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PREFACE  FOR   FIRST   EDITION 


The  present  volume  is  an  outgrowth  of  the'  needs  of  the  author'? 
own  class-room.  The  matter  is  essentially  that  presented  to  his 
classes  for  a  number  of  years  past,  a  considerable  part  having  been 
used  in  the  form  of  a  blue-print  manuscript  text-book.  It  is  now 
published  for  the  greater  convenience  of  his  own  students,  and  with 
the  hope  that  it  may  be  useful  to  others.  The  author  knows  of  no 
work  which  treats  of  any  considerable  part  of  the  field  covered  by 
this  volume.     Nearly  all  of  the  matter  is  believed  to  be  entirely  new. 

The  object  has  been  to  develop  principles  and  methods  and  to 
give  such  examples  as  illustrate  them,  rather  than  to  accumulate 
details  or  to  describe  individual  structures.  The  imderlying  prin- 
ciples of  ordinary  practice  are  explained;  and,  where  needed,  ways 
are  pointed  out  whereby  it  may  be  improved.  The  common  theories 
are  compared  with  the  results  of  actual  practice;  and  only  those  are 
recommended  which  have  been  verified  by  experiments  or  experi- 
ence, since  true  theory  and  good  practice  are  always  in  accord. 
The  author  has  had  the  benefit  of  suggestions  and  advice  from  prac- 
tical masons  and  engineers,  and  believes  that  the  information  here 
presented  is  reliable,  and  that  the  examples  cited  represent  good 
practice.  The  structures  illustrated  are  actual  ones.  The  accredited 
illustrations  are  from  well-authenticated  copies  of  working  drawings, 
and  are  presented  without  any  modification  whatever;  while  those 
not  accredited  are  representative  of  practice  so  common  that  a  single 
name  could  not  properly  be  attached. 

In  the  preparation  of  the  book  the  endeavor  has  been  to  observe 
a  logical  order  and  a  due  proportion  between  different  parts.  Great 
care  has  been  taken  in  classifjdng  and  arranging  the  matter.  It 
will  be  helpful  to  the  reader  to  notice  that  the  volume  is  divided 
successively  into  parts,  chapters,  articles,  sections  having  small- 
capital  black-face  side-heads,  sections  having  lower-case  black-face 
side-heads,  sections  having  lower-case  italic  side-heads,  and  sections 
having  simply  the  serial  nimiber.  In  some  cases  the  major  subdivi- 
sions of  the  sections  are  indicated  by  small  numerals.  The  constant 
aim  has  been  to  present  the  subject  clearly  and  concisely. 


vi  Preface  for  First  Edition. 

Every  precaution  has  been  taken  to  present  the  work  in  a  form 
for  convenient  practical  use  and  ready  reference.  Numerous  cross 
references  are  given  by  section  number;  and  whenever  a  figure  or  a 
table  is  mentioned,  the  citation  is  accompanied  by  the  number  of 
the  page  on  which  it  may  be  found.  The  table  of  contents  shows 
the  general  scope  of  the  book;  the  running  title  assists  in  finding 
the  different  parts;  and  a  very  full  index  makes  everything  in  the 
book  easy  of  access.  There  are  also  a  number  of  helps  for  the 
student,  which  the  experienced  teacher  will  not  fail  to  recognize 
and  appreciate. 

Although  the  book  has  been  specially  arranged  for  engineering  and 
architectural  students,  it  is  hoped  that  the  information  concerning 
the  strengths  of  the  materials,  the  data  for  facilitating  the  making 
of  estimates,  the  plans,  and  the  costs  of  actual  structures,  will  prove 
useful  to  the  man  of  experience.  Considering  the  large  amount  of 
practical  details  presented  and  the  great  difference  in  the  methods 
employed  by  various  constructors,  it  is  probable  that  practical  men 
will  find  much  to  criticise.  The  views  here  expressed  are,  however, 
the  results  of  observation  throughout  the  entire  country,  and  of 
consultation  and  correspondence  with  many  prominent  and  practical 
men,  and  represent  average  good  practice.  The  experienced  en- 
gineer may  possibly  also  feel  that  some  subjects  should  have  been 
treated  more  fully;  but  it  is  neither  wise  nor  possible  to  give  in  a 
single  volume  minute  details.  These  belong  to  technical  journals, 
proceedings  of  societies,  and  special  reports  of  particular  work. 

No  pains  have  been  spared  in  verifying  data  and  checking 
results.  Should  any  error,  either  of  printer  or  author,  be  discovered 
— as  is  very  possible  in  a  work  of  so  much  detail,  despite  the  great 
care  used, — ^the  writer  will  be  greatly  obliged  by  prompt  notification 
of  the  same. 

The  author  gratefully  acknowledges  his  indebtedness  to  many 
engineers  for  advice  and  data,  and  to  his  former  pupil  and  present 
co-laborer.  Prof.  A.  N.  Talbot,  for  many  valuable  suggestions. 

Champaiqn,  III.,  July  9,  1889. 


PREFACE    FOR   TENTH    EDITION 


The  first  edition  of  this  volume  appeared  in  1889,  but  develop- 
ments in  the  manufacture  and  testing  of  portland  cement  and  the 
increasing  use  of  concrete  made  a  revision  necessary  in  1899;  and 
now  the  extensive  use  of  plain  concrete  and  the  introduction  of 
reinforced  concrete  make  a  further  revision  necessary.  Therefore 
it  has  been  decided  to  re-write  the  entire  book  to  the  end  that  it 
may  be  brought  up  to  date  in  various  matters  and  that  numerous 
modifications  may  be  made  in  the  text.  The  size  of  the  volume  has 
been  increased  by  adding  to  the  size  and  the  number  of  the  pages. 
Numerous  changes  and  additions  have  been  made  throughout  the 
book,  but  the  most  of  the  entirely  new  matter  will  be  found  in  the 
chapter  on  Plain  Concrete  and  in  the  three  new  chapters  on  Rein- 
forced Concrete,  Concrete  Building-Blocks,  and  Elastic  Arch,  and 
also  in  connection  with  the  new  structures  illustrated.  The  number 
of  structures  described  has  been  materially  increased,  and  it  is  be- 
lieved that  those  presented  represent  the  latest  practice  of  leading 
engineers.  The  author  is  under  obligations  to  many  engineers  for 
the  use  of  drawings  in  preparing  illustrations,  and  has  tried  to 
acknowledge  each  in  its  proper  place.  This  edition  contains  all  of 
the  elements  which  made  former  editions  convenient  for  practical 
use  and  ready  reference. 

Champaign,  III.,  August  15,  1909. 
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MASONRY    CONSTRUCTION 


INTRODUCTION 

Masonry  may  be  defined  as  any  construction  formed  of  inorganic 
non-metallic  material  in  which  the  parts  are  so  fitted  together  as  to 
form  a  single  united  whole.  In  this  broad  sense  it  includes  all  kinds 
of  stone  masonry,  every  variety  of  brick  work,  and  all  of  the  mono- 
lithic work  commonly  called  concrete.  "Masonry,  the  most  perma- 
nent form  of  construction  which  man  can  make,  the  only  material 
suitable  for  those  works  which  assume  a  monumental  character 
and,  enduring  from  one  epoch  to  another,  transmit  to  future  ages 
the  actual  work  of  today — masonry  respected  for  its  antiquity, 
admired  for  its  enduring  futurity,''  is  the  subject  of  this  volume. 

Under  the  general  head  of  Masonry  Construction  will  be  dis- 
cussed the  subjects  relating  to  the  use  of  stone  and  brick  as  employed 
by  the  engineer  or  architect  in  the  construction  of  buildings,  retaining 
walls,  bridge  piers,  culverts,  arches,  etc.,  including  the  foundations 
for  the  same.  For  convenience,  the  subject  will  be  divided  as 
follows: 

Part     I.  Description  and  Characteristics  of  the  Materials. 
Part    II.  Methods  of  Preparing  and  Using  the  Materials. 
Part  III.  Foundations. 
Part  IV.  Masonry  Structures. 


"The  first  coet  of  masonry  should  be  its  only  cost.  Though  superstructures 
decay  and  drift  away,  though  embankments  should  cnunble  and  wash  out,  masonry 
should  stand  as  one  great  mass  of  solid  rook,  firm  and  enduring." 

— Anonynuma. 


PART   I 
THE    MATERIALS 


CHAPTER  I 
NATURAL  STONE 

1.  The  selection  of  a  stone  for  structural  purposes  is  always  a 
matter  of  moment,  and  is  sometimes  a  question  of  great  importance. 
Usually  a  structure  is  made  of  stone  to  secure  either  durability  or 
strength,  or  both;  but  natural  stones  differ  in  strength  and  dur- 
ability as  much  as  any  building  material,  and  stone  from  different 
parts  of  the  same  quarry  may  vary  considerably.  It  is  not  expected 
that  the  engineer  or  architect  should  be  an  expert  geologist,  miner- 
alogist, or  chemist;  but  it  is  reasonable  to  expect  that  he  should  be 
fairly  well  informed  as  to  the  qualities  of  the  different  classes  of 
building  stones  and  also  as  to  the  precautions  to  be  taken  in  selecting 
a  stone  for  any  particular  purpose. 

Art.  1.    Requisites  for  Good  Building  Stone. 

2.  The  qualities  which  are  most  important  in  stone  used  for 
construction  are  cheapness,  durability,  strength,  and  beauty.  The 
relative  importance  of  these  different  qualities  varies  greatly  with 
the  nature  of  the  structure  and  with  the  personal  opinion  of  the 
engineer  or  architect. 

3.  0HIAP1IS88.  The  factor  which  usually  determines  the  value  of 
a  stone  for  structural  purposes  is  its  cheapness.  The  items  which 
contribute  to  the  cheapness  of  a  stone  are  abundance,  proximity  of 
quarries  to  place  of  use,  facility  of  transportation,  and  the  ease  with 
which  the  stone  is  quarried  and  worked. 

The  wide  distribution  and  the  great  variety  of  good  building 
stone  in  this  country  are  such  that  suitable  stone  should  everjrwhere 
be  cheap.  That  such  is  not  the  case  is  probably  due  either  to  a 
lack  of  the  development  of  home  resources  or  to  a  lack  of  confidence 
in  home  products.  The  several  State  and  Government  geological 
surveys  have  recently  done  much  to  increase  our  knowledge  of  the 
building  stones  of  this  country. 
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"The  lack  of  confidence  in  home  resources  has  very  frequently 
caused  stones  of  demonstrated  good  quality  to  be  carried  far  and 
wide,  and  frequently  to  be  laid  down  upon  the  outcropping  ledges 
of  material  in  every  way  their  equal.  The  first  stone  house  erected 
in  San  Francisco,  for  example,  was  built  of  stone  brought  from 
China;  and  even  in  1880  the  granites  mostly  employed  there  were 
brought  from  New  England  or  from  Scotland.  Yet  there  are  no 
stones  in  our  country  more  to  be  recommended  than  the  California 
granites.  Some  of  the  prominent  public  and  private  buildings  in 
Cincinnati  are  constructed  of  stone  that  was  carried  by  water  and 
railway  a  distance  of  about  1500  miles.  Within  150  miles  of  Cin- 
cinnati, in  the  sub-carboniferous  limestone  district  of  Kentucky, 
there  are  very  extensive  deposits  of  dolomitic  limestone  that  afford 
a  beautiful  building  stone,  which  can  be  quarried  at  no  more  expense 
than  that  of  the  granite  of  Maine.  Moreover,  this  dolomite  is  easily 
carved,  and  requires  not  more  than  one  third  the  labor  to  give  it 
a  surface  that  is  needed  by  granite.  Experience  has  shown  that  the 
endurance  of  this  stone  under  the  influence  of  weather  is  very  great; 
yet  because  it  has  lacked  authoritative  indorsement  there  has  been 
little  market  for  it,  and  lack  of  confidence  in  it  has  led  to  the  trans- 
portation half-way  across  the  continent  of  a  stone  little,  if  any, 
superior  to  it.'' 

Development  of  local  resources  follows  in  the  wake  of  good 
information  concerning  them,  for  the  lack  of  confidence  in  home 
products  can  not  be  attributed  to  prejudice. 

The  facility  with  which  a  stone  may  be  quarried  and  worked  is 
an  element  affecting  cheapness.  To  be  cheaply  worked,  a  stone 
must  not  only  be  as  soft  as  durability  will  allow,  but  it  should  have 
no  flaws,  knots,  or  hard  crystals. 

4.  Durability.  Next  in  importance  after  cheapness  is  durability. 
Rock  is  supposed  to  be  the  type  of  all  that  is  unchangeable  and 
lasting;  but  the  truth  is  that,  unless  a  stone  is  suited  to  the  con- 
ditions in  which  it  is  placed,  there  are  few  substances  more  liable 
to  decay  and  utter  failure.  The  durability  of  stone  is  a  subject  upon 
which  there  is  very  little  reliable  knowledge.  The  question  of  endur- 
ance under  the  action  of  weather  and  other  forces  can  not  be  readily 
determined.  The  external  aspect  of  the  stone  may  fail  to  give  any 
clue  to  it;  nor  can  all  the  tests  we  yet  know  determine  to  a  certainty, 
in  the  laboratory,  just  how  a  given  rock  will  withstand  the  effect  of 
our  variable  climate  and  the  gases  of  our  cities.  If  our  land  were 
what  is  known  as  a  rainless  country,  and  if  the  temperature  were 
uniform  throughout  the  year,  the  selection  of  a  durable  building 
stone  would  be  much  simplified.  The  cities  of  northern  Europe  are 
full  of  failures  in  the  stones  of  important  structures.     The  most 
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costly  building  erected  in  modern  times,  perhaps  the  most  costly 
edifice  reared  since  the  Great  Pyramid, — the  Parliament  House  in 
London, — was  built  of  a  stone  taken  on  the  recommendation  of  a 
committee  representing  the  best  scientific  and  technical  skill  of  Great 
Britain.  The  stone  selected  was  submitted  to  various  tests,  but  the 
corroding  influence  of  the  London  atmosphere  was  overlooked.  The 
great  structure  was  built,  and  now  it  seems  questionable  whether 
it  can  be  made  to  endure  as  long  as  a  timber  building  would  stand, 
so  great  is  the  effect  of  the  gases  of  the  atmosphere  upon  the  stone. 
This  is  only  one  of  the  numerous  instances  that  might  be  cited  in 
which  a  neglect  to  consider  the  climatic  conditions  of  a  particular 
locality  in  selecting  a  building  material  has  proved  disastrous. 

"The  great  difference  which  may  exist  in  the  durability  of  stones 
of  the  same  kind,  presenting  little  difference  in  appearance,  is  strik- 
ingly exemplified  at  Oxford,  England,  where  Christ  Church  Cathedral, 
built  in  the  twelfth  or  thirteenth  century  of  oolite  from  a  quarry 
about  fifteen  miles  away,  is  in  good  preservation,  while  many  colleges 
only  two  or  three  centuries  old,  built  also  of  oolite  from  a  quarry 
in  the  neighborhood  of  Oxford,  are  rapidly  crumbling  to  pieces."* 

6.  Stbxnoth.  The  strength  of  stone  is  in  some  instances  a  cardi- 
nal quality,  as  when  it  is  to  form  piers  or  columns  to  support  great 
weights,  or  lintels  that  span  considerable  intervals.  It  is  also  an 
indispensable  attribute  of  stone  that  is  to  be  exposed  to  mechanical 
violence  or  unusual  wear,  as  in  steps,  sills,  jambs,  etc. 

6.  Beauty.  This  element  is  of  more  importance  to  the  architect 
than  to  the  engineer;  and  yet  the  latter  can  not  afford  to  neglect 
entirely  the  element  of  beauty  in  the  design  of  his  most  utilitarian 
structures.    The  stone  should  have  a  durable  and  pleasing  color. 

Art.  2.    Tests  of  Building  Stone. 

7.  As  a  general  rule,  the  densest,  hardest,  and  most  uniform 
stone  will  most  nearly  meet  the  preceding  requisites  for  a  good 
building  stone.  The  fitness  of  stone  for  structural  purposes  can  be 
determined  approximately  by  examining  a  fresh  fracture.  It  should 
be  bright,  clean,  and  sharp,  without  loose  grains,  and  free  from  any 
dull,  earthy  appearance.  The  stone  should  contain  no  "drys,"  i.e., 
seams  containing  material  not  thoroughly  cemented  together,  nor 
"crow-foots,"  i.e.,  veins  containing  dark-colored,  uncemented 
material. 

The  more  formal  tests  employed  to  determine  the  qualities  of  a 
building  stone  are:  (1)  weight  or  density,  (2)  hardness  and  tough- 
ness, (3)  strength,  (4)  durability. 

*  Rankine's  Civil  Engineering,  p.  362. 
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1.    Weight  op  Stone. 

8.  Weight  or  density  is  an  important  property,  since  upon  it 
depends  to  a  large  extent  the  strength  and  durability  of  the  stone. 

If  it  is  desired  to  find  the  exact  weight  per  cubic  foot  of  a  given 
stone,  it  is  generally  easier  to  find  its  specific  gravity  first,  and  then 
multiply  by  62.4 — ^the  weight,  in  pounds,  of  a  cubic  foot  of  water. 
This  method  obviates,  on  the  one  hand,  the  expense  of  dressing  a 
sample  to  regular  dimensions,  or,  on  the  other  hand,  the  inaccuracy 
of  determining  the  volmne  of  a  rough,  irregular  piece.  Notice,  how- 
ever, that  this  method  determines  the  weight  of  a  cubic  foot  of  the 
solid  material,  which  will  be  a  little  more  than  the  weight  of  a  cubic 
foot  of  the  stone  as  used  for  structural  purposes.  In  finding  the 
specific  gravity  there  is  some  diflSculty  in  getting  the  correct  dis- 
placement of  porous  stones, — and  all  stones  are  more  or  less  porous. 
There  are  various  methods  of  overcoming  this  diflSculty,  which  give 
slightly  different  results.  The  following  method,  recommended  by 
General  Gillmore,  is  most  frequently  used: 

All  loose  grains  and  sharp  comers  having  been  removed  from 

the  sample  and  its  weight  taken,  it  is  immersed  in  water  and  weighed 

there  after  all  bubbling  has  ceased.    It  is  then  taken  out  of  the  water, 

and,  after  being  compressed  lightly  in  bibulous  paper  to  absorb  the 

water  on  its  surface,  is  weighed  again.    The  specific  gravity  is  found 

by  dividing  the  weight  of  the  dry  stone  by  the  difference  between 

the  weight  of  the  saturated  stone  in  air  and  in  water.    Or  expressing 

this  in  a  formula, 

W 
Specific  Gravity  =  ^  _°^, 

in  which  W^  represents  the  weight  of  dry  stone  in  air,  W,  the  weight 
of  saturated  stone  in  air,  W^  the  weight  of  stone  immersed  in  water. 

The  following  table  contains  the  weight  of  the  stones  most 
frequently  met  with. 

TABLE  1. 
Weight  op  Building  Stones. 


\                         Kind  of  Stonb. 

Mean 
Specific 
Gravity. 

Pounds  per  Cubic  Foot. 

Min. 

Max. 

Mean. 

Granites 

2.67 
2.53 
2.72 
222 

2.78 

161 
146 
167 
127 
160 

178 
174 
180 
161 
175 

167 

Limestones •• 

158 

Marbles    

170 

Slandstones 

139 

Slates 

174 
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2.    Hardness  and  Toughness. 

9.  The  apparent  hardness  of  a  stone  depends  upon  (1)  the  hard- 
ness of  its  component  minerals  and  (2)  their  state  of  aggregation. 
The  hardness  of  the  component  minerals  is  determined  by  the 
resistance  they  offer  to  being  scratched;  and  varies  from  that  of 
talc  which  can  easily  be  scratched  with  the  thumb-nail,  to  that  of 
quartz  which  scratches  glass.  Many  rocks  composed  of  hard 
materials  work  readily,  because  their  grains  are  loosely  coherent; 
while  others  composed  of  softer  materials  are  quite  tough  and  diffi- 
cult to  work,  owing  to  the  tenacity  with  which  the  particles  adhere 
to  each  other.  Obviously  a  stone  in  which  the  grains  adhere  closely 
and  strongly  one  to  another  will  be  stronger  and  more  durable  than 
one  which  is  loose  textured  and  friable. 

The  toughness  of  a  stone  depends  upon  the  force  with  which  the 
particles  of  the  component  minerals  are  held  together. 

Both  hardness  and  toughness  should  exist  in  a  stone  used  for 
stoops,  pavements,  road-metal,  the  facing  of  piers,  etc.  No  experi- 
ments have  been  made  in  this  country  to  test  the  resisting  power  of 
stone  when  exposed  to  the  different  kinds  of  service.  A  table  of  the 
resistance  of  stones  to  abrasion  is  often  quoted,  but  as  it  contains 
only  foreign  stones,  which  are  described  by  local  names,  it  is  not  of 
much  value. 

3.    Strength. 

Under  this  head  will  be  included  (1)  crushing  or  compressive 
strength,  (2)  transverse  strength,  (3)  shearing  strength,  (4)  elasticity. 
Usually,  when  simply  the  strength  is  referred  to,  the  crushing  strength 
is  intended. 

10.  Obtjshiko  Stbxnoth.  The  crushing  strength  of  a  stone  is 
determined  by  applying  measured  force  to  prisms  until  they  are 
crushed.  The  results  for  the  crushing  strength  vary  greatly  with  the 
details  of  the  experiments.  Several  points,  which  should  not  be 
neglected  either  in  planning  a  series  of  experiments  or  in  using  the 
results  obtained  by  experiment,  will  be  taken  up  separately,  although 
they  are  not  entirely  independent. 

11.  Form  of  Test  Spedmen.  Experiments  show  that  all  brittle 
materials  when  subjected  to  a  compressive  load  fail  by  shearing  on 
certain  definite  angles.  For  brick  or  stone,  the  plane  of  rupture 
makes  an  angle  of  about  30°  with  the  direction  of  the  compressing 
force.  For  this  reason,  the  theoretically  best  form  of  test  specimen 
would  be  a  prism  having  a  height  of  about  one  and  a  half  times  the 
least  lateral  dimension.    The  result  is  not  materially  different  if 
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the  height  is  three  or  four  times  the  least  lateral  dimension.  But 
if  the  test  specimen  is  broader  than  high,  the  material  is  not  free  to 
fail  along  the  above  plane  of  rupture;  and  consequently  the  strength 
per  unit  ot  bed  area  is  greater  than  when  the  height  is  greater  than 
the  breadth. 

However,  notwithstanding  the  fact  that  theoretically  the  test 
specimen  should  be  higher  than  broad,  it  is  quite  the  universal 
custom  to  determine  the  crushing  strength  of  stone  by  testing  cubes; 
and  this  practice  is  likely  to  continue  so  that  the  results  may  be 
comparable  with  those  hitherto  obtained  and  published.  Theo- 
retically the  strength  of  a  cube  of  stone  is  about  9  per  cent  greater 
than  that  of  a  prism  one  and  a  half  times  as  high  as  broad. 

12.  Sise  of  the  Onbe.  Although  the  cube  is  the  form  of  test 
specimen  generally  adopted,  there  is  not  equal  unanimity  as  to  the 
size  of  the  cube;  but  it  has  been  conclusively  proved  that  the  strength 
per  square  inch  of  bed  area  is  independent  of  the  size  of  the  cube, 
and  therefore  the  size  of  the  test  specimen  is  immaterial.  A  two- 
inch  cube  is  most  frequently  used  in  compression  tests. 

General  Gillmore,  in  1875,  made  two  sets  of  experiments  which 
he  claimed  proved  that  the  relation  between  the  crushing  strength 
and  the  size  of  the  cube  can  be  expressed  by  the  formula 

in  which  y  is  the  total  crushing  pressure  in  pounds  per  square  inch 
of  bed  area,  a  is  the  crushing  pressure  of  a  1-inch  cube  of  the  same 
material,  and  x  is  the  length  in  inches  of  an  edge  of  the  cube  under 
trial.  For  two  samples  of  Berea  (Ohio)  sandstone,  a  was  7000  and 
9500  lb.,  respectively.*  But  the  testing  machine  was  too  crude,  the 
experiments  were  insuflScient  in  number,  and  the  cubes  were  too 
small  and  too  nearly  the  same  size  to  establish  any  such  law.  Results 
by  other  observers  with  better  machines,  particularly  by  General 
Gillmore  himself  t  with  the  large  and  accurate  testing  machine  at 
the  Watertown  (Mass.)  Arsenal,  J  uniformly  show  this  supposed  law 
to  be  without  any  foundation.  Unfortunately  the  above  relation 
between  strength  and  bed  area  is  frequently  quoted,  and  has  found 
a  wide  acceptance  among  engineers  and  architects,  notwithstanding 
the  fact  that  it  is  not  true. 

*  Report  on  Strength  of  Building  Stone,  Appendix,  Report  of  Chief  of  Engineers  of 
U.  S.  A.  for  1876. 

t  Notes  on  the  Compressive  Resistance  of  Freestone,  Brick  Piers,  Hydraulic 
Cements,  Mortars,  and  Concrete,  Q.  A.  Gillmore.  John  Wiley  &  Sons,  New  York, 
1888. 

t  Report  on  the  "Tests  of  Metals,"  etc.,  for  the  year  ending  June  30,  1884,  p.  126, 
166,  167,  197,  212,  213,  215;  the  same  being  Sen.  Ex.  Doc.  No.  35,  49th  Cong.,  1st 
Session.  For  a  discussion  of  these  data  by  the  author,  see  Engineering  News,  vol.  xix, 
p.  511-612. 
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13.  DrMsing  the  Onbe.  It  is  well  known  that  even  large  stones 
can  be  broken  by  striking  a  number  of  comparatively  light  blows 
along  any  particular  line,  in  which  case  the  force  of  the  blows 
gradually  weakens  the  cohesion  of  the  particles.  This  principle 
finds  application  in  the  preparation  of  test  specimens  of  stone. 

The  position  of  the  test  specimen  with  reference  to  the  bedding 
planes  of  the  rock  in  its  native  position  has  a  very  important  relation 
to  the  strength  of  the  stone.  The  direction  in  which  a  stone  splits 
most  easily  is  called  the  rift,  and  the  next  easiest  the  grain,  while  the 
directiDn  in  which  the  resistance  to  splitting  is  the  greatest  is  called 
the  head.  The  test  specimen  will  be  the  strongest,  if  the  pressure 
is  applied  perpendicular  to  the  rift.  In  most  cases  the  rift  is  hori- 
zontal, i.e.,  is  parallel  to  the  natural  bed;  but  in  some  cases  the  rift 
makes  an  angle  with  the  natural  bed.  Horizontally  bedded  stones 
are  quarried  by  blasting  or  wedging  along  the  natural  lines  of  cleavage, 
or  by  channeling  and  wedging  along  the  laminations;  but  if  the  rift 
is  not  horizontal,  it  is  common  practice  to  cut  out  blocks  without 
reference  to  the  natural  seams,  since  the  quarrying  machines  run 
most  easily  upon  horizontal  tracks,  and  since  it  is  desirable  to  main- 
tain a  level  quarry  floor.  In  the  last  case,  then,  there  is  a  difference 
between  the  rift  and  the  "natural  bed";  and  in  preparing  test 
specimens  care  should  be  taken  to  have  two  sides  of  the  cubes  par- 
allel to  the  rift,  which  should  be  marked  so  that  the  pressure  may  be 
applied  on  these  faces.  It  is  not  sufficient  to  have  the  faces  of  the 
cubes  parallel  and  perpendicular  to  the  broadest  face  of  the  original 
block,  for  the  latter  may  not  have  been  cut  out  with  reference  to  the 
rift.  The  rift  can  be  determined  by  a  careful  examination  of  the 
block.  The  failure  to  apply  the  pressure  perpendicular  to  the  rift 
doubtless  accounts  for  part  of  the  large  difference  in  strength  of 
different  specimens  found  by  most  experimenters. 

If  the  specimen  is  dressed  by  hand,  the  concussion  of  the  tool 
greatly  affects  its  internal  conditions,  particularly  with  test  specimens 
of  small  dimensions.  With  2-inch  cubes,  the  tool-dressed  specimen 
usually  shows  only  about  60  per  cent  of  the  strength  of  the  sawed 
sample.  The  sawed  sample  most  nearly  represents  the  conditions 
of  actual  practice.  Unfortunately,  experimenters  seldom  state 
whether  the  specimens  were  tool-dressed  or  sawed.  The  disintegrat- 
ing effect  of  the  tool  in  dressing  is  greater  with  small  than  with  large 
specimens.  This  may  account  for  some  of  the  difference  in  strength 
of  different  sizes  of  test  specimen  as  seems  to  be  shown  by  some 
experiments. 

14.  Oashions.  Homogeneous  stones  in  small  cubes  appear  in 
all  cases  to  break  as  shown  in  Fig.  1.  The  forms  of  the  fragments 
a  and  b  are,  approximately,  either  conical  or  pyramidal.     The  more 
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or  less  disk-shaped  pieces  c  and  d  are  detached  from  the  four  sides  of 
the  cube  with  a  slight  explosion.  In  the  angles  e  and  f,  the  stone 
is  generally  found  crushed  and  ground  into  powder.  This  general 
form  of  breakage  occurs  also  in  non-homogeneous  stones  when 
crushed  on  their  beds,  but  in  this  case  the 
modification  which  the  grain  of  the  stone 
produces  must  be  taken  into  account. 

The  nature  of  the  material  in  contact 

with  the  stone  while  under  pressure   is   a 

matter  of  great  moment.     If  the  materials 

which  press  upon  the  top  and  bottom  of  the 

specimen  are  soft  and  yielding  and  press  out 

sidewise,  they    introduce    horizontal    forces 

F,o.  1.  which    materially    diminish    the    apparent 

crushing  strength  of  the  stone.    If  the  pressing 

surfaces  are  hard  and  unyielding,  the  resistance  of  these  surfaces 

adds  considerably  to  the  apparent  strength. 

Formerly  steel,  wood,  lead,  and  leather  were  much  used  as 
pressing  surfaces.  Under  certain  limitations,  the  relative  crushing 
strengths  of  stones  with  these  different  pressing  surfaces  are  100, 
89,  65,  and  62  respectively.* 

Tests  of  the  strength  of  blocks  of  stone  are  useful  only  in  com- 
paring different  stones,  and  give  no  idea  of  the  strength  of  structures 
built  of  such  stone  (see  §  622)  or  of  the  crushing  strength  of  stone 
in  large  masses  in  its  native  bed  (see  §  657).  Then,  since  it  is  not 
possible  to  have  the  stone  under  the  same  conditions  while  being 
tested  that  it  is  in  the  actual  structure,  it  is  best  to  test  the  stone 
under  conditions  that  can  be  accurately  described  and  readily  dup- 
licated. Therefore  it  is  rapidly  coming  to  be  the  custom  to  test  the 
stone  between  metal  pressing  surfaces.  Under  these  conditions  the 
strength  of  the  specimen  will  vary  greatly  with  the  degree  of  smooth- 
ness of  its  bed  surfaces.  Hence,  to  obtain  definite  and  precise  results, 
these  surfaces  should  be  rubbed  or  ground  perfectly  smooth;  but 
as  this  is  tedious  and  expensive,  it  is  quite  common  to  reduce  the  bed- 
surfaces  to  planes  by  plastering  them  with  a  thin  coat  of  plaster  of 
paris,  and  inverting  the  <5ube  on  a  sheet  of  plate  glass  or  allowing  the 
plaster  to  set  under  a  small  pressure  between  the  metal  pressing  sur- 
faces of  the  testing  machine.  With  the  stronger  stones,  specimens  with 
plastered  beds  will  show  less  strength  than  those  having  rubbed  beds, 
and  this  difference  will  vary  also  with  the  length  of  time  the  plaster 
is  allowed  to  harden.  With  a  stone  having  a  strength  of  5,000  to 
6,000  pounds  per  square  inch,  allowing  the  plaster  to  attain  its 

*  Report  on  Building  Stones,  in  Report  of  Chief  of  Engineers,  U.  S.  A.,  1875,  App. 
II ;  also  bound  separately,  page  29. 
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maximum  strength,  this  difference  varied  from  5  to  20  per  cent,  the 
mean  for  ten  trials  being  almost  10  per  cent  of  the  strength  of  the 
specimen  with  rubbed  beds. 

The  testing  machine  should  be  provided  with  a  plate  having  a 
ball-andnsocket  bearing,  to  secure  a  uniform  distribution  of  the  pres- 
sure; and  care  must  be  taken  to  place  the  test  piece  accurately  in  the 
axis  of  .the  testing  machine.  If  the  specimen  spalls  off  on  only  one 
side,  it  is  almost  certain  that  it  was  not  well  bedded  or  that  it  was  not 
placed  centrally  in  the  machine.  If  the  cube  is  well  bedded  and 
properly  placed  in  the  machine,  it  will  fail  suddenly  with  a  considerable 
report  and  the  pieces  will  fly  in  all  directions. 

16.  Effect  of  Water.  The  specimen  should  be  reasonably  dry, 
since  a  wet  stone  is  not  as  strong  as  a  dry  one  (see  §  79). 

16.  Data  on  Omshing  Strength.  Table  2  shows  the  results  of  all 
the  stones  tested  with  the  U.  S.  testing  machine  at  the  Watertown 
Arsenal  from  1883  to  1905,  except  two  stones  noted  below.  The 
quantities  in  the  columns  headed  "Min."  represent  the  strength  of 
the  weakest  stone  of  each  particular  kind,  and  are  the  mean  of  three 
or  more  tests;  and  similarly  for  the  quantities  in  the  columns  headed 
"Max." 

Two  samples  of  granite  were  tested  which  are  not  included  in 
Table  2.    The  results  in  the  table  are  for  test  specimens  prepared 


TABLE  2. 

Compressive  Strength  op  Stones. 

Cubes  set  in  plaster  of  paris. 


No.  of 
Quarries. 

No.  of 
Tests. 

Ultimatb  Chushing  Strbnoth. 

Kind  op 
Stone. 

Pounds  per  Square  Inch. 

Tons  per  Square  Foot. 

Min. 

Max. 

Mean. 

Min. 

Max. 

Mean. 

Granite 

Limestone  .. 

Marble 

Sandstone. . . 

10 
15 
10 
19 

37 
35 
21 
84 

2045 

3  634 
6872 

4  353 

27  738 
24121 
17  780 
15  163 

19  379 
9  438 

12  709 
9333 

147 
261 
495 
313 

1990 
1740 
1280 
1090 

1400 
680 
910 
670 

in  the  usual  way;  but  the  two  cubes  referred  to  were  dressed  out 
to  2i  inches  on  a  side  and  then  reduced  on  a  rubbing  bed  to  2  inches. 
The  average  for  six  tests  of  this  stone,  granite  from  Salisbury,  N.  C, 
was  49,457  pounds  per  square  inch,  the  maximum  for  a  single  cube 
being  51,990.*    The  results  for  this  stone  are  the  highest  known  to 

♦Tests  of  Metab,  etc.,  1905,  p.  421. 
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have  been  obtained  for  the  crushing  strength  of  any  stone  or  brick, 
and  are  probably  largely  due  to  the  manner  of  dressing  the  specimens 
and  also  to  unusual  care  in  selecting  the  sample  (§  13),  in  bedding 
the  cubes,  and  in  placing  them  in  the  testing  machine;  and  hence 
are  not  to  be  taken  as  representative. 

For  somewhat  similar  reasons  the  argillaceous  limestone  from 
which  the  Rosendale  natural  cement  is  made,  gave  a  crushing 
strength  of  40,875  pounds  per  square  inch. 

17.  Onuhing  Strength  of  Slabs.  Only  a  few  experiments  have 
been  made  to  determine  the  crushing  strength  of  slabs  of  stone,  that 
is,  of  specimens  less  in  height  than  in  width;  and  in  the  experiments 
most  of  the  specimens  had  a  thickness  proportionally  much  greater 
than  the  blocks  of  stones  employed  in  ordinary  masonry.  All  of  the 
experiments  show  that  the  strength  per  square  inch  of  bed  area  is 
considerably  greater  for  slabs  than  for  cubes. 

Prof.  J.  B.  Johnson  from  experiments  by  Bauschinger  deduces  the 
formula* 

°!''°!!!!l^"r°  0-778  + 0.222 1. 
strength  of  cube  h 

in  which  b = the  least  lateral  dimension  of  the  prism  and  A = its  height. 
Eight  experiments  with  the  U.  S.  testing  machine  at  Watertown  t 
agree  reasonably  well  with  this  formula. 

18.  Transverse  Strength.  When  stones  are  used  for  lintels, 
etc.,  their  transverse  strength  becomes  important.  The  ability  of  a 
stone  to  resist  as  a  beam  depends  upon  its  tensile  strength,  since 
that  is  always  much  less  than  its  compressive  strength.  A  knowledge 
of  the  relative  tensile  and  compressive  strengths  of  stones  is  valuable 
in  interpreting  the  effect  of  different  pressing  surfaces  in  compressive 
tests,  and  also  in  determining  the  thickness  required  for  lintels, 
sidewalks,  cover  stones  for  box  culverts,  thickness  of  footing  courses, 
etc. 

Owing  to  the  small  cross  section  of  the  specimen  employed  in 
determining  the  transverse  strength  of  stones, — usually  a  bar  1  inch 
square, — the  manner  of  dressing  the  sample  affects  the  apparent 
transverse  strength  to  a  greater  degree  than  the  compressive  strength 
(see  §  13). 

The  following  formulas  are  useful  in  computing  the  breaking 
load  of  a  slab  of  stone.  Let  W  represent  the  concentrated  center 
load  plus  half  of  the  weight  of  the  beam  itself,  in  pounds;   and  let 

*  Johnson's  Materials  of  Construction,  p.  31. 

t  See  Report  on  "Tests  of  Metals,  etc.,"  for  1884.— Sen.  Ex.  Doc.  No.  35,  49th 
Cong.,  Ist  Session, — p.  126  and  212;  or  Notes  on  the  Compressive  Resistance  of  Free- 
stone, Brick  Piers  and  Hydraulic  Cements,  Mortars  antl  C^oncretes,  Q.  A.  Gillmore.  p.  34, 
37, 60. 
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6,  d,  and  I  represent  the  breadth,  depth,  and  length,  in  inches,  respec- 
tively. Let  R  =  the  modulus  of  rupture,  in  lb.  per  sq.  in.;  let 
C  =«  the  weight,  in  pounds,  required  to  break  a  bar  1  inch  square 
and  1  foot  long  between  bearings;  and  let  L  =  the  length  of  the  beam 
in  feet.    Then 

The  equivalent  uniformly  distributed  weight  is  equal  to  twice  the 
concentrated  center  load. 

19.  According  to  tests  made  with  the  U.  S.  testing  machine  at 
Watertown,  the  transverse  strength  of  each  of  the  several  classes  of 
building  stones  in  terms  of  its  crushing  strength  is  as  follows:* 

Granite 8.7  per  cent 

Marble 15.2   "      " 

limestone 17.4    **      '* 

Sandstone 14.2    ''      '* 

Each  result  is  the  mean  of  four  to  six  tests.  The  relatively  small 
transverse  strength  of  granite  is  evidence  of  the  "grain'*  of  that 
stone,  the  property  which  makes  it  easy  to  quarry  prismoidal  blocks 
of  that  material. 

Table  3  gives  the  modulus  of  rupture  of  several  kinds  of  stone  as 
determined  with  the  testing  machine  at  the  U.  S.  Arsenal  at  Water- 
town,  Mass.,  from  1883  to  1905.  Each  result  is  the  mean  of  from 
one  to  four  tests. 

TABLE  3. 
Transverse  Strength  of  Stone. 


Rbf. 
No. 

Kind  of  Stone. 

Modulus  or  Ruptubx. 
Pounds  per  Square  Inch. 

Min.             Max. 

Mean. 

1 

Bluestone,  North  River , 

4  433         5618 

1  216         2  610 

253         2864 

382         2  2Qa 

5026 

2 

Granite 

1849 

3 

Limestone 

1377 

4 

Marble 

1390 

5 

Sandstone 

496 

3009 

1378 

6 

Slate — one  test 

7  671 

The  question  of  what  margin  should  be  allowed  for  safety  is 
one  that  can  not  be  determined  in  the  abstract;  it  depends  upon  the 
accuracy  with  which  the  maximum  load  is  estimated,  upon  whether 

*  Tests  of  Metals,  etc.,  1896,  p.  319. 


14  Natural  Stone.  [Chap.  I. 

the  live  load  is  applied  with  or  without  shock;  upon  the  care  with 
which  the  stone  was  selected,  etc.  This  subject  will  be  discussed 
further  in  connection  with  the  use  of  the  data  of  the  above  table  in 
subsequent  parts  of  this  volume. 

20.  8HBABINO  8TBBNOTH.  Only  occasionally  is  a  stone  used  in 
such  a  position  that  its  shearing  strength  is  of  any  moment;  but 
sometimes  the  shearing  strength  is  important,  for  example,  in  a  lintel 
or  in  a  corbel.  Not  many  experiments  have  been  made  on  the  shearing 
strength  of  stone,  partly  because  of  the  relative  unimportance  of  the 
matter  and  partly  because  of  the  difficulty  in  making  the  experiments 
to  obtain  a  failure  by  shear  independent  of  cross  breaking. 

The  average  of  seventeen  experiments  on  the  U.  S.  testing  machine 
at  Watertown  *  seems  to  show  that  the  shearing  strength  of  stone  is 
11.4  per  cent  of  its  crushing  strength,  the  range  being  from  7.9  to 
22.1;  while  the  average  of  eighteen  experiments  by  Bauschinger  f 
is  6.6  per  cent,  the  range  being  from  5.7  to  19.1.  The  difference 
between  the  two  sets  of  experiments  is  considerable;  and  is  probably 
partly  due  to  the  use  of  different  stones,  but  probably  largely  to 
differences  in  the  method  of  making  the  experiments.  In  this 
connection  see  §  408. 

Four  to  six  tests  upon  each  kind  of  stone,  each  test  specimen 
coming  from  a  different  quarry,  with  the  U.  S.  testing  machine  t  gave 
the  shearing  strength  in  terms  of  the  compressive  strength  as 
follows: 

Granite 11.8  per  cent 

Limestone 12.6   "      " 

Marble 9.6   "     " 

Sandstone 12.9   "     " 

21.  ELA8TI0XTY.  The  modulus  of  elasticity  of  a  stone  is  of  value 
in  computing  the  distortion  under  load  of  a  monolith;  and  may 
throw  a  little  light  upon  the  distortion  of  stone  masonry  under  load, 
although  the  yielding  due  to  the  mortar  may  be  proportionally  very 
large.  The  modulus  of  elasticity  of  all  stones  varies  with  the  load, 
unlike  that  for  steel,  which  is  constant  for  all  loads  below  the  elastic 
limit.  The  granites,  limestones,  and  marbles  are  nearly  perfectly 
elastic  for  all  working  loads,  but  the  sandstones  take  a  permanent 
set  for  the  smallest  loads.  Masonry  is  not  usually  subjected  to  loads 
of  more  than  100  to  1,000  pounds  per  square  inch;  and  hence  the 
values  of  the  modulus  of  elasticity  between  these  limits  are  given 
in  Table  4. 

♦Teste  of  Metals,  etc.,  1894,  p.  430-431.  ^ 

t  Johnson's  Materials  of  Construction,  p.  643. 
X  Teste  of  MetaU,  etc.,  1895,  p.  319-20. 
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TABLE  4. 

Modulus  of  Elasticity  op  Stone.* 
Between  limits  of  100  to  1,000  lb.  per  sq.  in. 


Rsr. 
No. 


1 
2 
3 
4 


Kind  or  Stonb. 


Granite. . . 
Limestone 
Biarble . . . 
Sandstone 


Pounds  put  Squabb  Inch. 


MiD. 


1205000 
2439000 
3640000 
1020000 


Max. 


9800  000 
10989000 
12000000 

6714000 


Mean. 


4639000 
4  675000 
6949  000 
2  212800 


4.    Durability. 

22.  "Although  the  art  of  building  has  been  practiced  from  the 
earliest  times,  and  constant  demands  have  been  made  in  every  age 
for  the  means  of  determining  the  best  materials,  yet  the  process  of 
ascertaining  the  durability  of  stone  appears  to  have  received  but 
little  definite  scientific  attention,  and  the  processes  usually  employed 
for  solving  this  question  are  still  in  a  very  unsatisfactory  state. 
Hardly  any  department  of  technical  science  is  so  much  neglected  as 
that  which  embraces  the  study  of  the  nature  of  stone,  and  all  the 
varied  resources  of  lithology  in  chemical,  microscopical,  and  physical 
methods  of  investigation,  wonderfully  developed  within  the  last 
quarter  century,  have  never  yet  been  properly  applied  to  the  selection 
and  protection  of  stone  used  for  building  purposes."  f 

Examples  of  the  rapid  decay  of  building  stones  have  already  been 
referred  to,  and  numerous  others  could  be  cited,  in  which  a  stone 
which  it  was  supposed  would  last  forever  has  already  begun  to 
decay.  In  every  way,  the  question  of  durability  is  of  more  interest 
to  the  architect  than  to  the  engineer;  although  it  is  of  enough  import- 
ance to  the  latter  to  warrant  a  brief  discussion  here. 

23.  Destbuotivi  AosiiTS.  The  destructive  agents  may  be  clas- 
sified as  mechanical,  chemical,  and  organic.  The  last  are  unim- 
portant, and  will  not  be  considered  here. 

24.  Mechanical  Agents.  For  our  climate  the  mechanical  agents 
are  the  most  detrimental.  These  are  frost,  wind,  rain,  fire,  pressure, 
and  friction. 

The  action  of  frost  is  usually  one  of  the  main  causes  of  rapid 
decay.    Two  elements  are  involved, — ^the  friability  of  the  material 

♦Tests  of  Metals,  etc.,  1894,  p.  393-420;  ibid.,  1896,  p.  341-372. 

t  Tenth  (1880)  Census  of  the  U.  S.,  vol.  x.  Report  on  the  Quarry  Industry,  p.  364. 
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and  its  power  of  absorbing  moisture.  In  addition  to  the  alternate 
freezing  and  thawing,  the  constant  variations  of  temperature  from 
day  to  day,  and  even  from  hour  to  hour,  give  rise  to  molecular  motions 
which  affect  the  durability  of  stone  as  a  building  material.  This 
effect  is  greatest  in  isolated  masses,  —  as  monuments,  bridge 
piers,  etc. 

The  effect  of  rain  depends  upon  the  solvent  action  of  the  gases 
which  it  contains,  and  upon  its  mechanical  effect  in  the  wear  of 
pattering  drops  and  streams  trickling  down  the  face  of  the  stone. 

A  gentle  breeze  dries  out  the  moisture  of  a  building  stone  and 
tends  to  preserve  it;  but  a  violent  wind  wears  it  away  by  dashing 
sand  grains,  street  dust,  ice  particles,  etc.,  against  its  face.  The 
extreme  of  such  action  is  illustrated  by  the  vast  erosion  of  the  sand- 
stone in  the  plateaus  of  Colorado,  Arizona,  etc.,  into  tabular  misaSf 
isolated  pillars,  and  grotesquely  shaped  hills,  by  the  erosive  force  of 
sand  grains  borne  by  the  winds.  The  effect  is  similar  to  that  of  the 
sand  blast  as  used  in  various  processes  of  manufacture.  A  violent 
wind  also  forces  the  rain-water,  with  all  the  corrosive  acids  it  con- 
tains, into  the  pores  of  stones,  and  carries  off  the  loosened  grains, 
thus  keeping  a  fresh  surface  of  the  stone  exposed.  Again,  the 
swaying  of  tall  edifices  by  the  wind  causes  a  continual  motion,  not 
only  in  the  joints  between  the  blocks,  but  among  the  grains  of  the 
stones  themselves.  Many  stones  have  a  certain  degree  of  flexibility, 
it  is  true;  and  yet  the  play  of  the  grains  must  gradually  increase,  and 
a  tendency  to  disintegration  results. 

Experience  in  great  fires  in  the  cities  shows  that  there  is  no  stone 
which  can  withstand  the  fierce  heat  of  a  mass  of  burning  buildings. 
Sandstone  seems  to  be  the  least  affected  by  great  heat,  and  granite 
most. 

Friction  affects  sidewalks,  pavements,  etc.,  and  may  also  affect 
bridge  piers,  sea  walls,  docks,  etc. 

The  effect  of  pressure  in  destroying  stone  is  of  little  importance, 
provided  the  load  to  be  borne  does  not  too  nearly  equal  the  crushing 
strength.  The  pressure  to  which  stone  is  subjected  does  not  generallv 
exceed  one  tenth  of  the  ultimate  strength  as  determined  by  methods 
already  described. 

26.  Ohemical  Agents.  The  principal  chemical  agents  of  destruc- 
tion are  acids.  Every  constituent  of  stone,  except  quartz,  is  sub- 
ject to  attack  by  acids;  and  the  carbonates,  which  enter  as  chief 
constituents  or  as  cementing  materials,  yield  very  readily  to  such 
action.  Oxygen  and  ammonia  by  their  chemical  action  tend  to 
destroy  stones.  The  sulphur  acids  and  carbonic  acid,  which  result 
from  the  combustion  of  gas,  coal,  etc.,  and  sometimes  from  certain 
kinds  of  manufactories,  have  a  very  marked  effect  upon  the  durability 
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of  stone.     The  nitric  acid  in  the  rain  and  the  atmosphere  exerte  a 
perceptible  influence  in  destroying  building  stone. 

26.  BC8I8TIHO  A0XMT8.  The  durability  of  a  building  stone  de- 
pends upon  three  conditions,  viz. :  the  chemical  and  mineralogioal 
nature  of  its  constituents,  its  physical  structure,  and  the  character 
and  position  of  its  exposed  surfaces. 

27.  Ohemical  Oomposition.  The  chemical  composition  of  the 
principal  constituent  mineral  and  of  the  cementing  material  has  an 
important  effect  upon  the  durability  of  a  stone. 

A  siliceous  stone,  other  things  being  equal,  is  more  durable  than 
a  limestone;  but  the  durability  of  the  former  plainly  depends  upon 
the  state  of  aggregation  of  the  individual  grains  and  their  cementing 
bond,  as  well  as  on  the  chemical  relation  of  the  silica  to  the  other 
chemical  ingredients.  A  dolomitic  limestone  is  more  durable  than  a 
pure  limestone. 

A  stone  that  absorbs  moisture  abundantly  and  rapidly  is  likely 
to  be  injured  by  alternate  freezing  and  thawing;  hence  clayey  con- 
stituents are  injurious.  An  argillaceous  stone  is  generally  compact, 
and  often  has  no  pores  visible  to  the  eye;  yet  such  will  disintegrate 
rapidly  either  by  freezing  and  thawing,  or  by  corrosive  vapors. 

The  presence  of  calcium  carbonate,  as  in  some  forms  of  marble 
and  in  earthy  limestones,  renders  a  building  material  liable  to  rapid 
attack  by  acid  vapors.  In  some  sandstones  the  cementing  material 
is  the  hydrated  form  of  ferric  oxide,  which  is  soluble  and  easily 
removed.  Sandstones  in  which  the  cementing  material  is  siliceous 
are  likely  to  be  the  most  durable,  although  they  are  not  so  easily 
worked  as  the  former.  A  stone  that  has  a  high  percentage  of  alu- 
mina (if  it  be  also  non-crystalline),  or  of  organic  matter,  or  of  pro- 
toxide of  iron,  will  usually  disintegrate  rapidly.  Such  stones  are 
generally  of  a  bluish  color. 

2S.  Seasoning.  All  stones,  and  especially  limestones  and  sand- 
stones, when  first  quarried  contain  considerable  quarry  sap.  When 
full  of  sap  the  stone  works  considerably  easier  under  the  tool  than 
when  well  seasoned.  This  hardening  by  seasoning  adds  very  much 
to  the  durability  of  the  stone.  If  a  stone  freezes  while  full  of  quarry 
sap,  it  is  nearly  certain  to  crack;  but  if  it  is  first  allowed  to  season,  it 
is  not  likely  to  be  appreciably  damaged  by  a  single  freezing.  The 
cause  of  the  hardening  by  seasoning  has  not  been  experimentally 
determined;  but  it  is  supposed  to  be  due  to  the  fact  that  the  quarry 
sap  holds  in  solution  a  small  amount  of  calcareous  or  siliceous  matter, 
and  that  in  seasoning  this  material  is  drawn  to  the  surface  and  is 
deposited  in  the  pores  of  the  stone  by  the  ^vaporization  of  the  sap. 
The  matter  in  solution  in  the  sap  thus  becomes  an  additional  cement- 
ing material  and  binds  the  grains  more  firmly  together. 
2 
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No  determination  has  been  made  of  either  the  quantity  or  the 
composition  of  the  quarry  sap;  and  the  surprising  thing  is  that  an 
otherwise  inappreciable  amount  of  liquid  can  produce  such  a  marked 
effect. 

29.  Physieal  Stmcture.  The  physical  properties  which  contribute 
to  durability  are  hardness,  toughness,  homogeneity,  contiguity  of  the 
grains,  and  the  structure — whether  crystalline  or  amorphous. 

Although  hardness  (resistance  to  crushing)  is  often  regarded  as 
the  most  important  element,  yet  resistance  to  weathering  does  not 
necessarily  depend  upon  hardness  alone,  but  upon  hardness  and  the 
non-absorbent  properties  of  the  stone.  A  hard  material  of  close  and 
firm  texture  is,  however,  in  those  qualities  at  least,  especially  fitted 
to  resist  friction,  and  is  therefore  suitable  for  use  in  stoops,  pave- 
ments, and  road  metal,  and  to  resist  the  wear  of  rain  drops,  dripping 
rain-water,  the  blows  of  the  waves,  etc. 

Porosity  is  an  objectionable  element.  An  excessive  porosity 
increases  the  layer  of  decomposition  which  is  caused  by  the  acids  of 
the  atmosphere  and  of  the  rain,  and  also  deepens  the  penetration  of 
frost  and  promotes  its  work  of  disintegration. 

If  the  constituents  of  a  rock  differ  greatly  in  hardness,  texture, 
solubility,  porosity,  etc.,  the  weathering  is  unequal,  the  surface  is 
roughened,  and  the  sensibility  of  the  stone  to  the  action  of  frost  is 
increased. 

The  principle  which  obtains  in  applying  an  artificial  cement, 
such  as  glue,  in  the  thinnest  film  in  order  to  secure  the  greatest 
binding  force,  finds  its  analogy  in  the  building  stones.  The  thinner 
the  films  of  the  natural  cement  and  the  closer  the  grains  of  the  pre- 
dominant minerals,  the  stronger  and  more  durable  the  stone.  One 
source  of  weakness  in  the  once  famous  brown-stone  of  New  York  City 
lies  in  the  separation  of  the  rounded  grains  of  quartz  and  feldspar 
by  a  superabundance  of  ocherous  cement.  Of  course  the  further 
separation  produced  by  fissure,  looseness  of  lamination,  empty  cavities 
and  geodes,  and  excess  of  mica  tends  to  deteriorate  still  further  a 
weak  building  stone. 

Experience  has  generally  shown  that  a  crystalline  structure 
resists  atmospheric  attack  better  than  an  amorphous  one,  as  has  been 
abundantly  illustrated  in  the  buildings  of  New  York  City.  The 
same  fact  is  generally  true  also  with  the  sedimentary  rocks,  a  crystal- 
line limestone  or  good  marble  resisting  erosion  better  than  earthy 
limestones.  A  stone  that  is  compactly  and  finely  granular  will 
exfoliate  more  easily  by  freezing  and  thawing  than  one  that  is  coarse- 
grained. A  stone  that  is  laminar  in  structure  absorbs  moisture 
unequally  and  will  be  seriously  affected  by  unequal  expansion  and 
contraction, — especially  by  freezing  and  thawing.    Such  a  stone 
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will  gradually  separate  into  sheets.  A  stone  that  has  a  granular 
texture,  as  contrasted  with  one  that  is  crystalline  or  fibrous,  will 
crumble  sooner  by  frost  and  by  chemical  agents,  because  of  the  easy 
dislodgment  of  the  individual  grains. 

The  condition  of  the  surface,  whether  rough  or  polished,  influences 
the  durability, — ^the  smoother  surface  being  the  better.  The  stone 
is  more  durable  if  the  exposed  surface  is  vertical  than  if  inclined. 
The  lamination  of  the  stone  should  be  horizontal. 

SO.  Mrhods  of  Tmtiho  Dubabilitt.  It  has  long  been  recog- 
nized that  there  are  two  ways  in  which  a  judgment  can  be  formed 
of  the  durability  of  a  building  stone,  and  these  may  be  distinguished 
as  natural  and  artificial. 

31.  Natural  Methods.  The  natural  methods  must  always  take 
the  precedence  whenever  they  can  be  used,  because  they  involve 
(1)  the  exact  agencies  concerned  in  the  atmospheric  attack  upon 
stone,  and  (2)  long  periods  of  time  far  beyond  the  reach  of  artificial 
experiment. 

A  study  of  the  surfaces  of  old  buildings,  bridge  piers,  monuments, 
tombstones,  etc.,  which  have  been  exposed  to  atmospheric  influences 
for  years,  is  one  of  the  best  sources  of  reliable  information  concerning 
the  durability  of  stone.  A  durable  stone  will  retain  the  tool  marks 
made  in  working  it,  and  preserve  its  edges  and  comers  sharp  and  true. 

Another  method  is  to  visit  the  quarry  and  observe  whether  the 
ledges  that  have  been  exposed  to  the  weather  are  deeply  corroded,  or 
whether  these  old  surfaces  are  still  fresh.  In  applying  this  test, 
consideration  must  be  given  to  the  modifying  effect  of  geological 
phenomena.  It  has  been  pointed  out  that  "the  length  of  time  the 
ledges  have  been  exposed,  and  the  changes  of  actions  to  which  they 
may  have  been  subjected  during  long  geological  periods,  are  unknown; 
and  since  different  quarries  may  not  have  been  exposed  to  the  same 
action,  they  do  not  always  afford  definite  data  for  reliable  compara- 
tive estimates  of  durability,  except  where  different  specimens  occur 
in  the  same  quarry.''  North  of  the  glacial  limit,  all  the  products 
of  decomposition  have  been  planed  away  and  deposited  as  drift- 
formation  over  the  length  and  breadth  of  the  land.  The  rocks  are 
therefore,  in  general,  quite  fresh  in  appearance,  and  possess  only  a 
slight  depth  of  cap  or  worthless  rock.  The  same  classes  of  rock, 
however,  in  the  South  are  covered  with  rotten  products  from  long 
ages  of  atmospheric  action. 

32.  Artificial  Methods  of  Testing  DtirabiUty.  The  older  artificial 
methods  of  determining  durability  were  based  upon  the  assumption 
that  the  relative  durability  of  stones  is  proportional  to  their  crush« 
ing  strength,  their  absorptive  power,  their  resistance  to  freezing, 
and  their  solubility  in  acids;  but  it  is  now  known  that  stones  differ 
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widely  in  durability  which  do  not  differ  much  if  any  in  one  or  more 
of  the  above  respects,  and  consequently  the  determination  of  the 
above  elements  for  several  building  stones  is  only  an  approximate 
method  of  determining  their  durability.  In  making  the  experiments 
each  element  acts  by  itself,  while  in  the  structure  the  stone  is  exposed 
to  the  combined  action  of  all  the  methods  of  attack;  and  their  action 
may  be  very  different  separately  than  simultaneously. 

In  recent  years  it  has  been  claimed  that  the  best  artificial  method 
of  determining  the  probable  durability  of  a  stone  was  to  study  its 
surface  or  a  thin,  transparent  slice  under  the  microscope.  Undoubt- 
edly this  method  gives  valuable  information,  but  it  still  remains  true 
that  in  the  present  state  of  our  knowledge  tlie  methods  of  deter- 
mining^ the  durability  of  building  stones  by  laboratory  tests  are 
unsatisTfacft)iy  and  the  results  are  unreliable.  The  object  sought  is 
important,  and  th^i^elw&^^e  difficulties  should  stimulate  greater 
care  in  making  the  experiments  and  in  interpreting  the  results. 

33.  In  a  general  way  the  weight  and  crushing  strength  throw 
some  light  upon  the  durability  of  a  stone. 

The  heavier  a  stone  the  more  dense  it  is,  and,  other  things  being 
the  same,  the  more  durable  it  is;  but  to  this  there  are  some  exceptions. 
The  more  dense  it  is,  the  less  water  it  will  absorb,  and  hence  it  is 
less  likely  to  be  affected  by  frost  and  the  acids  of  the  atmosphere. 
The  weights  of  the  several  classes  of  stones  are  given  in  Table  1, 
page  6. 

As  a  rule  the  stronger  stones  are  the  more  durable,  but  there  are 
numerous  and  sometimes  marked  exceptions  to  this  rule.  The 
crushing  strength  of  building  stones  is  given  in  Table  2,  page  11. 

The  following  may  be  regarded  as  the  distinctive  tests  of  dura- 
bility: (1)  absorptive  power;  (2)  freezing  test;  (3)  Brard's  test; 
(4)  acid  test;  (5)  quenching  test;  (6)  resistance  to  fire;  (7)  chemical 
analysis;  and  (8)  microscopical  examination. 

34.  Absorptive  Power.  Other  things  being  equal,  the  less  the 
absorption  the  more  durable  the  stone.  To  determine  the  absorptive 
power,  dry  the  specimen  and  weigh  it  carefully;  then  soak  it  in 
water  for  24  hours,  and  weigh  again.  The  increase  in  weight  will 
be  the  amount  of  absorption.  Table  5,  page  21,  shows  the  weight 
of  water  absorbed  by  the  stone  as  compared  with  the  weight  of  the 
dry  stone — ^that  is,  if  300  units  of  dry  stone  weigh  301  units  after 
immersion,  the  absorption  is  1  in  300,  and  is  recorded  as  1-300. 

Dr.  Hiram  A.  Cutting,  State  Geologist  of  Vermont,  determined 
the  absorptive  power  *  by  placing  the  specimens  in  water  under  the 
receiver  of  an  air-pump,  and  found  the  ratio  of  absorption  a  little 
larger  than  is  given  in  Table  5.    It  is  believed,  however,  that  the 

*  Van  Nostrand's  Engin'g  Mag.,  vol.  xxiv,  p.  491-95. 
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results  given  in  Table  5  ♦  more  nearly  represent  the  conditions  of 
actual  practice.  The  values  in  the  "Max."  column  are  the  means  of 
two  or  three  of  the  largest  results,  and  those  in  the  "  Min."  column  of 
two  or  three  of  the  smallest.  The  value  in  the  last  column  is  the 
mean  for  20  or  more  specimens. 

TABLE  5. 
Absorptive  Power  of  Stone,  Brick,  and  Mortar. 


Kind  or  Material. 


Granites . . 
Marbles ... 
Limestones 
Sandstones 

Bricks 

Mortars . . . 


Ratio  or  Absorption. 


Max. 


1-150 

1-150 

1-20 

1-15 

1-4 

1-2 


Min. 


0 

0 
1-500 
1-240 
1-50 
1-10 


Avenge. 


1-760 

1-300 

1-38 

1-24 

1-10 

1-4 


36.  Freeiing  Test.  The  probable  effect  of  frost  upon  a  stone  may  be 
determined  by  freezing  and  thawing  a  specimen  several  times  while 
saturated  with  water,  and  then  either  measuring  the  amount  dis- 
integrated or  finding  the  loss  in  strength.  The  loss  in  weight  of  even 
a  poor  building  stone  after  any  reasonable  number  of  alternate 
freezings  and  thawings,  say  twenty-five,  is  too  small  to  furnish  any 
reliable  estimate  of  the  weathering  quality  of  the  stone.  The  deter- 
mination of  the  loss  of  strength  by  freezing  is  unsatisfactory,  since 
the  difference  before  and  after  freezing  is  quite  small,  and  since  the 
comparison  must  be  made  between  different  specimens;  and  hence 
a  reliable  result  would  require  a  large  number  of  tests,  and  even  then 
the  results  would  be  only  relative. 

The  test  should  be  made  with  cubes  of  the  same  size,  or  at  least 
with  specimens  having  the  same  superficial  area  per  unit  of  weight, 
as  the  disintegration  is  wholly  on  the  surface.  The  cubes  should 
first  be  brushed  to  remove  any  loose  grains,  and  then  weighed;  they 
should  next  be  immersed  in  water  for  24  hours,  and  afterwards  ex- 
posed to  alternate  freezing  and  thawing  for,  say,  twenty-five  times; 
finally  they  should  be  thoroughly  dried,  brushed,  and  again  weighed. 
The  loss  in  weight  is  supposed  to  measure  the  relative  durability. 

The  first  part  of  Table  6,  page  23,  shows  the  results  of  freezing 
and  thawing  each  sample  eight  times.f  The  results  are  tabulated  in 
the  order  of  the  losses  in  the  freezing  tests.    The  samples  were  tool- 

*  Appen.  II,  Report  of  Chief  of  Engim-ere,  U.S.A.,  1875. 
t  Tran«*.  .Vmor.  Soc.  of  Civil  Enpjineer.-*,  vol.  xxxiii,  p.  243. 
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dressed  to  rectangular  faces;   but  were  not  of  the  same  size,  and 
hence  the  results  are  only  approximate. 

36.  Brard'8  Test.  Brard's  method  of  determining  the  effect  of 
frost  is  much  used;  and  although  it  does  not  exactly  conform  to  the 
conditions  met  with  in  nature,  it  seems  to  be  the  best  artificial  means 
yet  devised  for  determining  the  probable  resistance  of  a  stone  to 
weathering.  The  test  consists  in  weighing  carefully  some  small 
pieces  of  the  stone,  which  are  then  boiled  in  a  solution  of  sulphate  of 
soda,  and  afterwards  hung  up  for  a  few  hours  in  the  open  air.  It 
is  important  that  the  solution  be  saturated  only  at  or  below  80*^ 
Fahr.,  as  otherwise  undue  chemical  action  will  be  set  up.  The  salt 
crystallizes  in  the  pores  of  the  stone,  expands,  and  produces  an  effect 
somewhat  similar  to  frost,  as  it  causes  small  pieces  to  separate  in  the 
form  of  dust.  The  specimens  are  again  weighed,  and  those  which 
suffer  the  smallest  loss  of  weight  are  the  best.  The  test  is  often 
repeated  several  times.  It  will  be  seen  that  this  method  depends 
upon  the  assumption  that  the  action  of  the  salt  in  crystallizing  is 
similar  to  that  of  water  in  freezing.  This  is  not  entirely  correct, 
since  it  substitutes  chemical  and  mechanical  action  for  merely 
mechanical,  to  disintegrate  the  stone,  thus  giving  the  specimen  a 
worse  character  than  it  really  deserves.  The  following  results  were 
obtained  by  this  method:  * 

Relative  Ratio  of  Lom. 

Hard  brick 1 

Light  dove-colored  sandstone  from  Seneca,  Ohio 2 

Coarse-grained  sandstone  from  Nova  Scotia 2 

Coarse-grained  sandstone  from  Little  Falls,  N.J 5 

Coarse  dolomitic  marble  from  Pleasantville,  N.  Y. 7 

Coarse-grained  sandstone  from  Connecticut 13 

Soft  brick 16 

Fine-grained  sandstone  from  Connecticut 19 

Table  6  shows  the  results  of  a  series  of  tests  to  compare  the  losses 
by  the  artificial  freezing  test  with  those  by  the  sulphate  of  soda 
(Brard's)  test.  The  specimens  were  tool-dressed  and  had  only  ap- 
proximately rectangular  faces,  but  the  pieces  in  the  two  tests  were 
of  nearly  the  same  weight.  The  results  of  the  two  series  do  not  agree 
very  closely;  but  it  is  clear  that  the  action  of  the  sulphate  of  soda  is 
much  more  powerful  than  that  of  freezing  water. 

37.  Acid  Test.  To  determine  the  effect  of  the  atmosphere  of  a 
large  city,  where  coal  is  used  for  fuel,  soak  clean  small  pieces  of  the 
stone  for  several  days  in  water  which  contains  one  per  cent  each  of 
sulphuric  and  hydrochloric  acids,  and  agitate  frequently.     If  the 

♦Tenth  Census,  vol.  x,  Report  on  the  Quarry  Industry,  p.  385. 
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stone  contains  any  earthy  matter  likely  to  be  dissolved  by  the  gases 
of  the  atmosphere,  the  water  will  be  more  or  less  cloudy  or  muddy. 
The  following  results  were  obtained  by  this  method.* 

Relative  Ratio  of  Loss. 

White  brick 1 

Redbrick 5 

Nova  Scotia  sandstone 9 

Connecticut  brown-stone 30 


TABLE  6. 
Results  of  the  Freezing  Test  and  of  Brard's  Test. 


Rkp. 

Kind  or  Stonb. 

Fbbbzxng  Tbst. 

Bbabd'8  Tbw. 

No. 

Original 
Weight. 
Grams. 

Loss, 
parts  in 
10  000. 

Original 
Weight. 
Grams. 

Loss, 
parts  in 
10  000. 

1 

52 
63 
60 
44 
53 
55 
94 
64 
37 
20 
40 
22 
24 
38 

1.38 
1.76 

2.07 
2.30 
3.10 
6.86 
880 
10.63 
14.21 
25.31 
68.74 

72 
56 
44 
35 
62 
67 
04 
72 
37 
24 
38 
28 
23 
30 

15  51 

2 
3 

"        medium  grained  red 

"        fine  grained  gray 

6.55 
5  16 

4 

"        Au  Sable,  Norite 

3  84 

5 

e 

Gneim.  rather  fine  grained 

Limestone,  fine  grained 

6.33 
25.00 

7 
8 
g 

Marble,  medium  crystalline  dolomitio 

"       coarse  crystalline  dolomitic  . 

Brick,  pressed 

17.01 
10.78 
24.86 

10 

Sandstone 

57.78 

11 

12 

**         very  fine  grained 

47.65 
145  18 

13 

**        decomposed 

1  621.31 

14 

"        decomposed 

482.12 

*\9ry  slight,  about  same  as  No.  2. 

38.  Quenching  Test.  Some  experimenters  heat  the  specimens 
to  500°  to  600°  F.,  and  plunge  them  while  hot  into  cold  water.  The 
results  are  supposed  to  show  the  relative  resistance  to  frost  action, 
and  also  to  indicate  something  as  to  the  fire  resisting  qualities  of  the 
stone.  The  following  comparative  results  were  obtained  by  this 
method  if 

Relative  Ratio  of  Loss. 

White  brick 1 

Red  brick 2 

Brown-stone  (sandstone  from  Connecticut) 6 

Nova  Scotia  sandstone 14 

♦Tenth  Census  of  the  U.  8.,  vol.  x,  Report  on  the  Quarry  Industry,  p.  385. 

tTenth  Census  of  the  U.  S.,  vol.  x,  Report  on  the  Quarry  Industry,  p.  384.  For 
a  table  showing  essentially  the  same  results,  see  Van  Nostrand's  Engin'g  Mag.,  vol.  xiv, 
p.  537. 
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39.  Eesifltance  to  Fire.  Stones  diflfer  greatly  in  their  ability  to 
resist  the  heat  of  a  burning  building.  Of  course,  the  injurious  effect 
of  a  conflagration  is  greater  in  proportion  as  the  temperature  is 
higher;  but  there  are  no  reliable  data  for  estimating  accurately  the 
effect  of  different  temperatures. 

Experiences  with  great  conflagrations  have  established  the  fact 
that  granite  is  less  fireproof  than  either  limestone  or  sandstone. 
The  susceptibility  of  granite  to  the  effect  of  heat  is  doubtless  partly 
due  to  the  fact  that  it  has  a  compact  and  complex  structure,  and  that 
each  of  its  constituent  minerals  has  different  degrees  of  expansibility; 
and  possibly  partly  also  to  the  water  in  minute  cavities  which  upon  be- 
coming highly  heated  is  converted  into  steam  and  causes  an  explosion. 

Up  to  the  point  at  which  limestones  and  marbles  are  converted 
into  quicklime,  i.e.,  between  about  900°  and  1,000°  Fahr.,  they  are 
not  much  injured  by  heat.  Limestones  and  marbles  seldom  crack 
from  heat  and  water;  but  crumble  when  water  is  thrown  on  them. 
It  should  be  remembered  that  the  sudden  cooling  of  the  surface  of  a 
heated  stone  due  to  repeated  dashes  of  cold  water,  often  has  more  to 
do  with  its  disintegration  than  heat  alone. 

Sandstones  are  not  usually  injured  by  a  conflagration,  except  for 
the  discoloration  caused  by  the  smoke.  The  great  durability  of 
sandstone  under  fire,  and  incidentally  the  relative  resistance  of 
sandstone  and  granite,  was  shown  at  the  burning  of  St.  Peter's 
Church  at  Lamerton,  England.  **The  church  itself,  which  was  built 
in  great  part  of  granite,  was  completely  ruined;  while  the  tower,  built 
of  local  sandstone,  around  which  the  heat  of  the  fire  was  so  great  as 
to  melt  six  of  the  bells  as  they  hung  in  the  belfry,  was  left  intact, 
although  the  granite  window  jams  and  sills  were  destroyed.*'* 

40.  Ohemical  Analysis.  A  chemical  analysis  of  a  stone  is  of  very 
little  value  in  itself,  since  the  analysis  alone  does  not  show  whether 
any  particular  constituent  is  contained  in  the  grains  where  it  is 
not  easily  attacked,  or  in  the  cement  that  holds  the  grains  together 
where  it  is  easily  attacked  by  the  acid  gases  of  the  atmosphere. 
But  sometimes  a  chemical  analysis  is  important  in  connection  with 
a  microscopical  examination. 

41.  BlicroBCopical  Examination.  It  is  now  held  that  the  best 
method  of  determining  the  probable  durability  of  a  building  stone 
is  to  study  its  surface,  or  thin  transparent  slices,  under  a  micro- 
scope. This  method  of  study  in  recent  years  has  been  most  fruitful 
in  developing  interesting  and  valuable  knowledge  of  a  scientific  and 
truly  practical  character.  An  examination  of  a  section  by  means 
of  the  microscope  will  show,  not  merely  the  various  substances  which 
compose  it,  but  also  the  method  according  to  which  they  are  arranged 

♦American  Architect,  vol.  iv,  p.  ^ 
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and  by  which  they  are  attached  to  one  another.  For  example, 
**  pyrites  is  considered  to  be  the  enemy  of  the  quarryman  and  con- 
structor, since  it  decomposes  with  ease,  and  stains  and  discolors  the 
rock.  Pyrites  in  sharp,  well  defined  crystals  sometimes  decomposes 
with  great  difficulty.  If  a  crystal  or  grain  of  pyrites  is  embedded  in 
soft,  porous,  light  colored  sandstones,  like  those  which  come  from 
Ohio,  its  presence  will  with  certainty  soon  demonstrate  itself  by  the 
black  spot  which  will  form  about  it  in  the  porous  stone,  and  which 
will  permanently  disfigure  and  mar  its  beauty.  If  the  same  grain 
of  pyrites  is  situated  in  a  very  hard,  compact,  non-absorbent  stone, 
the  constituent  minerals  of  which  are  not  rifted  or  cracked,  this  grain 
of  pyrites  may  decompose  and  the  products  be  washed  away,  leaving 
the  stone  untarnished." 

42.  Methods  of  Pbbsebyino.  Yitruvius,  the  Roman  architect, 
two  thousand  years  ago  recommended  that  stone  should  be  quarried 
in  summer  when  driest,  and  that  it  should  be  seasoned  by  being 
allowed  to  lie  two  years  before  being  used,  so  as  to  allow  the  quarry 
sap  to  evaporate.  It  is  a  notable  fact  that  in  the  erection  of  St.  PauFs 
Cathedral  in  London,  England,  Sir  Christopher  Wren  required  that 
the  stone,  after  being  quarried,  should  be  exposed  for  three  years  on 
the  sea-beach  before  its  introduction  into  the  building. 

The  methods  of  dressing  a  stone  have  an  important  bearing  upon 
its  durability.  If  the  surface  is  finished  with  a  tool  similar  to  the 
bush  hammer  (Fig.  44,  page  270)  or  the  patent  hammer  (Fig.  46,  page 
271),  the  heavy  blows  deaden  the  face  of  the  stone,  i.e.,  break  the 
grains  and  produce  minute  fissures,  and  render  it  much  more  suscept- 
ible to  the  action  of  frost.  Granite  and  other  compact  crystalline  rocks 
are  most  durable  with  a  rock-face  finish,  i.e.,  a  surface  untouched  by 
chisel  or  hammer;  while  the  softer  and  more  absorbent  stones  are 
usually  m'ost  durable  when  finished  with  a  sawed  or  rubbed  surface. 

It  has  already  been  stated  that,  in  order  to  resist  the  effects  of 
both  pressure  and  weathering,  a  stone  should  be  placed  on  its  natural 
bed.  This  simple  precaution  adds  considerably  to  the  durability 
of  any  laminated  stone. 

43.  Many  methods  have  been  devised  for  preventing  or  checking 
the  action  of  the  weather  upon  building  stones;  but  none  of  them  ^nar" 
satisfactory  or  very  efficient.  These  preservatives  consist  of  some 
liquid  into  which  the  stone  may  be  dipped  or  which  may  be  applied 
with  a  brush  to  its  outer  surface,  to  fill  the  pores  and  prevent  the 
access  of  moisture.  Paint,  coiail  tar,  linseed  oil,  paraffine,  and  nu- 
merous chemical  preparations  have  been  used.* 

♦For  an  elaborate  and  valuable  article  by  Prof.  Egglenton  on  the  causes  of  decay 
and  the  methods  of  preserving  building  stones,  see  Trans.  Am.  Soc.  of  C.  E.,  vol.  xv, 
p.  647-704;  and  for  a  discussion  on  the  same,  see  same  volume,  p.  705-10. 
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As  an  example  of  a  simple  and  comparatively  efficient  preparation 
used  for  this  purpose,  see  §  379  and  642. 

Another  method  of  treatment  consists  in  bathing  the  stone  in 
successive  solutions,  the  chemical  actions  bringing  about  the  forma- 
tion of  insoluble  silicates  in  the  pores  of  the  stone.  For  example,  if 
a  stone  front  is  first  washed  with  an  alkaline  fluid  to  remove  dirt., 
and  this  followed  by  a  succession  of  baths  of  silicate  of  soda  or  potash, 
and  the  surface  is  then  bathed  in  a  solution  of  chloride  of  lime,  an 
insoluble  lime  silicate  is  formed.  The  soluble  salt  is  then  washed 
away,  and  the  insoluble  silicate  forms  a  durable  cement  and  checks 
disintegration.  If  lime-water  is  substituted  for  chloride  of  lime, 
there  is  no  soluble  chloride  to  wash  away. 

44.  BIBLIOOBAPHIOAL.  A  large  number  of  tests  have  been  applied 
to  the  building  stones  of  the  United  States.  For  the  results  and 
details  of  some  of  the  more  important  of  these  tests  see:  Report  on 
Strength  of  Building  Stone,  Gen.  Q.  A.  Gillmore,  Appen.  II,  Report 
of  Chief  of  Engineers,  U.  S.  A.,  for  1875;  Tenth  Census  of  the  U.  S., 
Vol.  X,  Report  on  the  Quarry  Industry,  p.  330-35;  the  several 
annual  reports  of  tests  made  with  the  U.  S.  Government  testing 
machine  at  the  Watertown  (Mass.)  Arsenal,  published  by  the  U.  S. 
War  Department  under  the  title  Report  on  Tests  of  Metals  and  Other 
Materials;  Transactions  of  the  American  Society  of  Civil  Engineers, 
Vol.  II,  p.  145-51  and  p.  187-92;  tWa.,  Vol.  XXXIII,  p.  233-56;  Jour- 
nal of  the  Association  of  Engineering  Societies,  Vol.  V,  p.  176-79,  Vol. 
IX,  p.  33-43;  Engineering  News,  Vol.  XXXI,  p.  135  (Feb.  15, 1884); 
The  Materials  of  Construction,  J.  B.  Johnson,  John  Wiley  &  Sons, 
New  York,  1897,  p.  630-51 ;  Notes  on  the  Compressive  Resistance  of 
Freestones,  Brick  Piers,  and  Hydraulic  Cement  Mortars  and  Con- 
cretes, Gen.  Q.  A.  Gillmore,  John  Wiley  &  Sons,  New  York,  1888; 
and  the  reports  of  the  various  State  Geological  Surveys,'  and  the 
commissioners  of  the  various  State  capitols  and  of  other  public 
buildings. 

By  way  of  comparison  the  following  reports  of  tests  of  building 
stones  of  Great  Britain  may  be  interesting:  Proceedings  of  the 
Institute  of  Civil  Engineers,  Vol.  CVII  (1891-92),  p.  341-69; 
abstract  of  the  above.  Engineering  News,  Vol.  XXVIII,  p.  279-82 
(Sept.  22,  1892). 

In  consulting  the  above  references  or  in  using  the  results,  the 
details  of  the  manner  of  making  the  experiments  should  be  kept 
clearly  in  mind. 
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Art.  3.    Classification  and  Description  of  Building  Stones. 

46.  Olabbipioation.  Building  stones  are  variously  classified  ac- 
cording to  geological  position,  physical  structure,  and  Chemical 
composition. 

46.  Oeological  Olassification.  The  geological  position  of  rocks 
has  but  little  connection  with  their  properties  as  building  materials. 
As  a  general  rule,  the  more  ancient  rocks  are  the  stronger  and  the 
more  durable;  but  to  this  there  are  many  exceptions.  According 
to  the  usual  geological  classification,  rocks  are  divided  into  igneous, 
metamorphic,  and  sedimentary.  Greenstone,  basalt,  and  lava  are 
examples  of  igneous  rocks;  granite,  marble,  and  slate,  of  meta- 
morphic; and  sandstone,  limestone,  and  clay,  of  sedimentary.  Al- 
though clay  can  hardly  be  classed  with  building  stones,  it  is  not 
entirely  out  of  place  in  this  connection,  since  it  is  employed  in  making 
bricks  and  cement,  which  are  important  elements  of  masonry. 

47.  Fhysieal  Olassification.  With  respect  to  the  structural 
character  of  large  masses,  rocks  are  divided  into  stratified  and 
unstratified. 

In  their  more  minute  structure  the  unstratified  rocks  present, 
for  the  most  part,  an  aggregate  of  crystalline  grains,  firmly  ad- 
hering together.  Granite,  trap,  basalt,  and  lava  are  examples  of 
this  class. 

In  the  more  minute  structure  of  stratified  rocks,  the  following 
varieties  are  distinguished:  1.  Compact  crystalline  structure;  accom- 
panied by  great  strength  and  durability,  as  in  quartz-rock  and 
marble.  2.  Slaty  structure,  easily  split  into  thin  layers;  accom- 
panied by  both  extremes  of  strength  and  durability,  clay-slate  and 
hornblende-slate  being  the  strongest  and  most  durable.  3.  The 
ffranidar  crystalline  structure,  in  which  crystalline  grains  either 
adhere  firmly  together,  as  in  gneiss,  or  are  cemented  into  one  mass 
by  some  other  material,  as  in  sandstone;  accompanied  by  all  degrees 
of  compactness,  porosity,  strength,  and  durability,  the  lowest 
extreme  being  sand.  4.  The  compact  ffrantdar  structure,  in  which 
the  grains  are  too  small  to  be  visible  to  the  unaided  eye,  as  in  blue 
limestone;  accompanied  by  considerable  strength  and  durability. 
5.  Porous  granular  structure,  in  which  the  grains  are  not  crystalline, 
and  are  often,  if  not  always,  minute  shells  cemented  together; 
accompanied  by  a  low  degree  of  strength  and  durability.  6.  The 
conglomerate  structure,  where  fragments  of  one  material  are  embedded 
in  a  mass  of  another,  as  graywacke;  accompanied  by  all  degrees 
of  strength  and  durability. 

A  study  of  the  fractured  surface  of  a  stone  is  a  good  means  of 
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determining  its  structural  character.  The  even  fracture,  when  the 
surfaces  of  division  are  planes  in  definite  positions,  is  characteristic 
of  a  crystalline  structure.  The  uneven  fracture,  when  the  broken 
surface  presents  sharp  projections,  is  characteristic  (rf  a  granular 
structure.  The  slaty  fracture  gives  an  even  surface  for  planes  of 
division  parallel  to  the  lamination,  and  uneven  for  other  directions 
of  division.  The  conchoidal  fracture  presents  smooth  concave  and 
convex  surfaces,  and  is  characteristic  of  a  hard  and  compact  structure. 
The  earthy  fracture  leaves  a  rough,  dull  surface,  and  indicates 
softness  and  brittleness. 

48.  Chemieal  Classification.  Stones  are  divided  into  three  classes 
with  respect  to  their  chemical  composition,  each  distinguished  by 
the  earth  which  forms  its  chief  constituent,  viz. :  siliceous  stones, 
argillaceous  stones,  and  calcareous  stones. 

Siliceous  Stones  are  those  in  which  silica  is  the  characteristic 
earthy  constituent.  With  a  few  exceptions  their  structure  is  crystal- 
line granular,  and  the  crystalline  grains  contained  in  them  are  hard 
and  durable;  hence  weakness  and  decay  in  them  generally  arise  from 
the  decomposition  or  disintegration  of  some  softer  and  more  perish- 
able material,  by  which  the  grains  are  cemented  together,  or,  when 
they  are  porous,  by  the  freezing  of  water  in  their  pores.  The  prin- 
cipal siliceous  stones  are  granite,  syenite,  gneiss,  mica-slate,  green- 
stone, basalt,  trap,  porphyry,  quartz-rock,  hornblende-slate,  and 
sandstone. 

Argillaceous  or  Clayey  Stones  are  those  in  which  alumina,  although 
it  may  not  always  be  the  most  abundant  constituent,  exists  in  suf- 
ficient quantity  to  give  the  stone  its  characteristic  properties.  The 
principal  kinds  are  slate  and  graywacke-slate. 

Calcareous  Stones  are  those  in  which  carbonate  of  lime  pre- 
dominates. They  effervesce  with  the  dilute  mineral  acids,  which 
combine  with  the  lime  and  set  free  carbonic  acid  gas.  Sulphuric 
acid  forms  an  insoluble  compound  with  the  lime.  Nitric  and  muriatic 
acids  form  compounds  with  it,  which  are  soluble  in  water.  By  the 
action  of  intense  heat  the  carbonic  acid  is  expelled  in  gaseous  form, 
and  the  lime  is  left  in  its  caustic  or  alkaline  state,  when  it  is  called 
quicklime.  Some  calcareous  stones  consist  of  pure  carbonate  of 
lime;  in  others  it  is  mixed  with  sand,  clay,  and  oxide  of  iron,  or 
combined  with  carbonate  of  magnesia.  The  durability  of  calcareous 
stones  depends  upon  their  compactness,  those  which  are  porous  being 
disintegrated  by  the  freezing  of  water,  and  by  the  chemical  action  of 
an  acid  atmosphere.  Such  stones  are,  for  the  most  part,  easily 
wrought.  The  principal  calcareous  stones  are  marble,  compact 
limestone,  granular  limestone  (the  calcareous  stone  of  the  geological 
classification),  and  magnesian  limestone  or  dolomite. 
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49.  DI80BIPTION  OF  BuiLDlNO  Stomis.  A  few  of  the  more 
prominent  classes  of  building  stones  will  now  be  briefly  described. 

60.  Trap.  Although  trap  is  the  strongest  of  building  materials, 
and  exceedingly  durable,  it  is  little  used,  owing  to  the  great  difficulty 
with  which  it  is  quarried  and  wrought.  It  is  an  exceedingly  tough 
rock,  and,  being  generally  without  cleavage  or  bedding,  is  especially 
intractable  under  the  hammer  or  chisel.  It  is,  however,  sometimes 
used  with  excellent  effect  in  cyclopean  architecture,  the  blocks  of 
various  shapes  and  sizes  being  fitted  together  with  no  effort  to  form 
regular  courses.  The  "Palisades"  (the  bluff  skirtmg  the  western 
shore  of  the  Hudson  River,  opposite  and  above  New  York)  are 
composed  of  trap-rock.  It  is  much  used  for  road-metal,  paving 
blocks,  and  railroad  ballast. 

61.  Granite.  Granite  is  the  strongest  and  most  durable  of  all 
the  stones  in  common  use.  It  generally  breaks  with  regularity, 
and  may  be  quarried  in  simple  shapes  with  facility;  but  it  is  ex- 
tremely hard  and  tough,  and  therefore  can  be  wrought  into  elaborate 
forms  only  with  a  great  expenditure  of  labor.  For  this  reason  the  use 
of  granite  is  somewhat  limited.  Its  strength  and  durability  commend 
it,  however,  for  foundations,  docks,  piers,  etc.,  and  for  massive 
buildings;  and  for  these  purposes  it  is  in  use  the  world  over. 

The  larger  portion  of  our  granites  are  some  shade  of  gray  in  color, 
though  pink  and  red  varieties  are  not  uncommon,  and  black  varieties 
occasionally  occur.  They  vary  in  texture  from  very  fine  and  homo- 
geneous to  coarsely  porphyritic  rocks,  in  which  the  individual  grains 
are  an  inch  or  more  in  length.  Excellent  granites  are  found  in  New 
England,  throughout  the  Alleghany  belt,  in  the  Rocky  Mountains, 
and  in  the  Sierra  Nevada  Mountains.  Very  large  granite  quarries 
exist  at  Vinalhaven,  Maine;  at  Gloucester  and  Quincy,  Massachusetts; 
and  at  Concord,  New  Hampshire.  These  quarries  furnish  nearly 
all  the  granite  used  in  this  country.  An  excellent  granite,  which  is 
largely  used  at  Chicago  and  in  the  Northwest,  is  found  at  St.  Cloud, 
Minnesota. 

At  the  Vinalhaven  quarry  a  single  block  300  feet  long,  20  feet 
wide,  and  6  to  10  feet  thick  was  blasted  out,  being  afterwards  broken 
up.  Until  recently  the  largest  single  block  ever  quarried  and  dressed 
in  this  country  was  that  used  for  the  General  Wool  Monument,  now 
in  Troy,  New  York,  which  measured,  when  completed,  60  feet  in 
height  by  5^  feet  square  at  the  base,  being  only  9  feet  shorter  than 
the  Egytian  Obelisk  now  in  Central  Park,  New  York.  In  1887  the 
Bodwell  Granite  Company  took  out  from  its  quarries  in  Maine  a 
granite  shaft  115  feet  long,  10  feet  square  at  the  base,  and  weighing 
850  tons.  It  is  claimed  that  this  is  the  largest  quarried  stone  on 
record. 
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62.  Marbles.  In  common  language,  any  limestone  which  will 
take  a  good  polish  is  called  a  marble;  but  the  name  is  properly  applied 
only  to  limestones  which  have  been  exposed  to  metamorphic  action, 
and  have  thereby  been  rendered  more  crystalline  in  texture,  and 
have  had  their  color  more  or  less  modified  or  totally  removed. 
Marbles  exhibit  great  diversity  of  color  and  texture.  They  are  pure 
white,  mottled  white,  gray,  blue,  black,  red,  yellow,  or  mottled  with 
various  mixtures  of  these  colors.  Marble  is  confessedly  the  most 
beautiful  of  all  building  materials,  but  is  chiefly  employed  for  interior 
decorations. 

63.  Limestones.  Limestones  are  composed  chiefly  or  largely  of 
carbonate  of  lime.  There  are  many  varieties  of  limestone,  which 
differ  in  color,  composition,  and  value  for  engineering  and  building 
purposes,  owing  to  the  differences  in  the  character  of  the  deposits 
and  chemical  combinations  entering  into  them.  "If  the  rock  is 
compact,  fine  grained,  and  has  been  deposited  by  chemical  agencies, 
we  have  a  variety  of  limestone  known  as  travertine.  If  it  contains 
much  sand,  and  has  a  more  or  less  conchoidal  fracture,  we  have  a 
siliceous  limestone.  If  the  silica  is  very  fine  grained,  it  is  horn- 
stone.  If  the  silica  is  distributed  in  nodules  or  flakes,  either  in  seams 
or  throughout  the  mass,  it  is  cherty  limestone;  if  it  contains  silica 
and  clay  in  about  equal  proportions,  hydraulic  limestone;  if  clay 
alone  is  the  principal  impurity,  argillaceous  limestone;  if  iron  is  the 
principal  impurity,  ferruginous  limestone;  if  iron  and  clay  exceed 
the  lime,  ironstone.  If  the  ironstone  is  decomposed  and  the  iron 
hydrated,  it  is  rottenstone;  if  carbonate  of  magnesia  forms  one  third 
or  less,  magnesian  limestone;  if  carbonate  of  magnesia  forms  more 
than  one  third,  dolomitic  limestone." 

The  light  colored  and  fine  grained  limestones  are  deservedly 
esteemed  as  among  our  best  building  materials.  They  are,  however, 
less  easily  and  accurately  worked  under  the  chisel  than  sandstones, 
and  for  this  reason  and  their  greater  rarity  are  far  less  generally  used. 
The  gray  limestones,  like  that  of  Lockport,  New  York,  when  ham- 
mer dressed,  have  the  appearance  of  light  granite,  and,  since  they 
are  easily  wrought,  they  are  advantageously  used  for  trimmings  in 
buildings  of  brick. 

Some  of  the  softer  limestones  possess  qualities  which  specially 
commend  them  for  building  materials.  For  example,  the  cream- 
colored  limestone  of  the  Paris  basin  (calcaire  grossier)  which  is  so 
soft  when  first  quarried  that  it  may  be  dressed  with  great  facility, 
hardens  on  exposure,  and  is  a  durable  stone.  Walls  laid  up  of  this 
material  are  frequently  planed  down  to  a  common  surface,  and 
elaborately  ornamented  at  small  expense.  The  Topeka  stone,  found 
and  now  largely  used  in  Kansas,  has  the  same  qualities.     It  may  be 
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sawed  out  in  blocks  almost  as  easily  as  wood,  and  yet  is  handsome 
and  durable  when  placed  in  position.  The  Bermuda  stone  and 
coquina  are  treated  in  the  same  way. 

Large  quantities  of  limestones  and  dolomites  are  quarried  in 
nearly  all  of  the  Western  States.  These  are  mostly  of  a  dull  grayish 
color,  and  their  uses  are  chiefly  local.  The  light  colored  oolitic 
limestone  of  Bedford,  Indiana,  is,  however,  an  exception  to  this  rule. 
Not  only  are  the  lasting  qualities  fair  and  the  color  pleasing,  but  its 
fine  even  grain  and  softness  render  it  admirably  adapted  for  carved 
work.  It  has  been  very  widely  used  within  the  last  few  years.  This 
stone  is  often  found  in  layers  20  and  30  feet  thick,  and  is  much  used 
for  bridge  piers  and  other  massive  work. 

64.  Sandstones.  ''Sandstones  vary  much  in  color  and  fitness  for. 
architectural  purposes,  but  they  include  some  of  the  most  beautiful, 
durable,  and  highly  valued  materials  used  in  construction.  What- 
ever their  differences,  they  have  this  in  common,  that  they  are  chiefly 
composed  of  sand — ^that  is,  grains  of  quartz — ^to  a  greater  or  less 
degree  cemented  and  consolidated.  They  also  frequently  contain 
other  ingredients,  as  lime,  iron,  alumina,  manganese,  etc.,  by  which 
the  color  and  texture  are  modified.  Where  a  sandstone  is  composed 
exclusively  of  grains  of  quartz  without  foreign  matter,  it  may  be 
snow-white  in  color.  Examples  of  this  variety  are  known  in  many 
localities.  They  are  rarely  used  for  building,  though  they  may  be  em- 
ployed for  that  purpose  with  excellent  effect.  They  have  been  more 
generally  valued  as  furnishing  material  for  the  manufacture  of  glass. 
The  color  of  sandstones  is  frequently  bright  and  handsome,  and 
constitutes  one  of  the  many  qualities  which  have  rendered  them  so 
popular.  It  is  usually  caused  by  iron;  when  gray,  blue,  or  green, 
by  the  protoxide,  as  carbonate  or  silicate;  when  brown,  by  the 
hydrated  oxide;  when  red,  by  the  anhydrous  oxide.  The  purple 
sandstones  usually  derive  this  shade  of  color  from  a  small  quantity 
of  manganese. 

''The  texture  of  sandstones  varies  with  the  coarseness  of  the 
sand  of  which  they  are  composed,  and  the  degree  to  which  it  is  con- 
solidated. Usually  the  material  which  unites  the  grains  of  sand 
is  silica;  and  this  is  the  best  of  all  cements.  This  silica  has  been 
deposited  from  solution,  and  sometimes  fills  all  the  interstices  be- 
tween the  grains.  If  the  process  of  consolidation  has  been  carried 
far  enough,  or  the  quartz  grains  have  been  cemented  by  fusion,  the 
sandstone  is  converted  into  quartzite, — one  of  the  strongest  and  most 
durable  of  rocks,  but,  in  the  ratio  of  its  compactness,  difficult  to 
work.  Lime  and  iron  often  act  as  cements  in  sandstones,  but  both 
are  more  soluble  and  less  strong  than  silica.  Hence  the  finest  and 
most  indestructible  sandstones  are  such  as  consist  exclusively  of 


32  Natural  Stone.  [Chap.  I. 

grains  of  quartz  united  by  siliceous  cement.  In  some  sandstones 
part  of  the  gt-ains  are  fragments  of  feldspar,  and  these,  being  liable 
to  decomposition,  are  elements  of  weakness  in  the  stone.  The  very 
{  fine  grained  sandstones  often  contain  a  large  amount  of  clay,  and 
thus,  though  very  handsome,  are  generally  less  strong  than  those 
which  are  more  purely  siliceous. 

'*The  durability  of  sandstones  varies  with  both  their  physical 
and  chemical  composition.  Sandstones  composed  of  nearly  pure 
silica  which  is  well  cemented  are  as  resistant  to  weather  as  granite, 
iind  •are  very  much  less  affected  by  the  action  of  fire.  Taken  as  a 
whole,  they  may  be  regarded  as  among  the  most  durable  of  building 
materials.  When  first  taken  from  the  quarry  and  saturated  with 
quutr\  vvat^r,  they  are  frequently  very  soft,  but  on  exposure  become 
L  murh  fmrder  by  the  precipitation  of  the  soluble  silica  contained  in 

f  I  them. 

r    I  "  Since  they  form  an  important  part  of  all  the  groups  of  sediment- 

I  ary  rocks,  sandstones  are  abundant  in  nearly  all  countries;   and  as 

I  tliey  211  e  quarried  with  great  ease,  and  are  wrought  with  the  hammer 

J  J  ami  t'hisel  with  much  greater  facility  than  limestones,  granites,  and 

)  most  tether  kinds  of  rocks,  these  qualities,  joined  to  their  various  and 

plefisin^:  colors   and  their  durability,  have  made  them  the  most 
popular  and  useful  of  building  stones." 

66.  The  United  States  is  abundantly  supplied  with  sandstones 
suitiihlc  for  building  purposes.  The  following  are  some  of  the  most 
noted: 

L  The  Brownstones  of  Connecticut  and  New  Jersey  were  formerly 

much   used  in  buildings,  particularly  of  the  Atlantic  cities;    but 

experience  has  shown  that  they  are  seriously  lacking  in  durability, 

i  since  their  cementing  material  is  readily  decomposed  by  the  acids 

I  in  the  atmosphere  of  cities. 

I  2.   Thf  Berea  sandstone  is  derived  from  the  Berea  grit,  a  member 

I J         of  the  l.Dwer  Carboniferous  series  in  Northern  Ohio.     It  is  frequently 

I  called  tlie  Cleveland  sandstone,  from  the  name  of  the  firm  controlling 

I  a  number  of  the  quarries.     The  principal  quarries  are  located  at 

ff  .*     Amjierst   and  Berea.     The  stone  from  Amherst  is  generally  light 

drah  in  color,  very  homogeneous  in  texture,  and  composed  of  nearly 

pure  silica.     It  is  very  resistant  to  fire  and  weathering,  and  is,  on  the 

'  whole,  one  of  the  best  and  handsomest  building  stones  known.     The 

Berea  stone  is  lighter  in  color  than  the  Amherst,  but  sometimes 

contain.^  sulphide  of  iron,  and  is  then  jiable  to  stain  and  decompose. 

3.   The  Waverly  sandstone,  also    derived  from  the   Lower  Car- 

[  boniferous  series,  comes  from  Southern  Ohio.    This  is  a  fine  grained 

I  iinnio^eneous  stone  of  a  light  drab  or  dove  color,  which  works  with 

facility,  and  which  is  very  handsome  and  durable.     It  forms  the 
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material  of  which  many  of  the  finest  buildings  of  Cincinnati  are 
constructed,  and  is,  justly,  highly  esteemed  there  and  elsewhere. 

4.  The  Lake  Superior  sandsUme  is  a  dark,  purplish-brown  stone 
of  the  Potsdam  age,  quarried  at  Bass  Island,  Marquette,  Mich. 
This  is  rather  a  coarse  stone,  of  medium  strength,  but  homogeneoill 
and  durable,  and  one  much  used  in  the  Lake  cities. 

5.  The  St,  Genevieve  sandstone  is  a  fine  grained  sandstone  of  a 
delicate  drab  or  straw  color,  very  homogeneous  in  tone  and  texture. 
It  is  quarried  at  St.  Genevieve,  Missouri,  and  is  one  of  the  handsomest 
of  all  our  sandstones. 

6.  The  Medina  sandstone,  which  forms  the  base  of  the  Upper 
Silurian  series  in  Western  New  York,  furnishes  a  remarkably  strong 
and  durable  stone,  much  used  for  pavements  and  curbing  in  the 
Lake  cities. 

66.  Othar  Names.  There  is  a  great  variety  of  names  of  more  or 
less  local  application,  derived  from  the  appearance  of  the  stone, 
the  use  to  which  it  is  put,  etc.,  which  it  would  be  impossible  to 
classify.  The  same  stone  often  passes  under  entirely  different 
names  in  different  localities;  and  stones  entirely  different  in  their 
essential  characteristics  often  pass  under  the  same  name. 

67.  LOOATIOH  OF  Quabrhs.  For  information  concerning  the 
location  of  quarries,  character  of  product,  etc.,  see:  Tenth  Census 
of  the  U.  S.,Vol.  X,  Report  on  Quarry  Industry,  p.  107-363;  Report 
of  Smithsonian  Institution,  1885-86,  Part  II,  p.  357-488;  Merrill's 
Stones  for  Building  and  Decoration,  p.  45-312 — substantially  the 
same  as  the  preceding;  — and  the  reports  of  the  various  State  geo- 
logical surveys. 

58.  008T.    See  {  587.  '^ 


CHAPTER    II 
BUILDING  BRICK 

61.  Until  about  1901  the  word  brick  always  meant,  in  tiiis 
country  at  least,  a  prism  of  burned  clay;  but  at  about  the  above 
date  a  brick  composed  of  sand  and  lime  was  put  upon  the  market, 
and  the  importance  of  the  latter  kind  of  brick  is  sufficient  to  require 
consideration  here.  Adobe  bricks  are  sun-dried  blocks  of  loam  or 
clay,  and  are  an  important  building  material  in  many  arid  or  semi- 
arid  regions;  but  the  primitive  character  of  the  structures  built  with 
such  brick  does  not  justify  any  consideration  of  that  material  here. 
Recently  a  cement  brick,  i.e.,  a  block  of  about  the  size  of  an  ordinary 
brick  made  of  cement  mortar,  has  been  put  upon  the  market;  but 
it  is  not  in  common  use,  and  can  be  considered  better  after  cement 
has  been  studied,  and  hence  a  discussion  of  this  form  of  brick  will  be 
deferred  to  Chapter  XI. 

This  chapter,  then,  will  be  divided  into  two  parts,  viz.:  Art.  1, 
Common  or  Clay  Brick;  and  Art.  2,  Sand-Lime  Brick. 

Art.  1.     Clay  Brick. 

62.  Brick  is  a  most  valuable  building  material.  Its  comparative 
cheapness,  the  ease  with  which  it  is  transported  and  handled,  and 
the  facility  with  which  it  is  worked  into  structures  of  any  desired 
form,  are  its  valuable  characteristics.  It  is,  when  properly  made, 
nearly  as  strong  as  the  best  building  stone.  It  is  but  slightly  affected 
by  changes  of  temperature  or  of  humidity ;  and  is  also  lighter  than 
stone. 

Bricks  are  much  used  in  architectural  construction,  but  pro- 
portionally much  less  in  engineering  structures,  notwithstanding 
their  good  qualities  which  recommend  them  as  substitutes  for  stone. 
In  former  editions  of  this  volume  arguments  were  given  why  brick 
under  certain  conditions  should  be  substituted  for  stone  in  engineering 
structures,  particularly  as  recent  improvements  in  the  process  of 
manufacture  had  decreased  the  cost  while  they  had  increased  the 
quality  and  the  uniformity  of  the  product;  but  at  about  the  time  of 
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the  improvements  in  the  quality  of  brick,  the  developments  in  the 
Portland  cement  industry  led  to  the  greatly  increased  use  of  concrete 
in  both  architectural  and  engineering  construction,  and  consequently 
brick  is  now  a  relatively  less  important  building  material  than 
formerly.  Nevertheless  brick  is  still  an  important  constructive 
material;  and  the  increasing  cost  of  lumber  is  likely  to  increase  the 
importance  of  brick  as  a  material  of  architectural  construction; 
but  concrete  owing  to  its  cheapness  and  strength  is  likely  to  be  used 
more  and  more  in  engineering  structures  where  brick  formerly  was 
employed. 

63.  There  are  two  kinds  of  clay  brick, — ^fire  brick  and  common 
brick.  Both  are  made  by  submitting  clay  which  has  been  prepared 
properly  and  moulded  into  shape,  to  a  temperature  which  converts 
it  into  a  semi-vitrified  mass. 

64.  FiRl  Briok.  Fire  bricks  are  used  whenever  very  high  tem- 
peratures are  to  be  resisted.  They  are  made  either  of  a  very  nearly 
pure  clay,  or  of  a  mixture  of  pure  clay  and  clean  sand,  or,  in  rare 
cases,  of  nearly  pure  siUca  cemented  with  a  small  proportion  of  clay. 
The  presence  of  oxide  of  iron  is  very  injurious,  and,  as  a  rule,  the  pres- 
ence of  6  per  cent  justifies  the  rejection  of  the  brick.  In  specifications 
it  should  generally  be  stipulated  that  fire  brick  should  contain  less 
than  6  per  cent  of  oxide  of  iron,  and  less  than  an  aggregate  of  3  per 
cent  of  combined  lime,  soda,  potaabj  and  magnesia.  The  sulphide 
of  iron — pyrites — is  even  worse  in  its  effect  on  fire  brick  than  the 
substances  first  named. 

When  intended  to  resist  only  extremely  high  heat,  silica  should 
be  in  excess;  and  if  to  be  exposed  to  the  action  of  metallic  oxides, 
which  would  tend  to  unite  with  silica,  alumina  should  be  in  excess. 

Good  fire  brick  should  be  uniform  in  size,  regular  in  shape,  homo- 
geneous in  texture  and  composition,  easily  cut,  strong,  and  infusible. 

66.  Building  Briok.  The  Olay.  The  quality  of  the  brick  de- 
pends primarily  upon  the  kind  of  clay  used.  Common  clays,  of  which 
the  common  brick  is  made,  consist  principally  of  silicate  of  alumina; 
but  they  also  usually  contain  lime,  magnesia,  and  oxide  of  iron. 
The  latter  ingredient  is  useful,  improving  the  product  by  giving  it 
hardness  and  strength;  hence  the  red  brick  of  the  Eastern  States  is 
often  of  better  quality  than  the  white  and  yellow  brick  made  in  the 
West.  Silicate  of  lime  renders  the  clay  too  fusible,  and  causes  the 
bricks  to  soften  and  to  become  distorted  in  the  process  of  burning. 
Carbonate  of  lime  is  certain  to  decompose  in  burning,  and  the 
caustic  lime  left  behind  absorbs  moisture,  prevents  the  adherence  of 
the  mortar,  and  promotes  disintegration. 

Uncombined  silica,  if  not  in  excess,  is  beneficial,  as  it  preserves  the 
form  of  the  brick  at  high  temperatures.     In  excess  it  destroys  the 
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cohesion,  and  renders  the  bricks  brittle  and  weak.    Twenty-five 
per  cent  of  silica  is  a  good  proportion. 

66.  Moulding.  In  the  old  process  the  clay  is  tempered  with 
water  and  mixed  to  a  plastic  state  in  a  pit  with  a  tempering  wheel, 
or  in  a  primitive  pug-mill;  and  then  the  soft,  plastic  clay  is  pressed 
into  the  moulds  by  hand.  This  method  is  so  slow  and  laborious 
that  it  hag  been  almost  entirely  displaced  by  more  economical  and 
expeditious  ones  in  which  the  work  is  done  wholly  by  machinery. 
There  is  a  great  variety  of  machines  for  preparing  and  moulding  the 
clay,  which,  however,  may  be  grouped  into  three  classes,  according 
to  the  condition  of  the  clay  when  moulded:  (1)  soft-mud  machines, 
for  which  the  clay  is  reduceBg^  J^vsoft  mud  by  adding  about  one 
quarter  of  its  volume  of  water;  (2)  stiff-mud  machines,  for  which  the 
clay  is  reduced  to  a  stiff  nMid;*Jtond  (3)  dry-clay  machines,  with  which 
the  dry  or  nearly  dry  clay  istorced'^to  the  moilhis  by  a  heavy 
pressure  without  having  been  reduced  to  a  plastic  mass.  These 
machines  may  also  be  divided  into  iw<K<clasdte,  accQfding  to  the 
method  of  filling  the  moulds:  (1)  Those  in  which  a  continuous  stream 
of  clay  is  forced  from  the  pug-mill  through  a  die  and  is  afterwards 
cut  up  into  bricks;  and  (2)  those  in  which  the  clay  is  forced  into 
moulds  moving  under  the  nozzle  of  the  pug-mill. 

67.  Burning.  The  time  of  burning  varies  with  the  character  of 
the  clay,  the  form  and  size  of  kiln,  and  the  kind  of  fuel.  With  the 
older  processes  of  burning,  the  brick,  when  dry  enough,  is  built  up 
in  sections — by  brick-makers,  called  "arches," — which  are  usually 
about  5  bricks  (3i  feet)  wide,  30  to  40  bricks  (20  to  30  feet)  long, 
and  from  35  to  50  courses  high.  Each  section  or  "arch"  has  an 
opening — called  an  "eye" — at  the  bottom  in  the  center  of  its  width, 
which  runs  entirely  through  the  kiln,  and  in  which  the  fuel  used  in 
burning  is  placed.  After  the  bricks  are  thus  stacked  up,  the  entire 
pile  is  enclosed  with  a  wall  of  green  brick,  and  the  joints  between 
the  casing  bricks  are  carefully  stopped  with  mud.  Burning,  including 
drjring,  occupies  from  6  to  15  days.  The  brick  is  first  subjected 
to  a  moderate  heat,  and  when  all  moisture  has  been  expelled,  the 
heat  is  increased  slowly  until  the  "arch-brick,"  i.e.,  those  next  to 
the  "eye,"  attain  a  white  heat..  This  temperature  is  kept  up  until 
the  burning  is  complete.  Finally,  all  openings  are  closed,  and  the 
mass  slowly  cools. 

With  the  more  modem  processes  of  burning,  the  principal  yards 
have  permanent  kilns.  These  are  usually  either  a  rectangular  space 
surrounded,  except  for  very  wide  doors  at-  the  ends,  by  permanent 
brick  walls  having  fire-boxes  on  the  outside;  or  the  kiln  may  be 
entirely  enclosed — above  as  well  as  on  the  sides — with  brick  masonry. 
The  latter  are  usually  circular,  and  are  sometimes  made  in  com- 
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partments,  each  of  which  has  a  separate  entrance  and  independent 
connection  with  the  chimney.  The  latter  may  be  built  within  the 
kiln  or  entirely  outside,  but  a  downward  draught  is  invariably  secured. 
The  fuel,  usually  fine  coal,  is  placed  near  the  top  of  the  kiln,  and  the 
down  draught  causes  a  free  circulation  of  the  flame  and  heated  gases 
about  the  material  being  burned.  While  some  compartments  are 
being  fired  others  are  being  filled,  and  still  others  are  being  emptied 

68.  QLASSiriOATlOir  OF  BUILDDIO  Bbiok.  Bricks  are  classified 
according  to  (1)  the  way  in  which  they  are  moulded;  (2)  their  posi- 
tion in  the  kiln  while  being  burned;  and  (3)  their  form  or  use. 

69.  OlMsification  according  to  Method  of  Moulding.  The  method 
of  moulding  gives  rise  to  the  following  terms: 

Soft-^mud  Brick.  One  moulded  from  clay  which  has  been  reduced 
to  a  soft  mud  by  adding  water.  It  may  be  either  hand-moulded  or 
machine-moulded. 

Stiff-mud  Brick.  One  moulded  from  clay  in  the  condition  of 
stiff  mud.    It  is  always  machine-moulded. 

Pressed  Brick.    One  moulded  from  dry  or  semi-dry  clay. 

Re-pressed  Brick.  Usually  a  stiff-mud  brick  which  has  been 
subjected  to  an  enormous  pressure  to  render  the  form  more  regular 
and  to  increase  its  strength  and  density.  It  is  doubtful  whether  the 
re-pressing  increases  either  the  strength  or  the  density.  Occasionally 
in  the  East,  and  more  formerly  than  at  present,  a  soft-mud  brick, 
after  being  partially  dried,  is  re-pressed,  which  process  greatly 
improves  the  form  and  also  the  strength  and  the  density.  A  re- 
pressed brick  is  sometimes,  but  inappropriately,  called  a  pressed 
brick. 

Slop  Brick.  In  moulding  brick  by  hand,  the  moulds  are  some- 
times dipped  into  water  just  before  being  filled  with  clay,  to  pre- 
vent the  mud  from  sticking  to  them.  Brick  moulded  by  this  process 
is  known  as  slop  brick.  It  is  deficient  in  color,  and  has  a  compara- 
tively smooth  surface,  with  rounded  edges  and  comers.  This  kind 
of  brick  is  now  seldom  made. 

Sanded  Brick.  Ordinarily,  in  making  soft-mud  brick,  sand  is 
sprinkled  into  the  moulds  to  prevent  the  clay  from  sticking;  the 
brick  is  then  called  sanded  brick.  The  sand  on  the  surface  is  of  no 
serious  advantage  or  disadvantage.  In  hand-moulding,  when  sand 
is  used  for  this  purpose,  it  is  certain  to  become  mixed  with  the  clay 
and  occurs  in  streaks  in  the  finished  brick,  which  is  very  undesirable; 
and  owing  to  details  of  the  process,  which  it  is  here  unnecessary  to 
explain,  every  third  brick  is  especially  bad. 

Machine-made  Brick.  Brick  is  frequently  described  as  "  machine- 
made";  but  this  is  very  indefinite,  since  all  grades  and  kinds  are 
made  by  machinery. 
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70.  Olassification  aceoidiiig  to  Position  in  Kiln.  When  brick  was 
generally  burned  in  the  old-style  up-draught  kiln,  the  classification 
according  to  position  was  important;  but  with  the  new  styles  of 
kilns  and  improved  methods  of  burning,  the  quality  is  so  nearly 
uniform  throughout  the  kiln,  that  the  classification  is  less  important. 
Three  grades  of  brick  are  taken  from  the  oldnstyle  kiln:  arch  brick, 
body  brick,  and  salmon  brick. 

Arch  or  Clinker  Bricks,  Those  which  form  the  tops  and  sides  of 
the  arches  in  which  the  fire  is  built.  Being  over-burned  and  partially 
vitrified,  they  are  hard,  brittle,  and  weak. 

Body^  Cherry,  or  Hard  Bricks,  Those  taken  from  the  interior 
of  the  pile.    The  best  bricks  in  the  kiln. 

Salmon,  Pale,  or  Soft  Bricks,  Those  which  form  the  exterior  of 
the  mass.  Being  underburned,  they  are  too  soft  for  ordinary  work, 
unless  it  be  for  filling.  The  terms  salmon  and  pale  refer  to  the  color 
of  the  brick,  and  hence  are  not  applicable  to  a  brick  made  of  a  clay  ' 
that  does  not  burn  red.  Although  nearly  all  brick  clays  burn  red, 
yet  the  localities  where  the  contrary  is  true  are  sufficiently  numerous 
to  make  it  desirable  to  use  a  different  term  in  designating  the  qtuUity. 
There  is,  necessarily,  no  relation  between  color,  and  strength  and 
density.  Brick-makers  naturally  have  a  prejudice  against  the  term 
soft  brick,  which  doubtless  explains  the  nearly  universal  prevalence 
of  the  less  appropriate  term — salmon. 

71.  Olassifieation  according  to  1186.  The  form  or  use  of  bricks 
gives  rise  to  the  following  terms. 

Compass  Brick,  One  having  one  edge  shorter  than  the  other. 
Used  in  lining  circular  shafts,  etc. 

Feather-edge  Brick.  One  having  one  edge  thinner  than  the  other. 
Used  in  arches;  and  more  properly,  but  less  frequently,  called  voussoir 
brick. 

Face  Brick,  Those  which,  owing  to  uniformity  of  size  and  color, 
are  suitable  for  the  face  of  the  wall  of  buildings.  Sometimes  face 
bricks  are  simply  the  best  ordinary  brick;  but  generally  the  term  is 
applied  only  to  re-pressed  or  pressed  brick  made  specially  for  this 
purpose. 

Sewer  Brick,     Ordinary  hard  brick,  smooth,  and  regular  in  form. 

Paving  Brick,  Very  hard,  ordinary  brick.  A  vitrified  clay 
block,  very  much  larger  than  ordinary  brick  (see  §  83),  is  sometimes 
used  for  paving,  and  is  called  a  paving  brick,  but  more  often,  and 
more  properly,  a  brick  paving-block. 

Vitrified  Brick.  The  introduction  of  brick  for  street  pavements 
about  1890  led  to  a  new  grade  of  building  brick,  viz.,  vitrified  brick, 
one  burned  to  the  point  of  vitrif  action  and  then  annealed  or  toughened 
by  slowly  cooling.     Vitrified  brick  and  paving  blocks,  though  origi- 
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nally  made  for  paving  purposes,  are  now  much  used  in  building  and 
engineering  structures. 

72.  Tests  fob  Bbiok.  The  tests  usually  applied  to  determine  the 
quality  of  briploare -those  for:  (1)  form,  (2)  texture,  (3)  absorptive 
power,  (4)  crushing  strength,  (5)  transverse  strength.  Brick  are  so 
common,  and'^the  requisites  for-good  building  brick  are  so  obvious, 
and  it  is  so  easy  to  determine  whether  any  particular  lot  of  brick 
has  the  desirable  qualities,  that  there  is  not  much  need  of  laboratory 
tests  of  building  brick.  However,  the  several  tests  enumerated 
above  will  be  briefly  considered. 

73.  Form.  A  good  brick  should  have  plane  faces,  parallel  sides, 
and  sharp  edges  and  angles.  In  regularity  of  form  re-pressed  brick 
ranks  first,  dry-clay  brick  next,  then  stiff-mud  brick,  and  soft-mud 
brick  last.  Regularity  of  form  depends  largely  upon  the  quality  of 
the  clay  and  the  method  of  burning.  A  good  brick  should  not  have 
depressions  or  kiln  marks  on  its  edges  caused  by  the  pressure  of  the 
brick  above  it  in  the  kiln. 

74.  Texture.  A  good  brick  should  have  a  fine,  compact,  uniform 
texture;  and  should  contain  no  fissures,  air  bubbles,  pebbles,  or  lumps 
of  lime.  It  should  give  a  clear  ringing  sound  when  struck  a  sharp 
blow  with  a  hammer  or  another  brick.  A  brick  which  gives  a  clear 
ringing  sound  is  strong  and  durable  enough  for  any  ordinary  work. 

The  compactness  and  uniformity  of  texture,  which  greatly  influence 
the  durability  of  brick,  depend  mainly  upon  the  method  of  moulding. 
As  a  general  rule,  hand-moulded  bricks  are  best  in  this  respect,  since 
the  clay  in  them  is  more  uniformly  tempered  before  being  moulded; 
but  this  advantage  is  partially  neutralized  by  the  presence  of  sand 
seams  (§  69).  Machine-moulded  soft-mud  bricks  rank  next  in  com- 
pactness and  uniformity  of  texture.  Then  come  machine-moulded 
stiff-mud  bricks,  which  vary  greatly  in  durability  with  the  kind  of 
machine  used  in  their  manufacture.  By  some  of  the  machines,  the 
brick  is  moulded  in  layers  (parallel  to  any  face,  according  to  the  kind 
of  machine),  which  are  not  thoroughly  cemented,  and  which  separate 
under  the  action  of  the  frost.  In  compactness,  the  dry-clay  brick 
comes  last.  However,  the  relative  value  of  the  products  made  by  the 
different  processes  varies  with  the  nature  of  the  clay  used. 

76.  Absorptive  Power.  Formerly,  it  was  beUeved  that  the 
absorptive  power  of  a  building  brick  had  an  important  effect  upon 
its  ability  to  resist  destruction  by  frost;  but  experiments  and  a  more 
careful  study  of  experience  have  shown  that  the  absorptive  power  of  ' 
a  b^rick  has  little  or  nothing  to  do  with  its  durability.  Apparently 
there  are  two  reasons  for  this:  (1)  the  pores  of  the  brick  are  not 
entirely  filled  with  water,  and  consequently  the  expansion  of  the  water 
in  freezing  is  cushioned  by  the  air  in  the  pores;  and  (2)  with  the  more 
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porous  bricks,  the  water  freezes  in  the  pores  without  any  destructive 
effect  much  as  water  freezes  in  a  large-necked  bottle,  and  with  the 
more  dense  bricks  the  strength  of  the  burned  clay  is  greater  than  the 
expansive  force  of  the  water.  The  absorptive  power  varies  with  the 
chemical  composition  of  the  clay,  and  there  seems  to  be  no  close 
relation  between  the  absorptive  power  and  the  strength  of  a  brick 
or  the  loss  of  strength  by  freezing.* 

76.  There  are  different  methods  in  use  for  determining  the  amount 
of  water  taken  up  by  a  brick,  and  these  lead  to  slightly  different 
results.  Some  experimenters  dry  the  bricks  in  a  hot-air  chamber, 
while  some  dry  them  simply  by  exposing  them  in  a  dry  room;  some 
experimenters  immerse  the  bricks  in  water  in  the  open  air,  while 
others  immerse  them  under  the  receiver  of  an  air-pump;  some 
immerse  whole  brick,  and  some  use  small  pieces;  and,  again,  some 
dry  the  surface  with  bibulous  paper,  while  others  allow  the  surface 
to  dry  by  evaporation.  Air-drying  represents  the  conditions  of 
actual  exposure  in  masonry  structures,  since  water  not  expelled  in 
that  way  is  so  diffused  as  to  do  no  harm  in  freezing.  Immersion 
in  the  open  air  more  nearly  represents  actual  practice  than  immersion 
in  a  vacuum.  The  conditions  of  actual  practice  are  best  represented 
by  testing  whole  brick,  since  some  kinds  have  a  more  or  less  imper- 
vious skin.  Drjring  the  surface  by  evaporation  is  more  accurate 
than  drying  it  with  paper;  however,  neither  process  is  capable  of 
giving  mathematical  accuracy. 

77.  Soft  under-burned  brick,  such  as  are  frequently  used  in  filling 
in  the  interior  of  walls,  will  absorb  from  30  to  35  per  cent  of  their 
weight  of  water;  some  good  dry-clay  or  pressed  brick  have  an 
absorption  of  15  to  20  per  cent,  while  others  run  from  5  to  10  per 
cent;  and  some  vitrified  brick  absorb  only  1  to  2  per  cent.f 

78.  Gnuhing  Strength.  The  crushing  strength  of  brick  is  valuable 
only  in  comparing  different  brands;  and  gives  no  idea  of  the  strength 
of  walls  built  of  such  bricks  (see  {  622).  The  crushing  strength  of 
brick  is  of  relatively  less  importance  than  that  of  stone,  since  owing 
to  the  relatively  smaller  size  of  the  brick  and  consequently  the 
relatively  larger  proportion  of  mortar,  the  strength  of  brick  masonry 
is  more  dependent  upon  the  strength  of  the  mortar  than  is  stone 
masonry.  The  strength  of  the  brick  is  of  relatively  small  importance 
unless  the  mortar  is  nearly  as  strong  as  the  brick  (see  §  622);  and 
as  this  is  never  the  case  unless  a  rich  portland-cement  mortar  is  used, 
it  follows  that  in  ordinary  brick  masonry  the  crushing  strength  of 
the  brick  is  of  small  importance  provided  a  reasonably  good  quality 
is  employed. 

*  Report  Qennan  Royal  Elxperiment  Station,  Thonindustiie,  Zeitung,  No.  74, 1905. 
t  Tests  of  Metals,  etc.,  1804,  p.  448;  ibid.,  1896,  p.  485-36;  ibid.,  1896,  p.  347. 
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It  has  already  been  explained  ({  10-15)  that  the  results  for  the 
crushing  strength  of  stone  vary  greatly  with  the  details  of  the  experi- 
ments; but  this  difference  is  even  greater  in  the  case  of  brick  than 
in  that  of  stone.  In  testing  stone  the  uniform  practice  is  to  test 
cubes  (§  11)  whose  faces  are  carefully  dressed  to  parallel  planes. 
In  testing  brick  there  is  no  established  custom.  (1)  Some  few 
experimenters  test  cubes;  but  nearly  all  of  the  tests  that  have  been 
published  have  been  made  with  some  form  of  specimen  other  than 
the  cube.  With  stone  it  is  necessary  to  specially  prepare  a  test 
specimen,  and  the  cube  is  as  easy  to  prepare  as  any  form;  but  with 
brick  it  is  not  equally  necessary  to  specially  prepare  a  test  specimen, 
and  hence  it  has  become  the  custom  to  use  a  half  or  a  whole  brick 
hi  making  the  compression  test.  (2)  Some  experimenters  grind  the 
pressed  surfaces  to  exact  planes,  and  some  level  up  the  surfaces  by 
putting  on  a  thin  coat  of  plaster  of  paris,  while  others  do  nothing 
to  prepare  the  bedding  surfaces — particularly  with  pressed  brick. 
(3)  Sometimes  brick  are  tested  on  end,  sometimes  on  edge,  and  some- 
times flatwise,  the  last  being  the  more  common  practice  with  the 
testing  machine  at  the  U.  S.  Watertown  Arsenal. 

79.  Soaking  a  brick  in  water  decreases  its  compressive  strength, 
apparently  because  the  water  acts  as  a  lubricant  on  the  plane  of 
rupture.  In  a  series  of  experiments  with  the  U.  S.  testing  machine 
at  Watertown,  of  thirty  tests  upon  ordinary  building  brick  from  ten 
localities,  all  but  two  showed  a  loss  of  strength  due  to  immersion  in 
water  for  one  week;  and  the  wet  half  of  a  brick  gave  an  average 
strength  of  only  85  per  cent  of  the  strength  of  the  dry  half. 

80.  Some  experiments  with  the  testing  machine  at  the  U.  S. 
Arsenal  at  Watertown,  to  determine  the  relative  strength  of  hard- 
burned  face  brick  tested  flatwise,  edgewise,  and  endwise,  gave  aver- 
ages for  four  tests  each  as  follows:* 

Flatwise 11 174  lb.  per  sq.  in.  -*  100  per  cent. 

Edgewise 8978"      "      "     -   80 

Endwise 6972"      "       "      «   62 

The  pressed  surfaces  were  set  in  plaster  of  paris.  Other  tests  with 
common  brick  gave  approximately  the  same  results,  f 

According  to  the  formula  of  §  17,  a  brick  tested  flatwise  would  be 
32  per  cent  stronger  than  when  tested  as  a  cube. 

Bricks  sent  to  the  World's  Columbian  Exposition  at  Chicago  in 
1893  from  several  States,  and  afterwards  tested  at  the  Watertown 
Arsenal  flatwise  with  the  pressed  surfaces  set  in  plaster  of  paris,  gave 
the  results  in  Table  7,  page  42. 

•Tests  of  Metals,  etc.,  1894,  p.  439. 
t76id.,  1886,  p.  1168-59. 
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TABLE  7. 

Compressive  Strength  op  Brick  Sent  to  the  World's 
Columbian  Exposition.* 


Rbf. 

State. 

Compressive  Stbenoth, 
Pounds  per  Square  Inch. 

No. 

Lowest. 

Highest. 

1 

Arkansas 

3  465 

2  477 
7  393 
3966 
5  828 
1311 

3  648 

3  202 
2  405 

11060 

4  782 
5000 

9  469 

2 

Florida 

5  077 

3 

Idaho  

22  561 

4 

Illinois 

12  280 

5 

Iowa 

12  269 

6 

Minnesota 

7  402 

7 

S.  Dakota 

8  936 

8 

Utah 

4  362 

9 

Washington 

13  137 

10 

Wyoming 

13  077 

11 

Japan  

5  529 

12 

Sweden 

22  955 

For  bricks  sent  to  the  Louisiana  Purchase  Exposition  at  St. 
Louis  in  1904,  and  afterwards  tested  at  Watertown  flatwise,  the 
surfaces  being  set  in  neat  portland-cement  mortar,  the  average  of 
five  tests  is  as  shown  in  Table  S.f 


TABLE  8. 

Compressive  Strength  of  Brick  Manufactured  by  Different 
Processes  at  Different  Places. 


Ref. 
No. 


Kind  of  Brick. 


Face  Brick: 

Stiff-mud 

Dry-pressed 

Re-pressed  soft-mud 

Common  Brick: 
Hard-burned,  soft-mud,  Cambridge  . . 

"      "  Brookfield 

'*       "  Mechanicsville  . 
Medium-burned, soft-mud,  Cambridge 
"     Brookfield 


Compressive  Strength, 
PoundB  per  Square  Inch. 


Min. 


8  930 
8  930 
5  770 


9  140 

4  340 

5  110 
4  610 
4  200 


Max.        Mean. 


15  330 

17  990 

7  560 


14  750 
4  580 
6  730 
8  590 
6  850 


12  766 

11  190 

6  780 


11340 

4  475 

5  808 

6  590 
5  248 


*  Tests  of  Metals,  etc.,  1894,  p.  456-68. 
ilbid.,  1904,  p.  453-54. 
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Five  samples  each  of  fourteen  lots  of  Hudson  River  brick  gave 
an  average  crushing  strength  of  3,943  lb.  per  sq.  in.  for  half  bricks 
tested  flatwise,  the  range  for  the  averages  of  the  several  lots  being 
from  2,701  to  5,416,  and  the  range  for  the  individual  brick  being 
from  1,607  to  8,944.* 

The  highest  known  crushing  strength  of  any  brick  is  38,446  lb. 
per  sq.  in.,t  and  as  the  brick  was  tested  on  end  the  result  is  exceed- 
ingly remarkable. 

81.  Transverse  Strength.  A  brick  is  not  often  used  where  it  is 
subjected  to  a  direct  bending  stress,  but  the  method  of  failure  of  brick 
piers  (§  618)  shows  that  the  transverse  strength  of  the  brick  indi- 
rectly affects  the  compressive  resistance  of  brick  masonry.  The 
experiments  necessary  to  determine  the  transverse  strength  of  brick 
are  easily  made  (§  18),  and  give  definite  results,  as  well  as  furnish 
important  information  concerning  the  practical  value  of  the  brick; 
and  hence  the  determination  of  the  transverse  strength  is  one  of  the 
best  means  of  judging  the  quality  of  a  brick. 

According  to  experiments  made  with  the  U.  S.  testing  machine  at 
Watertown  upon  sixteen  different  grades  of  brick  from  six  factories, 
the  transverse  strength  is  13.5  per  cent  of  the  compressive  strength 
of  half  brick  tested  flatwise.J  From  1883  to  1905  there  were  made 
with  the  U.  S.  testing  machine  thirty-seven  determinations  of  the 
transverse  strength  of  brick  from  eleven  factories,  the  lowest  being  308 
lb.  per  sq.  in.,  the  highest  being  2,589,  and  the  mean,  1,002. 

The  transverse  strength  of  shale  paving  or  building  brick  is 
considerably  larger  than  any  of  the  above,  being  from  2,500  to  4,000 
lb.  per  sq.  in. 

82.  Shearing  Strength.  The  shearing  strength  of  nine  specimens 
of  brick  from  five  factories  tested  on  the  U.  S.  testing  machine  in  1894 
gave  a  shearing  strength  equal  to.  10.1  per  cent  of  the  crushing  strength 
flatwise;  and  sixteen  samples  from  six  factories,  tested  in  1895,  gave 
14.7  per  cent.  In  the  first  lot  the  range  was  from  7  to  17  per  cent; 
and  in  the  second  from  8  to  30  per  cent.  Apparently  a  higher  com- 
pressive strength  is  accompanied  by  a  proportionally  lower  shearing 
strength;  but  the  tendency  is  not  very  marked. 

83.  Size.  The  size  of  common  brick  varies  widely  with  the 
locality  and  also  with  the  maker,  and  with  the  same  maker  the  brick 
are  likely  to  be  larger  as  the  working  season  advances,  owing  to  the 
wear  of  the  moulds  or  the  die.  Hard-burned  bricks  are  smaller  than 
soft-burned  ones,  owing  to  the  greater  shrinkage  in  burning;  and 
this  difference  varies  with  the  different  kinds  of  clays. 

*  Engineering  News,  vol.  liii,  p.  384. 
t Teste  of  Metals,  etc.,  1907,  p.  286. 
t  Ibid.,  1896,  p.  323. 
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In  England  the  legal  standard  size  for  brick  is  8}X4f  X2J  inches. 
In  Scotland  the  average  size  is  about  9^X4^X3^  inches;  in  Germany, 
9JX4}X2f  inches;  in  Austria,  Hi X5iX2f  inches;  inCuba,  llX5i 
X2f  inches;  and  in  South  America,  12JX6jX2i  inches. 

In  the  United  States  there  is  no  legal  standard,  and  the  dimen- 
sions vary  greatly.  In  1887  the  National  Brick  Makers'  Association 
adopted  standard  sizes  for  brick,  but  in  1893  modified  them  slightly 
and  in  1899  re-affirmed  the  latter  dimensions,  which  are: 

'  Common  Brick 8}X4X2}  inches. 

Paving  Brick 8i  X4x 2i  inches. 

Pressed  Brick Six4X2i  inches. 

Roman  Brick 12  X4xli  tncbea. 

Norman  Brick 12  X4x2i  inches. 

Paving  blocks  are  occasionally  used  as  building  bricks.  The 
blocks  range  in  size  from  9X4X3  to  9X5X4  inches^  the  former  being 
much  the  more  common. 

84.  Large  brick  are  worth  more  per  thoiiaand  than  small  ones^ 
a  seemingly  small  difference  in  the  size  of  the  individual  brick  making 
a  greater  difference  in  the  volume  of  a  thousand  bricks  than  is  usually 
supposed.  If,  reckoned  according  to  the  cubic  contents,  brick 
8X4X2  inches  is  worth  $10  per  thousand,  brick  8JX4JX2J  is 
worth  $12.33  per  thousand,  and  8iX4jX2i  is  worth  $15  per  thou- 
sand. In  the  first  case  a  difference  of  |  inch  on  each  dimension  is 
worth  $1.16  per  thousand,  and  in  the  second  case,  $1.25. 

Further,  where  bricks  are  laid  by  the  thousand,  small  bricks  are 
doubly  expensive. 

86.  008T.  In  1905  the  average  selling  price  of  brick  in  the  several 
States  was  as  in  Table  9.*  Prices  have  been  gradually  rising  for 
eight  years. 

TABLE  9. 

Average  Selling  Price  of  Clay  Brick  in  the 
Several  States. 


RSF. 

No. 


Kind. 


AvsRAOB  Sblling  Pricb 
PER  1000. 


Highest. 


Mean. 


1 
2 
3 


Common 

Paving 

Pressed  (Face) 


$4.28 
7.68 
8.58 


$9.48 
19.23 
26.15 


$6.25 
10.07 
13.12 


*  Mineral  Resources  of  the  U.  S.,  1905,  p.  957. 
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Art.  2.    Sand-Lime  Brick. 

86.  Sand-lime  brick  consist  of  a  mass  of  sand  cemented  together 
with  lime.  There  are  two  classes  of  sand-lime  brick:  one  in  which 
the  binding  material  is  carbonate  of  lime,  and  the  other  in  which  the 
binding  material  is  silicate  of  lime. 

The  first  is  virtually  a  brick  made  of  ordinary  lime  mortar, 
moulded  as  are  soft-mud  clay  brick,  and  hardened  in  the  open  air 
or  in  an  atmosphere  rich  in  carbon  dioxide  (CO,),  either  with  or 
without  pressure.  This  form  may  properly  be  called  a  lime-mortar 
brick.  It  is  the  older  form  of  sand-lime  brick,  and  was  formerly 
made  in  a  small  way  where  sand  and  lime  were  cheap  and  clay  and 
fuel  were  expensive;  but  the  brick  is  so  weak  and  friable  that  it  has 
not  given  satisfaction,  and  needs  no  further  consideration  here. 

The  second  kind  of  sand-lime  brick  is  made  from  a  mixture  of 
sand  and  lime  which  is  moulded  in  a  press  and  hardened  by  being 
subjected  to  steam  under  pressure.  In  this  case  the  binding  material 
consists  chiefly  of  hydrosilicate  of  lime.  Probably  part  of  the  lime 
is  converted  into  carbonate  by  absorbing  carbon  dioxide;  but  the 
most  of  the  lime  combines  with  the  silica  of  the  sand  and  forms 
hydrosilicate  of  lime,  a  stable  and  comparatively  strong  cementing 
material.  This  form  is  the  only  one  to  which  the  term  sand-lime 
brick  is  now  applied;  but  in  consulting  the  past  literature  on  the 
subject,  a  careful  distinction  should  be  made  between  the  two  forms 
of  so-called  sand-lime  brick.  This  form  of  sand-lime  brick  was  first 
manufactured  in  Germany  about  1880,  and  has  been  used  there  to 
a  considerable  extent.  It  was  introduced  into  this  country  about 
1901.  Although  the  number  of  sand-lime  brick  manufactured  here 
is  quite  small  in  comparison  with  the  number  of  clay  brick  made, 
the  number  is  so  large  and  is  increasing  so  rapidly  as  to  require  a 
discussion  here  of  this  form  of  brick. 

87.  Thb  Matieials.  The  Sand.  Any  sand  can  be  used,  but  the 
best  results  are  obtained  with  a  pure  silica  sand,  not  containing  too 
many  coarse  grains,  properly  graded  so  as  to  leave  the  smallest 
possible  interstitial  spaces.  If  the  grains  are  coarse,  the  surface  of 
the  brick  will  not  be  as  smooth  as  though  the  grains  were  finer;  and 
unless  there  are  a  good  many  fine  grains,  there  will  not  be  suflScient 
surface  to  allow  the  most  complete  combination  of  the  lime  and  the 
silica.  If  the  size  of  the  sand  grains  is  not  properly  graded,  too  much 
lime  will  be  required  to  fill  the  voids  or  interstitial  spaces,  which  will 
needlessly  add  to  the  cost  without  any  compensating  advantage. 

88.  nie  Lime.  The  quantity  of  lime  used  varies  from  4  to  10 
per  cent  according  to  the  per  cent  of  voids  in  the  sand,  and  according 
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to  the  preference  of  the  manufacturer.  Either  a  high-calcium  lime  or 
a  magnesian  lime  (see  §  105)  may  be  used,  although  the  former 
appears  to  make  the  stronger  brick. 

The  lime  must  be  reduced  to  a  paste  or  powder  before  being  mixed 
with  the  sand,  and  there  are  four  ways  of  doing  this:  (1)  wet  slaking, 
(2)  dry  slaking,  (3)  acid  slaking,  and  (4)  grinding.  In  the  first 
process  the  lime  is  slaked  to  a  paste  in  the  usual  way  by  drenching 
with  water  and  by  agitation  (§  222);  in  the  second  the  lime  is  slaked 
to  a  dry  powder  by  adding  only  enough  water  that  the  heat  of  the 
chemical  reaction  will  just  dry  the  hydrate;  in  the  third  method, 
after  the  slaking  has  begun,  a  small  amount  of  hydrochloric  acid  is 
added  to  accelerate  the  slaking  process;  in  the  fourth  method  the 
quicklime  is  ground  to  a  powder,  and  in  mixing  with  the  sand  only 
enough  water  is  added  to  make  it  possible  to  work  the  mixture  in 
the  press. 

89.  Moulding.  The  mixture  of  sand  and  lime  is  thoroughly  mixed, 
and  is  then  forced  into  moulds  under  very  high  pressure,  very  much 
as  dry-clay  brick  are  moulded.  The  higher  the  pressure  the  stronger 
and  more  dense  the  brick. 

90.  Hardening.  The  bricks  are  hardened  by  being  exposed  in  a 
closed  cylinder  to  a  steam  pressure  of  100  to  150  lb.  per  sq.  in.  for 
from  12  to  4  hours,  respectively.  As  a  rule  the  bricks  are  moulded 
during  the  day,  and  are  left  in  the  hardening  cylinder  over  night. 
As  soon  as  the  bricks  come  from  the  hardening  cylinder  they  can  be 
used;  but  it  is  better  to  allow  them  to  stand  a  day  or  two,  as  when 
they  dry  out  they  become  harder. 

91.  0HABA0TBBISTI08  OF  Sand-libcx  Bbiok.  The  makers  of 
sand-lime  brick  usually  claim  that  their  product  is  equal  in  appear- 
ance and  quality  to  any  dry-clay  (pressed)  face  brick;  and  that  sand- 
lime  brick  will  gain  in  hardness  under  the  action  of  either  air  or  water. 

92.  Form  and  Color.  Sand-lime  brick  have  plane  faces,  free  from 
kiln  marks.  The  corners  are  square  and  sharp  as  they  come  from 
the  press,  but  are  likely  to  crumble  off  in  being  placed  in  the  harden- 
ing cylinder.  The  color  is  usually  white,  sometimes  pure  and  uni- 
form, and  sometimes  tinted  according  to  the  color  of  the  sand;  and 
it  is  easy  to  give  the  brick  almost  any  color  by  mixing  coloring  matter 
with  the  sand  and  the  lime  before  moulding. 

93.  Cnuhing  Strength.  Three  whole  bricks  from  one  maker  in 
Arizona,  when  crushed  flatwise  with  pressed  surfaces  set  in  plaster 
of  paris,  gave  an  average  crushing  strength  of  3,000  lb.  per  sq.  in., 
the  variation  from  the  mean  being  about  7  per  cent  each  way;  and 
four  other  bricks  from  West  Point,  N.  Y.,  gave  an  average  crushing 
strength  of  3,717  lb.  per  sq.  in.,  the  range  being  from  2,940  to  4,260.* 

♦Teste  of  Metals,  etc.,  1905,  p.  459-60. 
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Forty-five  half  brick  from  five  makers,  tested  under  the  author's 
direction,  flatwise  with  plastered  surfaces,  gave  an  average  crushing 
strength  of  3,693  lb.  per  sq.  in.,  the  range  for  the  different  makes  being 
from  2,412  to  6,123.* 

Five  tests  of  German  sand-lime  brick  hardened  under  high 
pressure  gave  an  average  crushing  strength  of  2,710  lb.  per  sq.  in., 
the  range  being  from  1,704  to  4,189;  and  three  samples  hardened 
under  low  pressure  gave  an  average  strength  of  1,199  lb.  per  sq.  in., 
the  range  being  from  850  to  1,353.  f  No  details  are  known  as  to  the 
method  of  making  the  above  experiments. 

94.  Most  of  the  clay  brick  used  in  New  York  City  have  an  average 
crushing  strength  of  about  4,000  lb.  per  sq.  in.  for  half  brick  tested 
flatwise  (see  §  80) ;  and  brick  masonry  is  seldom  subjected  to  a  com- 
pressive stress  of  more  than  200  lb.  per  sq.  in.  (see  §  628-29).  There- 
fore the  above  results  show  that  sand-lime  brick  can  be  made  strong 
enough  for  use  in  any  ordinary  brick  work. 

96.  Transverse  Strength.  The  average  of  fifty-five  brick  from 
five  makers,  tested  under  the  author's  direction,  gave  an  average 
transverse  strength  of  571  lb.  per  sq.  in.,  with  a  range  for  the  different 
brands  from  420  to  766.* 

96.  Absorption.  Sixty-six  samples  from  six  makers,  tested  under 
the  author's  direction,  gave  an  average  absorption  of  10.6  per  cent 
by  weight,  the  range  of  the  brands  being  from  8.5  to  13.5  per  cent.* 
The  absorptive  power  of  sand-lime  brick  seems  to  be  less  than  that  of 
equally  strong  clay  brick. 

97.  ResiBtance  to  Freezing.  One-inch  cubes  of  sand-lime  brick 
were  practically  disintegrated  after  being  frozen  and  thawed  daily 
for  twenty-nine  days. J  Three  cubes  each  of  three  brands  when 
frozen  and  thawed  eighteen  times  gave  losses  by  weight  as  follows: 
100  per  cent,  13.2  per  cent,  2.7  per  cent.^f  Soft  pressed  clay  brick 
in  the  same  tests  lost  nothing.  Two  half  brick  after  freezing  and 
thawing  twenty  times  lost  14.3  and  5.3  per  cent  by  weight  respect- 
ively; and  a  soft  clay  brick  in  the  same  series  lost  nothing.* 

Apparently,  ordinary  sand-lime  brick  do  not  stand  frost  as  well 
as  equally  strong  clay  brick. 

98.  E£fect  of  Weather.  Two  each  of  three  brands  of  sand-lime 
brick  were  placed  in  the  open  air  where  they  were  exposed  to  the  sun, 
wind,  and  rain  from  August  to  March  inclusive.  One  each  of  each 
brand  was  kept  in  a  closed  box  in  a  dry  place.  The  exposed  brick 
were  thoroughly  dried  and  tested.  The  average  modulus  of  rupture 
of  the  unexposed  brick  was  791  lb.  per  sq.  in.,  and  of  the  exposed 

♦  Bachelor's  Thesis  of  L.  E.  Curfman,  '06,  University  of  Illinois  Library, 
t  Trans.  Amer.  Ceramic  Society,  1902,  p.  171. 
j  Engineering  Netva,  vol.  li,  p.  388. 
f  Clay  Record,  Jan.  16,  1906,  p.  35. 
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640 — a  loss  of  19  per  cent; — ^and  the  average  crushing  strength  of 
the  unexposed  sample  was  3,423  lb.  per  sq.  in.,  and  of  the  exposed 
3,115 — a  loss  of  9  per  cent.* 

99.  E£fect  of  Fire.  In  three  tests,  made  under  the  direction  of  the 
author,  which  can  not  be  briefly  described,  no  one  of  the  six  brands 
of  sand-lime  bricks  seemed  to  stand  the  effect  of  fire  as  well  as  dry- 
clay  bricks  having  about  the  same  compressive  strength.  It  is  said 
that  many  of  the  fire  inspectors  of  Germany  have  pronounced  the 
fire-resisting  qualities  of  sand-lime  brick  satisfactory.  American 
manufacturers  of  sand-lime  bricks  claim  that  they  can  be  used  as 
fire  brick. 

100.  008T.  It  is  claimed  and  also  denied  that  under  equally 
favorable  conditions  sand-lime  brick  of  the  grade  of  dry-pressed 
clay  brick  can  be  made  as  cheaply  as  common  clay  brick;  but  the 
probabilities  are  that  the  sand-lime  brick  industry  is  too  new  to  have 
settled  the  controversy  definitely  either  way.  In  localities  in  which 
clay  or  fuel  is  scarce  and  in  which  lime  and  sand  are  plentiful,  sand- 
lime  brick  can  probably  be  made  cheaper  than  clay  brick. 

The  average  selling  price  of  common  sand-lime  brick  in  the 
United  States  in  1905  was  $6.44  per  thousand,  and  of  front  brick 
$9.42. t  Compare  these  prices  with  those  for  clay  brick  in  Table 
9,  page  44. 

*  Bachelor's  Thesis  of  L.  E.  Curfman,  '05,  University  of  Illinois  Library, 
t  Mineral  Resources  of  the  U.  S.,  1905,  p.  1006. 


CHAPTER  III 
COMMON  AND  HYDRAULIC  LIME 

102.  OLABSXrzoATlOH  W  LZMl  AND  OlBClllT.  Considered  as  ma- 
terials for  use  in  the  builders'  art,  the  products  of  calcination  of 
limestone  are  classified  as  common  lime,  hydraulic  lime,  and  hydraulic 
cement.  If  the  limestone  is  nearly  pure  carbonate  of  lime,  the  prod- 
uct is  common  lime,  which  will  slake  upon  the  addition  of  water,  and 
mortar  made  of  it  will  harden  by  absorbing  carbonic  acid  from  the 
air,  but  will  not  harden  under  water.  If  the  limestone  contains  from 
10  to  20  per  cent  of  clay  (silica  and  alumina)  the  product  is  hydraulic 
lime,  which  will  slake  upon  the  addition  of  water,  and  mortar  made 
of  it  will  harden  either  in  air  or  under  water  by  the  chemical  action 
between  the  hydraulic  lime  and  the  water  used  in  making  the  mortar. 
If  the  limestone  contains  from  20  to  23  per  cent  of  clay,  the  product 
is  hydraulic  cement,  which  will  not  slake  upon  the  addition  of  water 
but  must  be  reduced  to  a  paste  by  grinding,  and  which  will  set  either 
in  air  or  under  water  by  the  chemical  action  between  the  cement  and 
the  water  used  in  making  the  mortar. 

Common  lime -is  sometimes  called  air-lime,  because  a  paste  or 
mortar  made  from  it  requires  exposure  to  the  air  to  enable  it  to 
"set,"  or  harden.  The  hydraulic  limes  and  cements  are  called  water- 
limes  and  water-cements,  from  their  property  of  hardening  under 
water.  Notice  that  common  lime  differs  from  hydraulic  lime  and 
hydraulic  cement  in  that  common  lime  will  not  set  or  harden  under 
water,  while  both  hydraulic  lime  and  hydraulic  cement  will  set  under 
water.  Common  lime  and  hydraulic  lime  differ  from  hydraulic 
cement  in  that  the  two  former  as  they  come  from  the  kiln  will  absorb 
water  and  crumble  to  a  powder,  and  if  more  water  is  added  will 
slake  or  reduce  to  a  paste;  while  cement  after  being  burned  is 
practically  unaffected  by  water  until  it  is  first  reduced  to  a  fine 
powder  by  grinding. 

Lime  and  cement  are  important  materials  of  engineering 
construction  since  they  are  the  only  substances  that  are  used 
to  bind  together  bricks  and  blocks  of  stone  to  form  masonry 
structures. 

4  40 
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Art.  1.    Common  Lime. 

103.  DE80BIPTI0N.  Lime  is  produced  by  heating  a  pure  or  nearly 
pure  limestone  in  a  kiln  to  such  a  temperature  as  will  drive  off  the 
carbon  dioxide  and  leave  calcium  oxide.  When  fresh  lime  is  brought 
into  contact  with  water  it  will  rapidly  absorb  nearly  a  quarter  of  its 
weight  of  that  substance.  This  absorption  is  accompanied  by  a 
great  rise  of  temperature,  by  the  evolution  of  a  hot  and  slightly 
caustic  vapor,  by  the  bursting  of  the  lime  into  pieces;  and  finally 
the  lime  is  reduced  to  a  powder,  the  volume  of  which  is  from  two  and 
a  half  to  three  and  a  half  times  the  volume  of  the  original  lime — the 
increase  of  bulk  being  proportional  to  the  purity  of  the  limestone. 
In  this  condition  the  lime  is  said  to  be  slaked,  and  is  ready  for  use  in 
making  mortar. 

On  exposure  to  the  air  a  paste  of  lime  absorbs  carbon  dioxide, 
the  oxide  of  calcium  slowly  changes  back  to  carbonate,  and  the 
mortar  sets  or  hardens. 

In  making  mortar,  sand  is  mixed  with  lime  paste  for  three  reasons: 
(1)  to  prevent  shrinkage  of  the  paste  through  the  drying  out  of  the 
water;  (2)  to  cheapen  the  resultant  product;  and  (3)  to  subdivide 
the  lime  paste  into  thin  films  so  that  the  carbon  dioxide  in  the  air 
may  have  better  access  to  the  calcium  oxide.  Lime  mortar  hardens 
very  slowly,  owing  to  the  small  amount  of  carbon  dioxide  that  the 
calcium  oxide  can  absorb  from  the  air;  and  what  is  more  important 
from  a  builder's  point  of  view,  the  mortar  in  the  interior  of  the  wall 
never  fully  hardens,  as  only  the  exposed  portions  have  an  oppor- 
tunity to  absorb  carbon  dioxide.  (Lime  does  not  harden  at  all  under 
water.)  It  is  probable  that  a  certain  amount  of  chemical  action 
takes  place  between  the  lime  and  the  sand,  as  the  strength  of  sand- 
lime  brick  (see  §  86)  is  chiefly  due  to  such  action;  but  at  atmospheric 
pressure  and  temperature,  this  action  is  inappreciable  and  is  of  no 
practical  importance  in  construction. 

104.  Fat  78.  Lean  Lime.  If  the  limestone  is  nearly  pure,  the 
resulting  lime  will  be  nearly  white,  and  will  slake  to  an  unctuous 
paste  that  is  impalpable  to  both  sight  and  touch;  and  hence  such  lime 
is  called  a  fat  or  rich  lime.  If  the  limestone  contains  considerable 
impurities,  as  silica,  alumina,  iron  oxide,  etc.,  the  resulting  lime  will 
not  be  white,  but  will  vary  from  a  yellowish  white  to  a  gray  or  a 
brown,  according  to  the  amount  and  kind  of  the  impurities  present. 
Such  a  lime  is  known  as  a  lean  or  meager  lime,  and  exhibits  a  more 
moderate  rise  of  temperature,  evolves  less  vapor,  slakes  more  slowly, 
seldom  reduces  to  an  impalpable  powder,  yields  a  thin  paste,  and 
expands  less  than  a  fat  lime. 
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106.  High-Oaldam  vs.  Magneaian  Lime.  If  the  limestone  is 
nearly  a  pure  calcium  carbonate,  it  will  yield  nearly  pure  calcium 
oxide,  and  the  product  will  be  known  commercially  as  a  high-calcium 
lime;  but  if  the  limestone  should  contain  any  considerable  quantity 
of  magnesium  carbonate,  the  resulting  lime  will  be  a  mixture  of  the 
oxides  of  calcium  and  magnesium,  and  will  be  known  commercially 
as  magnesian  or  dolomitic  lime.  Magnesian  limes  usually  slake 
more  slowly,  evolve  less  heat,  expand  less,  set  more  slowly,  and 
make  a  stronger  mortar  than  the  high-calcium  limes.  The  differ- 
ences between  these  two  classes  of  limes  vary  with  the  amount  and 
nature  of  the  constituents  and  with  the  temperature  at  which  each 
is  burned.  The  two  classes  of  lime  shade  gradually  one  into  the 
other;  but  commercially  any  lime  containing  less  than  10  per  cent  of 
magnesium  oxide  is  known  as  pure  or  high-calcium  lime,  and  a  lime 
containing  more  than  10  per  cent  of  magnesium  oxide  is  known  as 
magnesian  or  dolomitic  lime.  The  high-calcium  limes  are  known 
as  *'hot"  or  *' quick"  limes;  anu  the  magnesian  limes,  as  "cool" 
or  "slow"  limes. 

106.  Table  10  shows  the  relative  strength  of  the  two  kinds  of 
lime.  Notice  that  the  magnesian  lime  sets  more  slowly,  but  finally 
gains  greater  strength  than  the  high-calcium  lime. 


TABLE  10. 
Tensile  Strength  of  Lime  Mortar  Briquettes.* 


BMW. 

No. 


Age  whkn  Tb8tkd. 


Four  weeks  . 
Eight  weeks  . 
Three  months 
Four  months 
Six  months  . . 
One  year  .... 


Tensile  Strenoth. 
Pounds  per  Square  Inch 


High  Calcium 
Lime. 


31 
36 
39 
39 
51 
45 


da^nesia 
Lime. 


29 
37 
51 
83 
93 


The  results  in  Table  10  are  for  briquettes  (§  167)  1  inch  square, 
with  all  sides  exposed  to  the  air;  and  consequently  in  actual  practice 
lime  mortar  does  not  gain  its  strength  as  rapidly  as  shown  in  Table  10. 
Further,  the  briquette^Mte  composed  of  1  volume  of  slaked  lime 
to  2  volumes  of  sand^^BI  were  probably  comparatively  porous; 
and  therefore,  for  this  reason  also,  the  briquettes  gained  strength 
faster  than  lime  mortar  is  likely  to  do  in  practice. 

*  Municipal  Engineering^  vol.  xxviii,  p.  6. 


CHAPTER  IV 
HYDRAULIC  CEMENT 

113.  0LA88IFI0ATION.  The  most  important  cements  are  the  prod- 
ucts of  the  calcination  of  an  argillaceous  limestone,  i.e.,  are  a  com- 
bination of  lime,  silica,  and  alumina  (see  §  102).  Such  cements  may 
be  divided,  according  to  the  method  of  manufacture,  into  three  classes, 
viz.:  Portland  cement,  natural  cement,  and  pozzolan.  The  first 
two  differ  from  the  third  in  that  the  ingredients  of  which  the  first 
two  are  composed  must  be  roasted  and  then  pulverized  before  they 
acquire  the  property  of  hardening  under  water,  while  the  ingredients 
of  the  third  need  only  to  be  pulverized  and  mixed  with  water  to  a 
paste. 

Whenever  cement  is  referred  to  as  a  material  of  construction,  one 
or  the  other  of  the  above  kinds  is  nearly  always  intended;  but  there 
are  two  other  forms  of  hydraulic  cement  that  are  of  enough  interest 
to  warrant  a  brief  mention  here. 

114.  Iron-Ore  dement.  A  cement  has  recently  been  made  by 
using  limestone  and  iron  ore  instead  of  limestone  and  clay.  It  is 
known  as  iron-ore  cement.  Such  cement  if  ground  to  the  fineness 
of  commercial  portland  is  more  slow-setting,  but  ultimately  attains 
greater  strength  than  portland  cement  or  any  of  the  limestone-clay 
cements  mentioned  in  the  preceding  section.  If  iron-ore  cement  is 
ground  very  much  finer  than  ordinary  portland  cement,  it  becomes 
as  quick-setting  as  the  latter,  and,  besides,  contains  70  to  80  per  cent 
of  active  material  as  against  the  30  to  40  per  cent  in  ordinary  port- 
land  cement  (§  139).  In  this  respect  iron-ore  cement  is  much  su- 
perior to  Portland,  since  if  portland  cement  were  ground  extremely 
fine  it  would  become  too  quick-setting  for  practical  use.  It  is 
not  yet  proved  that  with  present  grinding  machinery  it  is  eco- 
nomical to  grind  iron-ore  cement  fine  enough  to  make  it  as  quick- 
setting  as  Portland  cement.  If  the  finer-ground  iron-ore  cement 
can  be  made  commercially,  it  will  make  possible  the  use  of  either  a 
stronger  mortar  or  a  leaner  mortar  than  at  present.  Iron-ore  cement 
is  superior  to  portland  also  in  that  it  is  not  injured  by  immersion  in 
sea  water. 

Iron-ore  cement  has  been  manufactured  on  a  commercial  scale 
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for  a  few  years  past  in  Hamburg,  Germany;  and  the  claim  is  that 
it  will  soon  be  made  in  the  United  States. 

115.  Magnesia  Cement.  A  mixture  of  magnesium  oxide  and 
magnesium  chloride  makes  the  strongest  hydraulic  cement  known. 
This  discovery  was  made  in  about  1853  by  Sorel,  a  French  chemist; 
and  the  cement  is  known  as  Sorel  or  magnesia  cement.  The  mag- 
nesium oxide,  or  magnesia,  is  prepared  either  by  calcining  magnesite, 
a  comparatively  rare  material,  or  from  seansalt.  The  cement  is 
made  by  wetting  the  pulverized  magnesium  oxide  with  bittern  water, 
the  refuse  of  sea-side  salt  works,  which  contains  magnesium  chloride. 

Magnesia  cement  was  used  about  1870  to  a  considerable  extent 
in  making  emery  wheels  and  in  a  small  way  in  making  artificial  stone, 
Sorel  stone  (§529);  but  at  present  it  seems  not  to  be  in  use  owing 
to  its  great  cost,  quick  setting,  and  lack  of  durability. 

Art.  1.    Portland,  Natural,  and  Pozzolan  Cement. 

116.  Portland  Oiment.  Portland  cement  is  produced  by  cal- 
cining a  mixture  containing  from  75  to  80  per  cent  of  carbonate  of 
lime  and  20  to  23  per  cent  of  clay,  at  such  a  high  temperature  that  the 
silica  and  alumina  of  the  clay  combines  with  the  lime  of  the  limestone. 
To  secure  a  complete  chemical  combination  of  the  clay  and  the  lime, 
it  is  necessary  that  the  raw  materials  shall  be  reduced  to  a  powder 
and  be  thoroughly  mixed  before  burning,  and  it  is  also  necessary  that 
the  calcination  shall  take  place  at  a  high  temperature. 

In  a  general  way  portland  cement  differs  from  natural  cement  by 
being  heavier,  stronger,  and  usually  slower-setting. 

117.  Portland  cement  derives  its  name  from  the  resemblance 
which  hardened  mortar  made  of  it  bears  to  a  stone  found  in  the  isle 
of  Portland,  off  the  south  coast  of  England.  Portland  cement  was 
made  first  in  England  about  1827,  and  in  America  about  1874. 

Until  about  1897  more  portland  cement  was  imported  into  this 
country  than  was  made  here;  but  since  that  date  the  imports  have 
gradually  fallen  off  and  the  domestic  manufacture  has  increased  very 
rapidly,  so  that  in  1907  the  imports  of  portland  cement  were  less  than 
2  per  cent  of  the  domestic  manufacture.  The  production  of  domestic 
portland  cement  increased  more  than  twenty-fold  from  1897  to  1907. 
The  domestic  consumption  per  capita  of  portland  cement  increased 
one  hundred-fold  from  1880  to  1905,  and  the  consumption  per  capita 
of  all  kinds  of  cement  increased  ten-fold  in  the  same  time.  In  1887 
only  about  one  fifth  of  the  cement  used  in  this  country  was  portland, 
in  1897,  one  third,  and  in  1907  over  nine  tenths  was  portland. 
The  best  American  portland  cement  is  better  than  the  best  imported, 
and  is  sold  equally  cheap  or  cheaper. 
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In  1905  Portland  cement  was  made  at  eighty-nine  works  in 
twenty-one  States;  but  nearly  one  half  of  the  production  comes  from 
the  Lehigh  Valley  in  northeastern  Pennsylvania  and  northwestern 
New  Jersey. 

118.  Silica  dement.  Formerly,  when  portland  cement  was  more 
expensive  and  was  not  ground  as  fine  as  now,  some  manufacturers 
mixed  silica  sand  and  portland  cement  and  ground  the  mixture. 
Owing  to  the  effect  of  the  re-grinding  of  the  cement,  the  mixture  of 
sand  and  cement  gave  nearly  as  great  a  strength  as  the  original 
cement  neat,  and  hence  the  ground  mixture  could  be  used  as  cement. 
This  form  of  cement  is  not  now  made. 

119.  Matubal  OlBClllT.  Natural  cement  is  produced  by  calcining 
at  a  comparatively  low  temperature  either  a  natural  argillaceous 
limestone  or  a  natural  magnesian  limestone  without  pulverization 
or  the  admixture  of  other  materials.  The  stone  is  quarried,  broken 
into  pieces,  and  burned  in  a  kiln.  The  burnt  cement  is  then  crushed 
into  small  fragments,  ground,  packed,  and  sent  to  market. 

In  the  process  of  manufacture  natural  cement  is  distinguished 
from  Portland,  in  using  a  natural  instead  of  an  artificial  mixture  and 
in  calcining  at  a  lower  temperature.  As  a  product,  natural  cement 
is  distinguished  from  portland  in  weighing  less,  being  less  strong, 
and  as  a  rule  setting  more  quickly. 

In  Europe  in  making  this  class  of  cement  argillaceous  limestone 
is  generally  used,  and  the  product  is  called  Roman  cement.  In  the 
United  States  magnesian  limestone  is  usually  employed  in  making 
natural  cement. 

120.  Natural  cement  was  first  made  in  this  country  in  1818 
in  connection  with  the  construction  of  the  Erie  Canal.  In  1905 
natural  cement  was  made  in  fifty-eight  works  in  sixteen.  States; 
but  nearly  half  of  the  product  came  from  the  Rosendale  district, 
Ulster  County,  N.  Y.  The  domestic  production  of  natural  cement 
is  gradually  falling  off,  owing  to  the  greatly  increased  production  of 
Portland  cement. 

121.  Improved  Natural  dement.  Some  manufacturers,  partic- 
ularly in  the  Lehigh  Valley  portland  cement  district,  mix  inferior 
Portland  cement  with  natural  cement,  and  sell  it  as  improved  natural 
cement,  or  sell  the  inferior  portland  as  natural  cement. 

122.  POSZOLAH.  Pozzolan  is  a  term  applied  to  a  combination  of 
silica  and  alumina  which,  when  mixed  with  common  lime  and  made 
into  mortar,  has  the  property  of  hardening  under  water.  There  are 
several  classes  of  materials  possessing  this  property. 

Pozzolan  proper  is  a  material  of  volcanic  origin,  and  is  the  first 
substance  known  to  possess  the  peculiar  property  of  hydraulicity. 
The  discovery  was  made  at  Pozzuoli,  Italy,  near  the  base  of  Mount. 


Art.  1.]       Portland,  Natural,  and  Pozzolan  Cement.  57 

Vesuvius, — hence  the  name.  Vitruvius  and  Pliny  both  mention 
that  pozzolan  was  extensively  used  by  the  Romans  before  their  day; 
and  Vitruvius  gives  a  formula  for  its  use  in  monolithic  masonry, 
which  with  slight  variations  has  been  followed  in  Italy  ever  since. 
It  is  as  follows:  ''  12  parts  pozzolan,  well  pulverized;  6  parts  quartz- 
ose  sand,  well  washed;  and  9  parts  rich  lime,  well  slaked." 

Trass  is  a  volcanic  earth  closely  resembling  pozzolan,  and  is 
employed  in  substantially  the  same  way.  Arfenes  is  a  species  of 
ocherous  clayey  sand  that  makes  a  fair  air-lime  mortar  by  adding 
water,  and  by  adding  also  fat  lime  it  makes  a  fair  hydraulic  cement. 

123.  Slag  Cement.  Slag  cement  is  by  far  the  most  important  of 
the  pozzolan  cements.  It  is  sometimes,  but  inappropriately,  called 
pozzolan  cement.  It  is  the  product  obtained  by  grinding  together 
powdered  slaked  lime  and  granulated  blast-furnace  slag,  without 
previous  calcination.  This  cement  is  likely  to  contain  so  much 
sulphur  in  the  form  of  sulphides  as  to  make  it  unfit  for  use  in  the  air, 
since  on  exposure  the  sulphides  change  to  sulphates  and,  in  so  doing, 
expand;  and  hence  such  cements  are  liable  to  destroy  the  structure. 
But  slag  cement  can  safely  be  used  imder  water  and  generally  in  posi- 
tions where  constantly  exposed  to  moisture,  as  in  foundations,  sewers, 
etc.,  and  in  the  interior  of  heavy  masses  of  masonry  or  concrete. 
It  is  claimed  that  slag  cement  will  not  stain  the  stone  laid  with  it. 

Slag  cement  was  formerly  made  at  nine  works  in  seven  States, 
but  in  recent  years  most  of  the  mills  have  been  idle,  partly  because 
of  the  increased  manufacture  of  portland  cement  from  limestone  and 
clay,  and  partly  because  of  the  use  of  the  blast-furnace  slag  in  the 
manufacture  of  a  true  portland  cement. 

124.  A  careful  distinction  should  be  made  between  slag  cement 
as  defined  above  and  a  portland  cement  made  by  calcining  a  mixture 
of  slag  and  lime.  Notice  that  the  slag  cement  is  made  simply  by 
mixing  and  grinding  blast-furnace  slag  and  hydrated  lime,  while 
the  Portland  cement  is  made  by  mixing,  calcining,  and  grinding  the 
slag  and  the  lime.  Cement  made  in  the  last  way  differs  in  no  material 
respect  from  portland  cements  made  of  limestone  and  clay. 

Slag  cement  may  be  known  in  its  powdered  form  by  a  light  lilac 
color,  by  the  absence  of  grit  (due  to  fine  grinding  and  the  slaked 
lime),  and  by  its  low  specific  gravity  (see  §  136);  and  in  the  form  of 
hardened  mortar  it  may  be  known  by  the  intense  bluish-green  color 
in  the  fresh  fracture  after  long  submersion  in  water,  due  to  the 
presence  of  sulphides,  which  color  fades  if  exposed  to  dry  air. 

126.  WklOHT.  Cement  is  generally  sold  by  the  barrel,  although 
not  necessarily  in  a  barrel.  Imported  cement  is  always  sold  in 
barrels,  but  domestic  cement  is  usually  sold  in  bags,  sometimes  in 
barrels,  less  frequently  in  bulk. 
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Portland  cement  usually  weighs  400  pounds  per  barrel  gross, 
and  376  pounds  net.  A  bag  of  portland  usually  weighs  94  pounds, 
of  which  four  are  counted  a  barrel. 

Natural  cement  made  in  or  near  Rosendale,  N.  Y.,  formerly 
weighed  318  poimds  per  barrel  gross,  and  300  net.  Cement  made  in 
Akron,  N.  Y.,  Milwaukee,  Wis.,  Utica,  111.,  Louisville,  Ky.,  formerly 
weighed  285  pounds  per  barrel  gross,  and  265  net.  Cloth  bags 
usually  contain  one  third,  and  paper  bags  one  fourth  of  a  barrel. 

Slag  cement  formerly  weighed  from  325  to  350  pounds  net  per 
barrel. 

126.  In  1904  most  of  the  national  engineering  societies  adopted 
specifications  for  the  reception  of  cement,  which  require  that  a  bag 
of  cement  shall  weigh  94  pounds  net,  and  that  four  such  bags  shall 
constitute  a  barrel  of  portland  and  three  a  barrel  of  natural. 

127.  008T.  Portland  dement.  In  1905  the  average  selling  price 
of  portland  at  the  mills  was  94  cents  per  barrel  in  cloth  bags,  and  the 
average  price  in  the  Lehigh  Valley  district  was  81  cents,  not  including 
the  cost  of  the  bag  which  may  be  returned.  The  price  in  paper  bags 
is  usually  about  5  cents  per  barrel  more  than  in  cloth;  and  the  price 
in  wood  is  about  15  cents  per  barrel  more  than  in  cloth. 

Of  course  the  cost  to  the  consumer  includes  freight,  but  during 
the  above  year  portland  cement  could  be  had  in  car-load  lots  at 
almost  any  place  in  the  upper  Mississippi  Valley  for  $1.50  to  $1.75 
per  barrel  in  cloth. 

128.  Natural  Cement.  In  1905  the  average  price  of  natural 
cement  at  the  mill  was  54  cents  in  cloth,  not  including  the  cost  of  the 
bags,  the  lowest  average  for  a  State  being  40  cents  and  the  highest 
69  cents.*  In  localities  where  there  was  sharp  competition  between 
different  natural-cement  manufacturers,  or  between  natural  and 
Portland  cement,  natural  cement  has  been  sold  at  the  remarkably 
low  price  of  60  cents  per  barrel  in  paper  bags,  including  freight  for 
100  to  200  miles. 

129.  Slag  dement.  In  1905  slag  cement  sold  at  the  mill  at  from 
71  to  76  cents  per  barrel. 

Art.  2.    Testing  Cement. 

130.  Import ANOE  of  Tests.  Of  all  the  materials  of  construction, 
cement  is  the  one  most  diflScult  to  test,  and  also  the  one  subject  to  the 
greatest  variations  and  therefore  the  one  most  in  need  of  testing. 
The  value  of  a  cement  varies  greatly  with  its  chemical  composition, 
the  temperature  of  calcination,  the  fineness  of  grinding,  etc.;  and 
from  the  moment  the  clinker  is  reduced  to  a  powder,  its  physical 
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and  chemical  properties  are  constantly  undergoing  changes  which 
affect  its  quality  and  value  as  a  building  material,  and  even  after 
the  cement  has  been  made  into  a  mortar  and  become  a  part  of  the 
struct\u«,  these  changes  may  continue.  Not  only  is  there  greater 
variation  in  cement  than  in  any  other  building  material;  but  un- 
fortimately  the  results  of  the  tests  of  cement  depend,  to  a  greater 
extent  than  with  any  other  material,  upon  the  personal  equation 
of  the  one  making  the  tests  and  the  conditions  under  which  they  are 
made.  With  all  other  building  materials  the  tests  are  made  upon  the 
finished  product,  while  with  cement  the  test  is  made  upon  an  inter- 
mediate state  of  the  material;  and  further,  with  cement  the  most 
important  tests  are  made  upon  samples  fabricated  by  the  one  who 
makes  the  tests,  and  the  results  are  dependent  almost  wholly  upon 
the  manner  of  preparing,  storing,  and  testing  the  samples.  There- 
fore the  testing  of  cement  to  determine  its  fitness  for  the  use  proposed 
is  a  matter  of  very  great  importance. 

The  properties  of  cement  which  are  examined  to  determine  its 
constructive  value  are:  (1)  color,  (2)  thoroughness  of  burning, 
(3)  fineness,  (4)  soundness,  (5)  chemical  composition,  (6)  activity, 
(7)  strength. 

131.  OOLOB.  The  color  of  the  cement  powder  indicates  but  little 
as  to  its  quality,  since  it  is  chiefly  due  to  oxides  of  iron  and  man- 
ganese, which  in  no  way  affect  the  cementitious  value;  but  for  any 
given  brand,  variations  in  shade  may  indicate  differences  in  the 
character  of  the  rock  or  in  the  degree  of  burning. 

With  Portland  cement,  gray  or  greenish  gray  is  generally  con- 
sidered best;  bluish  gray  indicates  a  probable  excess  of  lime,  and 
brown  an  excess  of  clay.  An  undue  proportion  of  imder-bumed 
material  is  generally  indicated  by  a  yellowish  shade,  with  a  marked 
difference  between  the  color  of  the  hard-burned,  imground  particles 
retained  by  a  fine  sieve  and  the  finer  cement  which  passes  through 
the  sieve.  However,  there  has  recently  been  put  upon  the  market 
a  white  portland  cement.  It  is  sold  in  three  grades  according  to  the 
whiteness,  the  best  being  nearly  snow  white.  All  grades  of  the 
white  Portland  cement  are  too  expensive  for  ordinary  masonry  work, 
but  there  are  various  other  purposes  for  which  it  is  valuable.  Mortar 
made  of  it  is  said  not  to  stain  the  stone. 

Natural  cements  are  usually  brown,  but  vary  from  very  light  to 
very  dark. 

Slag  cement  has  a  mauve  tint — a  delicate  lilac. 

132.  THOBOUOH1IB88  OF  BUBNIKO.  The  higher  the  temperature 
of  burning  the  greater  the  weight  of  the  clinker  (the  unground  cement). 
Two  methods  have  been  employed  in  utilizing  this  principle  as  a  test 
of  the  thoroughness  of  burning,  viz.:   (1)  determine  the  weieht  of  a 
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unit  of  volume  of  the  ground  cement,  or  (2)  determine  the  specific 
gravity  of  the  cement. 

133.  Weight.  For  any  particular  cement  the  weight  varies  with 
the  temperature  of  burning,  the  degree  of  fineness  in  grinding,  and 
the  density  of  packing.  Other  things  being  the  same,  the  harder- 
burned  varieties  are  the  heavier.  The  finer  a  cement  is  ground  the 
more  bulky  it  becomes,  and  consequently  the  less  it  weighs.  Hence 
light  weight  may  be  caused  by  laudable  fine  grinding  or  by  objection- 
able under-burning.  Further,  since  cement  absorbs  water  and 
carbonic  acid  from  the  air,  the  weight  decreases  with  the  exposure 
of  the  cement. 

The  weight  per  unit  of  volume  is  usually  determined  by  sifting 
the  cement  into  a  measure,  and  striking  the  top  level  with  a  straight- 
edge. In  careful  work  the  height  of  fall  and  the  size  of  the  measuring 
vessel  are  specified.  The  weight  per  cubic  foot  is  neither  exactly 
constant,  nor  can  it  be  determined  precisely;  and  is  of  very  little 
service  in  determining  the  value  of  a  cement.  However,  it  is  often 
specified  as  one  of  the  requirements  to  be  fulfilled.  The  determina- 
tion of  the  weight  of  a  cement  was  the  first  test  ever  made  of  a  hy- 
draulic cement. 

The  following  values,  determined  by  sifting  the  cement  with  a 
fall  of  three  feet  into  a  box  having  a  capacity  of  one  tenth  of  a  cubic 
foot,  may  be  taken  as  fair  averages  for  ordinary  cements.  The 
difference  in  weight  for  any  particular  kind  is  mainly  due  to  a  differ- 
ence in  fineness: 

Portland  75  to  90  lb.  per  cubic  foot,  or  94  to  112  lb.  per  bushel. 
Natural  50  to  56  lb.  per  cubic  foot,  or  62  to  70  lb.  per  bushel. 

The  weight  of  a  cement  is  not  now  used  as  a  test  of  quality;  but 
the  weight  is  of  considerable  value  in  reducing  proportions  given  by 
weight  to  equivalent  volumetric  proportions,  and  vice  versa.  Speci- 
fications for  the  reception  of  cement  frequently  specify  the  net 
weight  per  barrel;  but  this  is  a  specification  for  quantity  and  not 
quality,  while  only  the  latter  is  now  under  consideration. 

134.  Specific  Gravity.  The  determination  of  the  specific  gravity 
of  a  cement  was  once  believed  to  be  a  good  test  of  proper  calcination; 
but  the  test  is  not  of  much  value  for  that  purpose,  as  it  has  recently 
been  proved  that  after  ignition  to  exp)el  the  water  and  carbon  dioxide 
absorbed  from  the  air,  all  cements,  both  under-burned  and  over- 
burned,  are  so  nearly  identical  as  to  render  the  test  of  little  or  no 
value  as  an  indication  of  quality.*  Further,  the  specific  gravity 
of  a  cement  depends  upon  its  chemical  composition,  and  varies  with 

♦Proc.  Inst,  of  C.  E.,  vol.  cvi,  p.  342-45;  summary  of  same  in  Engineering 
Record^  vol.  Iv,  p.  176.     Also  Proo.  Amer.  800.  Testing  Materials,  vol.  vii,  p.  363-68. 
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its  fineness  and  its  age.  Ordinarily  a  low  specific  gravity  is  due  to 
the  seasoning  of  the  cement  or  the  clinker,  either  of  which  is  beneficial. 

It  is  sometimes  claimed  that  the  specific  gravity  test  is  valuable 
in  detecting  adulteration;  but  the  test  is  not  of  much  value  for  this 
purpose,  unless  the  amoimt  of  adulterant  is  very  large  or  it  has  a 
specific  gravity  differing  greatly  from  that  of  the  cement.  The 
specific  gravity  is  of  some  value  in  determining  the  density  of  cement 
mortars  and  concretes  (see  {  233  and  290). 

136.  The  specific  gravity  is  determined  by  immersing  a  known 
weight  of  the  cement  in  a  liquid  which  will  not  act  upon  it  (usually 
turpentine  or  benzine),  and  obtaining  the  volume  of  the  liquid 
displaced.  The  latter  is  obtained  by  means  of  a  glass  bulb  having 
a  graduated  stem  above,  the  rise  of  the  liquid  in  the  tube  indicating 
the  volume  of  the  cement  introduced.  The  specific  gravity  is  equal 
to  the  weight  of  the  cement  in  grams  divided  by  the  displaced  volume 
in  cubic  centimeters. 

136.  To  be  of  any  value  for  any  purpose  the  test  must  be  very 
carefully  made.  As  cement  absorl^  moisture  from  the  air,  it  should 
be  heated  to  212®  Fahr.  to  drive  off  the  water;  and  the  cement  should 
be  cooled  to  the  temperature  of  the  air  before  proceeding  with  the  test. 

The  cement  should  be  passed  through  a  sieve  to  eliminate  lumps; 
and  it  should  fall  through  the  liquid  in  a  finely  divided  state  so  as  to 
allow  the  air  to  escape.  The  liquid  should  be  at  about  60®  Fahr., 
to  prevent  undue  evaporation;  and  the  bulb  should  be  immersed 
in  water  to  prevent  a  change  of  temperature  between  observations. 

The  specific  gravity  of  portland  cement  varies  from  3.00  to  3.25, 
usually  between  3.05  and  3.17.  Natural  cement  varies  from  2.75 
to  3.05,  and  is  usually  between  2.80  and  3.00.  The  specifications 
proposed  by  the  American  Society  of  Testing  Materials  and  adopted 
by  various  other  national  engineering  societies,*  which  may  properly 
be  called  the  Standard  American  Cement  Specifications,  require  that 
the  specific  gravity  of  portland  cement,  when  thoroughly  dried  at 
100®  C.,  shall  not  be  less  than  3.10,  and  of  natural  not  less  than  2.8 
(see  Appendix  I).  Slag  cement  has  a  specific  gravity  of  2.72  to  2.76. 
The  specific  gravity  of  cement  decreases  with  age  owing  to  the 
absorption  of  water  and  carbonic  acid  from  the  air. 

137.  Fmiims.  The  question  of  fineness  is  wholly  a  matter  of 
economy.  Cement  until  ground  is  a  mass  of  partially  vitrified 
clinker,  which  is  not  affected  by  water,  and  which  has  no  setting 
pwwer.  It  is  only  after  it  is  ground  that  the  addition  of  water  induces 
crystallization.  Consequently  the  coarse  particles  in  a  cement  have 
no  setting  power  whatever,  and  may  for  practical  purposes  be  con- 
sidered as  so  much  sand  and  essentially  an  adulterant. 

♦Proc.  Amer.  Soc.  for  Testing  Materials,  vol.  v,  p.  75-78. 
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There  is  another  reason  why  cement  should  be  well  ground.  A 
mortar  or  concrete  being  composed  of  a  certain  quantity  of  inert 
material  bound  together  by  cement,  it  is  evident  that  to  secure  a 
strong  mortar  or  concrete  it  is  essential  that  each  piece  of  aggregate 
shall  be  entirely  surrounded  by  the  cementing  material,  so  that  no 
two  pieces  are  in  actual  contact.  Obviously,  then,  the  finer  a  cement 
the  greater  surface  will  a  given  weight  cover,  and  the  more  economy 
will  there  be  in  its  use. 

138.  Measnrixig  Ftneness.  The  degree  of  fineness  is  measured  by 
determining  the  proportion  which  will  not  pass  through  sieves  of  a 
specified  number  of  meshes  per  square  inch.  Formerly,  three  sieves 
were  used  for  this  purpose,  viz.,  sieves  having  50,  75,  and  100  meshes 
per  Unear  inch,  or  2,500,  5,625,  and  10,000  meshes  per  square  inch 
respectively;  but  at  present  only  two  sieves  are  used,  the  No.  100 
and  the  No.  200.  The  change  was  made  because  the  per  cent  left 
on  the  coarser  sieves  had  no  special  significance.  The  wire  cloth 
of  the  No.  100  sieve  should  be  made  of  wire  0.0045  inch  in  diameter; 
and  the  No.  200  of  wire  having  a  diameter  of  0.0024  inch.  As  it  is 
nearly  impossible  to  procure  cloth  absolutely  true,  it  has  been  agreed 
that  the  No.  100  sieve  may  have  from  96  to  100  meshes  per  linear 
inch  and  the  No.  200  sieve  from  180  to  200,  and  still  be  considered 
standard. 

Preparatory  to  beginning  the  test,  the  cement  should  be  put 
through  a  coarser  sieve,  say  a  No.  50,  to  remove  any  lumps  or  foreign 
matter.  It  is  difficult  to  get  the  cement  through  the  sieve,  but  a 
teaspoonful  of  moderately  fine  shot  placed  upon  the  sieve  with  the 
cement  will  materially  facilitate  the  sifting.  The  shot  should  be 
weighed  before  being  used,  as  otherwise  it  will  be  difficult  to  separate 
the  cement  and  the  shot  preparatory  to  weighing  the  former.  Un- 
fortunately the  shot  seriously  injures  the  sieve. 

139.  SpecificationB  for  Fineness.  The  specifications  of  the  Ameri- 
can Society  for  Testing  Materials  (the  standard  American  specifica- 
tions) require  that  portland  cement  shall  not  leave  more  than  8  per 
cent  on  the  No.  100  sieve  and  not  more  than  25  per  cent  on  the  No.  200 
sieve;  and  that  natural  cement  shall  not  leave  more  than  10  per 
cent  on  the  No.  100  sieve  nor  more  than  30  per  cent  on  the  No.  200 
sieve  (see  Appendix  I). 

The  only  active  element  in  the  cement  is  the  impalpable  flour. 
Apparently  about  half  of  the  cement  passing  the  No.  200  sieve  is 
inert  and  acts  only  as  so  much  sand,*  although  the  exact  proportion 
of  flour  present  depends  upon  the  chemical  composition  of  the  cement 
and  the  method  of  grinding.     In  other  words  then,  only  about  40 

*  Spackman  and  Lesley  in  a  paper  before  the  1907  Convention  of  the  Assoc,  of 
Amer.  Portland  Cement  Manufacturers;  see  Engineering  Record,  vol.  Ivi,  p.  601-92. 
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per  cent  of  standard  portland  cement  is  active.  If  it  were  ground 
fine  enough  for  all  to  be  active,  it  would  be  too  quickngetting  for 
practical  use. 

140.  SOUNDMESS.  Soundness  refers  to  the  ability  of  a  cement  to 
retain  its  strength  and  form  unimpaired  for  an  indefinite  period. 
The  test  to  determine  soimdness  is  frequently  called  a  test  for  con- 
stancy of  volume. 

Soundness  is  a  most  important  element;  since  if  a  cement  ulti- 
mately loses  its  strength  it  is  worthless,  and  if  it  finally  expands  it 
becomes  a  destructive  agent.  A  cement  may  be  unsound  because 
of  the  presence  in  it  of  some  active  element  which  causes  the  mortar 
to  expand  or  contract  in  setting,  or  the  unsoundness  may  be  due  to 
exterior  agencies  which  act  upon  the  ingredients  of  the  cement. 
Most  unsound  cements  fail  by  swelling  and  cracking  under  the  action 
of  expansives;  but  sometimes  the  mortar  fails  by  a  gradual  softening 
of  the  mass  without  material  change  of  form.  The  expansive  action 
is  usually  due  to  free  lime  or  free  magnesia  in  the  cement,  but  may  be 
caused  by  sulphur  compounds.  The  principal  exterior  agencies 
acting  upon  a  cement  are  air,  sea-water,  and  extremes  of  heat  and 
cold. 

The  presence  of  small  quantities  of  free  lime  in  the  cement  is  a 
frequent  cause  of  unsoundness.  The  lime  slakes,  and  causes  the 
mortar  to  swell  and  crack — and  perhaps  finally  disintegrate.  The 
degree  of  heat  employed  in  the  burning,  and  the  fineness,  modify 
the  effect  of  the  free  lime.  Lime  burned  at  a  high  heat  slakes  more 
slowly  than  when  burned  at  a  low  temperature,  and  is  therefore  more 
likely  to  be  injurious.  Finely  ground  lime  slakes  more  quickly  than 
coarsely  ground,  and  hence  with  fine  cement  the  lime  may  slake 
before  the  cement  has  set,  and  therefore  do  no  harm.  The  lime  in 
finely  ground  cements  will  air-slake  sooner  than  that  in  coarsely 
ground. 

Free  magnesia  in  cement  acts  very  much  like  free  lime.  The 
action  of  the  magnesia  is  much  slower  than  that  of  lime,  and  hence 
its  presence  is  a  more  serious  defect,  since  it  is  less  likely  to  be  detected 
before  the  cement  is  used.  The  effect  of  magnesian  cement  is  not 
thoroughly  understood,  but  seems  to  vary  with  the  composition  of  the 
cement,  the  degree  of  burning,  and  the  amount  of  water  used  in 
mixing.  It  was  formerly  held  that  U  or  2  per  cent  of  magnesia  in 
Portland  cement  was  dangerous;  but  it  is  now  known  that  5  per  cent 
is  not  injuriouff,  while  8  per  cent  may  produce  expansion.  Since 
many  of  the  natural  cements  are  made  of  magnesium  limestone,  they 
contain  much  more  magnesia  than  p)ortland  cements;  but  chemists 
are  not  agreed  as  to  the  manner  in  which  the  different  constituents 
are  combined,  and  consequently  are  not  agreed  either  as  to  the  amount 
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or  effect  of  free  magnesia  in  a  natural  cement.  Fortunately,  it  is 
not  necessary  to  resort  to  a  chemical  analysis  to  determine  the  amoimt 
of  lime  or  magnesia  present,  for  a  cement  which  successfully  stands 
the  ordinary  test  for  soundness  (j  143)  for  7,  or  at  most  28  days, 
may  be  used  with  reasonable  confidence. 

Seasoning  or  aging  improves  cement  in  that  the  lime  and  the 
magnesia  are  slaked  by  the  absorption  of  moisture  from  the  air. 
The  effect  of  lime  and  magnesia  seems  to  be  more  serious  in  water 
than  in  air,  and  greater  in  sea-water  than  in  fresh  water. 

141.  The  action  of  sulphur  in  a  cement  is  extremely  variable, 
depending  upon  the  state  in  which  it  may  exist  and  upon  the  nature 
of  the  cement.  Sulphur  may  occur  naturally  in  the  cement  or  may 
be  added  in  the  form  of  sulphate  of  lime  (plaster  of  paris)  to  retard 
the  time  of  set  ({  154).  Under  certain  conditions  the  sulphur  may 
form  sulphides,  which  on  exposure  to  the  air  oxidize  and  form  sul- 
phates and  cause  the  mortar  to  decrease  in  strength.  Many,  if  not 
all,  of  the  slag  cements  contain  an  excess  of  sulphides,  and  are  there- 
fore unfit  for  use  in  the  air,  particularly  a  very  dry  atmosphere, 
although  under  water  they  may  give  satisfactory  results  and  compare 
favorably  with  portland  cement. 

142.  Tests  of  SonndneM.  Several  methods  of  testing  soundness 
have  been  proposed.  They  may  be  classified  as:  (1)  Pat  Test; 
(2)  Accelerated  Tests;  and  (3)  Expansion  Test. 

143.  Pat  Test  The  ordinary  or  "normal"  method  of  testing 
soundness  is  to  make  small  cakes  or  pats  of  neat  mortar  3  or  4  inches 
in  diameter,  about  half  an  inch  thick  and  having  thin  edges,  upon  a 
clean  sheet  of  glass;  and  expose  one  in  the  air  at  ordinary  tempera- 
ture and  immerse  the  other  in  water  at  about  the  temperature  of  the 
air,  and  examine  both  from  day  to  day  for  28  days  if  possible,  to  see 
if  they  show  any  cracks  or  signs  of  distortion.  The  German  standard 
specifications  require  the  cake  to  be  kept  24  hours  in  a  closed  box 
or  imder  a  damp  cloth,  and  then  stored  in  water.  The  French,  to 
make  sure  that  the  pats  do  not  get  dry  before  immersion,  recommend 
that  the  cakes  be  immersed  immediately  after  mixing  without  wait- 
ing for  the  mortar  to  set.  Some  really  sound  natural  cements  will 
disintegrate  if  immersed  before  setting  has  begun. 

The  amount  of  water  used  in  mixing  the  mortar,  within  a  reason- 
able limit,  seems  to  have  no  material  effect  on  the  results.  However, 
as  it  costs  but  little  more  time  and  trouble,  it  is  wise  to  use  mortar 
of  standard  consistency  (see  {  161). 

144.  To  examine  the  pat,  note  the  following: 

1.  Is  it  loose  from  the  glass?  For  the  very  best  results  the  pat 
should  remain  attached  to  the  glass;  but  being  loose,  in  either  the 
air  or  the  water,  is  not  considered  indicative  of  serious  unsoundness. 
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2.  Is  the  side  next  to  the  ^ass  flat  or  curved?  The  pats  are  more 
likelj  to  curl  in*  air  than  in  water,  and  a  moderate  curvature  in  air 
is  not  r^arded  as  very  serious. 

3.  Is  the  glass  cracked?  Really  good  cements  frequently  crack 
the  ^asB  of  the  water  pats. 

4.  Are  there  any  radial  cracks?  Neither  pats  should  show  any 
radial  cracks,  wide  at  the  thin  edge  of  the  pat  and  narrowing  as  they 
go  toward  the  colter.  These  cracks  should  not  be  confused  with 
irr^ular  hair4ike  shrinkage  cracks,  which  appear  over  the  entire 
surface  when  the  pats  are  made  too  wet  or  dry  out  too  much  while 
setting. 

5.  Are  there  any  blotches  on  the  surface?  There  should  be  no 
blotches,  as  they  usually  indicate  an  unsafe  amount  <rf  sulphides. 
The  presence  of  sulphides  will  also  be  revealed  by  a  gre^iidi  color 
<rf  the  interior  of  me  pat  exposed  under  water. 

146.  If  tfiere  are  any  considerable  indications  of  sulphides,  before 
accepting  the  cement  a  <;hemical  analjrsis  should  be  made  to  determine 
the  amount  of  sulphuf  and  the  probable  ultimate  action  of  the  cement 
(see  {  148). 

Another  excellent  method  of  examining  for  the  presence  of  sul- 
phides is,  in  making  the  test  for  tensile  strraigth  ({  157-79),  to  store 
part  of  the  briquettes  in  air  and  part  in  water.  Any  material  differ- 
ence ill  strength  between  the  two  lots  is  sufficient  ground  for  rejecting 
the  cement  for  use  in  a  dry  place.  Of  course  due  consideration 
should  be  given  to  the  possible  effect  of  evaporation  of  water  from 
the  briquettes  stored  in  air. 

146.  AccderaUd  Tests.  The  normal  or  cold-pat  test,  extending 
over  a  reasonable  period,  sometimes  fails  to  detect  unsoundness; 
and  many  efforts  have  been  made  to  utilise  heat  to  accelerate  the 
action,  with  a  view  of  determining  from  the  effect  of  heat  during  a 
short  time  what  would  be  the  action  in  a  longer  period  under  normal 
conditions.  Some  of  these  tests  have  been  fairiy  successful,  but  none 
have  been  extensively  employed.  It  is  difficult  to  interpret  the 
tests,'  as  the  results  vary  with  the  per  cent  of  lime,  magnesia,  sul* 
phides,  etc.,  present,  and  with  their  proportions  rdative  to  each 
other  and  to  the  whole.  There  is  a  great  diversity  as  to  the  value 
ci  accelerated  tests.  Many  natural  cements  which  go  all  to  pieces 
in  the  accelerated  tests,  particularly  the  boiling  test,  still  stand  well 
in  actual  service.  This  is  a  strong  argument  against  <lrawing  adverse 
conclusions  from  accelerated  tests  when  applied  to  portland  cement. 

The  warm^uxUer  test,  proposed  by  Mr.  Faija,'^  a  British  authority, 
is  made  with  a  covered  vessel  partly  full  ot  water  maintained  at  a 
temperature  of  100^  to  115^  F.,  in  the  upper  part  of  which  the  pat 

*  Trans.  Am.  Soc.  of  C.  E..  voL  rvii,  p.  223 :  rol.  txx,  p.  57. 
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is  placed  until  set.  When  the  pat  is  set,  it  is  placed  in  the  water  for 
24  hours.  If  the  cement  remains  firmly  attached  to  the  glass  and 
shows  no  cracks,  it  is  very  probably  sound. 

The  hotr-vxUer  test,  proposed  by  Mr.  Maclay,*  an  American 
authority,  is  substantially  like  Faija's  test  above,  except  that  Maclay 
recommends  195^  to  200^  F. 

The  boiling  test,  suggested  by  Professor  Tetmajer,  the  Swiss 
authority,  consists  in  placing  the  mortar  in  cold  water  immediately 
after  mixing,  then  gradually  raising  the  temperature  to  boiling  after 
about  an  hour,  and  boiling  for  three  hours.  The  test  specimen 
consists  of  a  small  ball  of  such  a  consistency  that  when  IBattened 
to  half  its  diameter  it  neither  cracks  nor  runs  at  the  edges. 

The  flame  test  is  made  by  placing  a  ball  of  the  cement  paste, 
about  2  inches  in  diameter,  on  a  wire  gauze  and  applying  the  flame 
of  a  Bunsen  burner  gradually  until  at  the  end  of  an  hour  the  tem- 
perature is  about  90®  C.  (194°  F.).  The  heat  is  then  increased 
until  the  lower  part  of  the  ball  becomes  red-hot.  The  appearance 
of  cracks  probably  indicates  the  presence  of  aif  expansive  element. 

The  kUn  test  consists  of  exposing  a  small  cake  of  cement  mortar, 
after  it  has  set,  to  a  temperature  of  110°  to  120°  C.  (166°  to  248°  F.) 
in  a  drying  oven  until  all  the  water  is  driven  off.  If  no  edge  cracks 
appear,  the  cement  is  considered  of  constant  volume. 

The  chlcride-^f'lime  test  is  to  mix  the  paste  for  the  cakes  with 
a  solution  of  40  grams  of  calcium  chloride  per  liter  of  water,  allow 
to  set,  immerse  in  the  same  solution  for  24  hours,  and  then  examine 
for  checking  and  softening.  The  chloride  of  lime  accelerates  the 
hydration  of  the  free  lime.  The  chloride  in  the  solution  used  in 
mixing  causes  the  slaking  before  setting  of  only  so  much  of  the  free 
lime  as  is  not  objectionable  in  the  cement.  The  chloride  of  calcium 
has  no  effect  upon  free  magnesia. 

147.  Expansion  Test.  Various  experimenters  test  the  soundness 
of  cement  by  measuring  the  expansion  of  a  bar  of  cement  mortar. 
The  French  Commission  recommend  the  measurement  of  the  expan- 
sion of  a  bar  32  inches  long  by  i  inch  square,  or  the  measurement  of 
the  increase  of  circumference  of  a  cylinder.  The  German  standard 
test  requires  the  measurement  of  the  increase  in  length  of  a  prism  4 
inches  long  by  2  inches  square.  The  apparatus  for  making  these 
tests  can  be  had  in  the  market.  The  tests  require  very  delicate 
manipulation  to  secure  reliable  results. 

148.  Ohemioal  Analysis.  Chemical  analysis  may  render  valu- 
able service  in  the  detection  of  adulteration  of  cement  with  consider- 
able amounts  of  inert  material,  such  as  slag  or  ground  limestone.  It 
is  of  use,  also,  in  determining  whether  certain  constituents,  believed  to 

♦  Trans.  Am.  Soc.  of  C.  E.,  vol.  xxvii,  p.  412. 
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be  harmful  when  in  excess  of  a  certain  percentage,  as  magnesia  and 
sulphuric  anhydride,  are  present  in  inadmissible  proportions. 

The  determination  of  the  principal  constituents  of  cement — 
silica,  alumina,  iron  oxide  and  lime — ^is  not  conclusive  as  an  indica- 
tion of  quality.  Faulty  character  of  cement  results  more  frequently 
from  imperfect  preparation  of  the  raw  material  or  defective  burning 
than  from  incorrect  proportions  of  the  constituents.  Cement  made 
from  very  finely-ground  material,  and  thoroughly  burned,  may 
contain  much  more  lime  than  the  amount  usually  present  and  still 
be  perfectly  sound.  On  the  other  hand,  cements  low  in  lime  may, 
on  account  of  careless  preparation  of  the  raw  material,  be  of  dan- 
gerous character,  Further,  the  ash  of  the  fuel  used  in  burning  may 
so  greatly  modify  the  composition  of  the  product  as  largely  to  destroy 
the  significance  of  the  results  of  analysis. 

"As  a  method  to  be  followed  for  the  analysis  of  cement,  that 
proposed  by  the  Committee  on  Uniformity  in  the  Analysis  of  Mater- 
ials for  the  Portland  Cement  Industry,  of  the  New  York  Section  of 
the  Society  for  Chemical  Industry,  and  published  in  the  Journal  of 
the  Society  for  January  15,  1902,  is  recommended."* 

149.  The  following  simple  chemical  tests  may  at  times  be  valuable 
for  testing  the  purity  of  a  pmrtland  cement,  f 

To  test  for  the  presence  of  limestone  or  sand,  "put  into  a  test 
tube  as  much  cement  as  can  be  taken  on  a  nickel  five-cent  piece, 
moisten  it  with  half  a  teaspoonful  of  water,  and  cover  with  clear 
muriatic  acid  poured  slowly  upon  the  cement  while  stirring  it  with 
the  glass  rod.  Pure  portland  cement  will  effervesce  slightly  and 
will  give  off  some  pungent  gas,  and  will  gradually  form  a  bright  yellow 
jelly  without  any  sediment.  Powdered  limestone  or  powdered 
cement-rock  mixed  with  the  cement  will  cause  a  violent  effervescence, 
the  acid  boiling  and  giving  off  strong  fumes  until  all  of  the  carbonate 
of  lime  has  been  consumed,  when  the  bright  yellow  jelly  will  form. 
Powdered  sand  or  quartz  or  silica  mixed  with  the  cement  will  produce 
no  other  effect  than  to  remain  undissolved  as  a  sediment  at  the 
bottom  of  the  yellow  jelly.  Reject  cement  which  has  either  of  these 
adulterants." 

To  test  for  the  presence  of  slag,  "  add  benzine  to  methylene  iodide 
(CHjIj),  which  has  a  specific  gravity  of  3.29,  until  the  specific  gravity 
of  the  mixture  is  2.95.  Put  a  half  inch  of  the  dry  cement  into  a  test 
tube,  and  pour  in  a  little  of  the  mixture,  stirring  to  a  thin  grout. 
Then  cork  the  tube  and  let  it  stand.  If  slag  is  present,  it  will  remain 
at  the  top  while  the  cement  will  settle  to  the  bottom.  The  separa- 
tion can  not  be  seen  if  coloring  matter  is  present." 

♦  Proc.  Amer.  Soc.  of  Civil  Engineers,  vol.  xxix,  p.  3. 
t  Judson's  City  Roads  and  Pavements,  p.  45-46. 


i 


68  Hydraulic  Cement.  [Chap.  IV. 

''Coloring  matter  in  any  cement  will  show  itself  in  the  acid  test 
by  giving  a  black  or  gray  color  to  the  resultant  jelly  which  would 
otherwise  be  yellow.  The  coloring  matter  may,  or  may  not,  be 
injurious  in  itself;  but  its  presence  shows  that  the  manufacturer 
wished  to  disguise  the  cement,  which  should  be  rejected,  because 
there  are  plenty  of  good  cements  which  need  no  disguise.'' 

160.  Activity.  When  cement  powder  is  mixed  with  water  to  a 
plastic  condition  and  allowed  to  stand,  the  cement  chemically  com- 
bines with  the  water  and  the  entire  mass  gradually  becomes  firm 
and  hard.  This  process  of  solidifying  is  called  setting.  Cements 
differ  very  widely  in  their  rate  and  manner  of  setting.  Some  occupy 
but  a  few  minutes  in  the  operation,  while  others  require  several 
hours.  Some  begin  to  set  comparatively  early  and  take  considerable 
time  to  complete  the  process;  while  others  stand  considerable  time 
without  apparent  change,  and  then  set  very  quickly. 

A  knowledge  of  the  activity  of  a  cement  is  of  importance  both 
in  testing  and  in  using  a  cement,  since  its  strength  is  seriously  im- 
paired if  the  mortar  is  disturbed  after  it  has  begun  to  set.  Ordinarily 
the  moderately  slow-setting  cements  are  preferable,  since  they  need 
not  be  handled  so  rapidly  and  may  be  mixed  in  larger  quantities; 
but  in  some  cases  it  is  necessary  to  use  a  rapid-setting  cement,  as  for 
example  when  an  inflow  of  water  is  to  be  prevented. 

To  determine  the  rate  of  setting,  points  have  been  arbitrarily 
fixed  at  which  the  set  is  said  to  begin  and  to  end.  It  is  very  diflBcult 
to  determine  these  points  with  exactness,  particularly  the  latter; 
but  an  exact  determination  is  not  necessary  to  judge  of  the  fitness 
of  a  cement  for  a  particular  use.  For  this  purpose  it  is  ordinarily 
suflScient  to  say  that  a  mortar  has  begun  to  set  when  it  has  lost  its 
plasticity,  i.e.,  when  its  form  can  not  be  altered  without  producing 
a  fracture;  and  that  it  has  set  hard  when  it  will  resist  a  slight  pressure 
of  the  thumb-nail.  Cements  will  increase  in  hardness  long  after 
they  can  not  be  indented  wdth  the  thumb-nail. 

To  obtain  uniform  results  the  mortar  should  have  a  definite 
plasticity,  and  to  obtain  results  comparable  with  those  found  by 
others,  mortar  of  a  standard  plasticity  should  be  employed.  For 
the  method  of  making  a  mortar  of  standard  plasticity,  see  §  161-65. 

161.  There  are  two  methods  or  forms  of  instruments  used  in 
making  this  test,  viz. :  Gillmore's  and  Vicat's.  The  former  is  more 
frequently  used,  apparently  because  of  the  cheaper  and  simpler 
apparatus  required;  but  the  latter  is  used  in  the  better  equipped 
laboratories.  Both  forms  of  apparatus  are  made  by  all  manufac- 
turers of  cement-testing  appliances. 

162.  Oillmore's  Test.  Mix  the  cement  with  water  to  a  plastic 
mortar  (see  §  161-65),  and  make  a  cake  or  pat  2  or  3  inches  in  diameter 
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and  about  i  inch  thick.  The  mortar  is  said  to  have  begun  to  set 
when  it  will  just  support  a  wire  ^-inch  in  diameter  weighing  {  pound 
and  to  have  *'set  hard"  when  it  will  bear  a  ^-inch  wire  weighing  1 
pound.  The  interval  between  the  time  of  adding  the  water  and  the 
time  when  the  light  wire  is  just  supported  is  the  time  of  beginning  to 
set,  and  the  interval  between  the  time  the  light  wire  is  supported  and 
the  time  when  the  heavy  one  is  just  supported  is  the  time  of  setting. 

163.  Vicat's  Test.  The  apparatus  consists  of  two  parts:  1.  A 
stand  supporting  an  arm  through  which  a  rod  weighing  300  grams 
(10.58  oz.)  slides  freely  and  carries  in  its  lower  end  a  penetrating 
needle  having  a  cross  section  of  a  square  millimeter  (0.0006  sq.  in.). 
The  rod  carries  an  index  which  moves  over  a  graduated  scale  and 
by  which  the  depth  of  penetration  is  read.  2.  A  vulcanite  ring  having 
a  height  of  4  centimeters  (1.57  inches),  and  a  diameter  at  one  end  of 
7  centimeters  and  at  the  other  of  6  centimeters. 

In  making  the  test,  not  less  than  500  grams  of  cement  are  mixed 
to  a  paste  of  the  normal  consistency  (see  {  161-65)  and  formed  into 
a  ball;  and  then  the  mixing  should  be  completed  by  tossing  the  ball 
six  times  from  one  hand  to  the  other,  a  distance  of  6  inches.  The 
ball  is  next  pressed  into  the  vulcanite  ring,  through  the  larger  open- 
ing, and  smoothed  off;  then  the  ring  is  placed,  small  end  up,  on  a 
glass  plate  and  the  top  is  smoothed  off  with  a  trowel.  The  paste, 
confined  in  the  ring  and  resting  on  the  glass  plate,  is  now  placed  on 
the  base  of  the  instrument  under  the  arm  canying  the  sliding  rod, 
and  the  penetrating  needle  is  brought  into  contact  with  the  surface 
of  the  paste  and  quickly  released.  At  first  the  needle  will  penetrate 
to  the  glass,  in  which  case  the  index  should  read  zero,  provided 
glass  of  the  proper  thickness  has  been  used;  but  as  a  precaution  the 
index  should  be  read  and  recorded  when  the  needle  rests  upon  the 
glass.  The  set  is  said  to  have  commenced  when  the  needle  comes  to 
rest  5  millimeters  above  the  glass;  and  the  cement  is  said  to  have 
"set  hard"  when  the  needle  no  longer  sinks  visibly  into  the  mass. 
Care  should  be  taken  to  keep  the  needle  clean,  as  the  collection  of 
cement  on  its  sides  decreases  the  penetration,  while  cement  on  the 
point  reduces  the  area  and  tends  to  increase  the  penetration. 

As  a  rule  the  values  by  the  Vicat  needle  are  only  about  two  thirds 
as  great  as  those  by  the  Gillmore  needles.  Usually  specifications  do 
not  say  which  method  is  to  be  employed.  However,  the  exact  time 
of  set  is  of  no  great  importance,  and  a  determination  by  either  method 
is  subject  to  a  considerable  error;  besides,  in  practice  mortars  are 
mixed  wetter  than  in  laboratory  practice  and  are  also  mixed  with 
sand,  and  for  these  two  reasons  the  mortar  used  in  ordinary  con- 
struction will  require  six  to  eight  times  as  long  to  set  as  that  em- 
ployed in  laboratory  tests. 
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/  154.  Elements  Affectiiig  Activity.  The  determination  of  the  time 
of  set  is  only  approximate,  since  it  is  affected  by  the  temperature 
of  the  mixing  water,  the  temperature  and  humidity  of  the  air  during 
the  test,  the  percentage  of  water  used,  and  the  amount  of  moulding 
the  paste  receives.  It  is  usually  specified  that  the  water  and  air 
shall  be  from  60°  to  65°  F.  The  higher  the  temperature,  the  more 
rapid  the  set.  The  test  pieces  should  be  stored  in  moist  air  during 
the  test,  either  by  being  placed  on  a  rack  over  water  contained  in  a 
pan  and  covered  with  a  damp  cloth,  the  cloth  being  kept  away  from 
the  test  pieces  by  a  wire  screen,  or  better  by  being  stored  in  a  moist 
box  or  closet. 

The  character  of  the  cement  materially  affects  the  time  of  set. 
Other  things  being  the  same,  the  finer  the  cement  is  ground  the 
quicker  it  sets.  Cements  usually  become  slower-setting  with  age, 
particularly  if  exposed  to  the  air. 

Sulphate  of  lime  (plaster  of  pans)  is  usually  added  to  portland 
cement  by  the  manufacturer  to  retard  the  time  of  set.  The  addition 
of  1  or  2  per  cent  is  suflBcient  to  change  the  time  of  setting  from  a 
few  minutes  to  several  hours.  Cement  which  has  been  made  slow- 
setting  by  the  addition  of  sulphate  of  lime,  usually  becomes  quick- 
setting  again  rfter  exposure  to  the  air;  and  cement  which  has  not 
had  its  time  of  setting  changed  by  the  addition  of  sulphate  of  lime, 
usually  becomes  slower-setting  with  age.  Cement  which  has  become 
slow-setting  by  the  addition  of  sulphate  of  lime  will  become  quick- 
setting  if  mixed  with  a  solution  of  carbonate  of  soda. 

Calcium  chloride  (chloride  of  lime)  in  the  water  used  in  mixing 
will  affect  the  time  of  set,  a  weak  solution  accelerating  the  set  and 
a  strong  solution  retarding  it.  A  10-per-cent  solution  will  cause 
ordinary  portland  cement  to  set  in  about  one  third  of  thiB  normal 
time.  Ordinary  carpenter's  glue  dissolved  in  the  water  will  retard 
the  set.  Glue  equal  to  1  per  cent  of  the  dry  cement  about  doubles 
the  time  of  set — ^both  initial  and  final, — but  weakens  the  mortar 
about  20  per  cent. 

156.  The  standard  tests  for  activity  are  usually  made  on  neat 
cement  on  account  of  the  interference  of  the  sand  grains  with  the 
descent  of  the  needle.  The  rate  of  setting  of  neat  mortar  gives  but 
little  indication  of  what  the  action  may  be  with  sand.  Sand  increases 
the  time  of  setting,  but  very  differently  for  different  cements.  With 
some  cements  a  mortar  composed  of  one  part  cement  to  three  parts 
sand  will  require  twice  as  long  to  set  as  a  neat  mortar,  while  with 
other  cements  the  time  will  be  eight  or  ten  times  as  long. 

156.  Time  of  Set.  A  few  of  the  quickest  natural  cements  when 
tested  neat  with  the  minimum  of  water  will  begin  to  set  in  5  to  10 
minutes,  and  set  hard  in  15  to  20  minutes;  while  the  majority  when 
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tested  with  the  standard  quantity  of  water  will  begin  to  set  in  20  to 
30  minutes  and  will  set  hard  in  60  to  100  minutes;  and  a  few  of  the 
slowest  will  not  begin  to  set  under  60  minutes. 

The  quickest  of  the  portlands  will  begin  to  set  in  20  to  40  minutes; 
but  the  majority  will  not  begin  to  set  under  60  to  90  minutes,  and 
will  not  set  hard  under  5  or  6  hours.  The  1887  standard  German 
specifications  reject  a  portland  cement  which  begins  to  set  in  less 
than  30  minutes  or  which  sets  hard  in  less  than  3  hours. 

167.  Tensile  Strength.  This  is  the  most  important  of  the  tests 
for  cement,  and  in  a  degree  it  includes  most  of  the  other  tests.  The 
strength  of  cement  mortar  is  usually  determined  by  submitting  a 
specimen  having  a  cross  section  of  1  square  inch  to  a  tensile  stress. 
The  reason  for  adopting  tensile  tests  instead  of  compressive  is  the 
greater  ease  of  making  the  former  and  the  less  variation  in  the 
results.  Mortar  is  eight  to  ten  times  as  strong  in  compression  as  in 
tension. 

The  accurate  determination  of  the  tensile  strength  of  cement  is 
much  more  difficult  than  at  first  appears.  Many  things,  apparently 
of  minor  importance,  exert  such  a  marked  influence  upon  the  results 
that  it  is  only  by  the  greatest  care  that  trustworthy  tests  can  be 
made.  The  variations  in  the  results  of  different  experienced  oper- 
ators working  by  the  same  method  and  upon  the  same  material  are 
frequently  very  large;  and  therefore  careful  attention  should  be 
given  to  the  standard  method  of  making  the  tests,  so  the  results 
will  be  comparable  with  those  obtained  by  others. 

158.  Neat  vs.  Sand  Tests.  Although  in  practice  it  is  the  almost 
universal  custom  to  mix  cement  with  sand,  tests  are  usually  made  of 
both  neat  cement  and  sand  mixtures.  There  are  two  serious  objec- 
tions to  testing  cement  neat.  1.  Most  neat  portland  cements 
decrease  in  tensile  strength  after  a  time*  The  strength  of  a  cement 
is  due  to  the  aluminates  of  lime  and  the  silicates  of  lime,  the  former 
being  responsible  for  the  setting  and  the  early  strength  and  the  latter 
for  the  final  strength.  The  strength  due  to  the  aluminates  is  not 
permanent,  but  decreases  after  about  28  days;  while  the  strength 
due  to  the  silicates  increases  slowly  and  does  not  overcome  the  loss 
due  to  the  aluminates  until  about  a  year — see  Fig.  7,  page  122. 
This  decrease  is  most  marked  with  high-grade  pwrtlands  which  attain 
their  strength  rapidly.  There  is  no  loss  of  strength  in  natural  cements, 
probably  because  the  combination  of  the  lime  with  the  silica  and 
alumina  are  different  from  those  in  portland  cement.  2.  A  second 
objection  to  neat  tests  is  that  coarsely  ground  cements  show 
greater  strength  than  finely  ground  cements,  although  the  latter 
mixed  with  the  usual  proportion  of  sand  will  give  the  greater 
strength. 
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On  the  other  hand,  more  skill  is  required  to  secure  uniform  re- 
sults with  sand  than  with  neat  cement. 

169.  The  Sand.  The  quality  of  the  sand  employed  in  the  tests 
is  of  great  importance,  for  sands  looking  alike  and  sifted  through  the 
same  sieve  give  results  varying  30  to  40  per  cent.  To  secure  uni- 
formity in  the  results,  it  is  necessary  to  adopt  some  particular  sand 
as  a  standard. 

The  Committee  of  the  American  Society  for  Testing  Materials, 
in  co-operation  with  similar  committees  from  various  other  national 
engineering  societies,  "recommends  the  natural  sand  from  Ottawa, 
III.,  screened  to  pass  a  sieve  having  20  meshes  per  linear  inch  and 
retained  on  a  sieve  having  30  meshes  per  linear  inch.  The  wires 
of  the  sieves  are  to  have  diameters  of  0,0165  and  0.0112  inches 
respectively,  i.e.,  half  the  width  of  the  opening  in  each  case.  Sand 
having  passed  the  No.  20  sieve  shall  be  considered  standard  when 
not  more  than  one  per  cent  passes  a  No.  30  sieve  after  one  minute 
of  continuous  sifting  of  a  500-gram  sample.  The  Sandusky  Portland 
Cement  Co.,  of  Sandusky,  Ohio,  has  agreed  to  undertake  the  prepara- 
tion of  this  sand,  and  to  furnish  it  at  a  price  only  sufficient  to  cover 
actual  cost." 

160.  Formerly  American  engineers  used  crushed  quartz,  such  as 
is  employed  in  the  manufacture  of  sand  paper;  but  it  did  not  prove 
satisfactory. 

The  standard  sand  employed  in  the  official  German  tests  is  a 
natural  quartz  sand  obtained  at  Freienwalde  on  the  Oder,  passing 
a  sieve  of  60  meshes  per  square  centimeter  (20  per  linear  inch)  and 
caught  upon  a  sieve  of  120  meshes  per  square  centimeter  (28  per 
linear  inch). 

The  sand  used  in  ordinary  building  operations  will  usually  give 
a  greater  strength  than  the  so-called  standard  sand,  since  usually 
the  former  consists  of  grains  having  a  greater  variety  of  sizes,  and 
consequently  there  are  fewer  voids  to  be  filled  by  the  cement  (see 
Table  19,  page  93). 

161.  Normal  OonsiBtency.  The  amount  of  water  necessary  to 
make  the  strongest  mortar  varies  with  each  cement.  It  is  commonly 
expressed  in  per  cents  by  weight,  although  in  part  at  least  it  depends 
upon  volume.  The  variation  in  the  amount  of  water  required  de- 
pends upon  the  degree  of  fineness,  the  specific  gravity,  and  the  chemi- 
cal composition.  If  the  cement  is  coarsely  ground,  the  voids  are  less, 
and  consequently  the  volume  of  water  required  is  less.  If  the 
specific  gravity  of  one  cement  is  greater  than  that  of  another,  equal 
volumes  of  cement  will  require  different  volumes  of  water.  The 
chemical  composition  has  the  greatest  influence  upon  the  amount 
of  water  necessary.     Part  of  the  water  is  required  to  combine  chem- 
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ically  with  the  cement,  and  part  acts  physically  in  reducing  the 
cement  to  a  plastic  mass;  and  the  portion  required  for  each  of  these 
effects  differs  with  different  cements.  The  dr3mess  and  porosity  of 
the  sand  may  also  appreciably  affect  the  quantity  of  water  required. 
The  finer  the  sand,  the  greater  the  amoimt  of  water  required.  Again, 
the  same  consistency  may  be  arrived  at  in  two  ways — by  using  a 
small  quantity  of  water  and  working  thoroughly,  or  by  using  a 
larger  quantity  and  working  less. 

Various  methods  have  been  used  for  identifying  a  particular 
plasticity,  and  different  standards  of  consistency  have  been  pro- 
posed; *  but  none  are  without  objection.  The  attempt  is  to  adopt 
a  consistency  which  shall  be  a  compromise  between  that  which  will 
give  the  greatest  strength  and  that  which  will  give  the  most  uniform 
results.  Two  methods  of  obtaining  the  same  degree  of  plasticity 
will  be  described,  viz.:  1,  the  one  proposed  by  the  Committee  of  the 
American  Society  for  Testing  Materials,  which  has  been  generally 
adopted  in  this  coimtry,  and  which  for  convenience  will  here  be 
called  the  penetration  method;  and  2,  a  method  somewhat  like  one 
frequently  employed  in  France,  and  which  will  here  be  called  the 
ball  method. 

162.  PenetrcUian  Method.  A  paste  of  neat  cement  has  the  proper 
plasticity  when  a  rod  or  "piston"  of  a  certain  diameter  and  weight 
will  penetrate  the  mass  to  a  certain  depth.  The  apparatus  required 
is  known  as  a  Vicat  penetration  apparatus,  and  consists  of  a  base 
supporting  an  arm  through  which  a  bar  weighing  300  grams  (10.57 
oz.)  slides  freely.  The  lower  end  of  the  bar  is  a  cylinder  1  centimeter 
(0.39  in.)  in  diameter.  To  the  bar  is  attached  an  index  which  moves 
over  a  graduated  scale.  The  paste  is  placed  in  a  conical  hard-rubber 
ring  7  centimeters  (2.76  in.)  in  diameter  at  the  base  and  4  centi- 
meters (1.57  in.)  deep.  This  is  the  same  apparatus  as  used  in 
making  the  activity  test  (j  153),  except  that  the  needle  is  replaced 
by  the  rod,  and  a  weight  on  the  top  of  the  sliding  bar  has  been 
changed  to  compensate  for  the  difference  in  weight  between  the  rod 
and  the  needle. 

The  paste  must  be  mixed  as  follows:  "The  material  is  weighed 
and  placed  on  the  mixing  table  and  a  crater  formed  in  the  center, 
into  which  the  proper  percentage  of  clean  water  is  poured;  the 
material  on  the  outer  edge  is  turned  into  the  crater  by  the  aid  of  a 
trowel.  As  soon  as  the  water  has  been  absorbed,  which  should  not 
require  more  than  one  minute,  the  operation  is  completed  by  vigor- 
ously kneading  with  the  hands  for  an  additional  one  and  a  half 
minutes,  the  process  being  similar  to  that  used  in  kneading  dough. 

♦  For  a  description  of  several  see  the  9th  edition  of  this  volume,  p.  69-71,  or  Taylor's 
Practical  Cement  Testing,  p.  93. 
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The  paste  should  then  be  quickly  formed  into  a  ball  with  the  hands, 
completing  the  operation  by  tossing  it  six  times  from  one  hand  to 
the  other,  maintained  6  inches  apart;  the  ball  is  then  pressed  into 
the  hard-rubber  ring,  through  the  larger  opening,  and  smoothed  off. 
The  ring  is  then  placed  on  its  large  end  on  a  glass  plate,  and  the 
smaller  end  is  smoothed  off  with  a  trowel.  The  paste,  confined  in 
the  ring  resting  on  the  plate,  is  placed  under  the  rod  bearing  the 
cylinder,  which  is  brought  into  contact  with  the  surface  and  quickly 
released/'* 

The  paste  is  of  normal  consistency,  i.e.,  of  proper  plasticity,  if 
the  rod  penetrates  to  a  depth  of  10  millimeters.  If  the  penetration 
is  not  the  correct  amount,  a  new  portion  of  cement  should  be  weighed 
out  and  mixed  with  more  or  less  water  as  the  case  may  require,  and 
a  new  trial  made.  For  any  particular  cement  the  exact  amount  of 
water  required  to  produce  the  standard  degree  of  plasticity  can  be 
determined  only  by  experiment;  but  portland  cements  require  from 
18  to  24  per  cent,  usually  19  to  21,  and  natural  cements  from  30  to 
40  per  cent,  usually  from  34  to  37  per  cent. 

The  consistency  recommended  above  is  wetter  than  has  fre- 
quently been  employed  in  the  past;  but  is  believed  to  give  more 
uniform  results  than  a  dryer  mixture.  Some  specifications,  particu- 
larly those  of  the  U.  S.  Army  Engineers,  require  that  all  cements  be 
mixed  with  the  same  quantity  of  water;  but  this  is  not  generally 
considered  good  practice,  since  the  action  of  different  cements  is 
more  nearly  the  same  when  mixed  to  a  uniform  consistency  than 
when  mixed  with  a  uniform  quantity  of  water. 

With  the  usual  portland  cement  only  about  12  to  14  per  cent  of 
water  is  required  for  chemical  combination,  and  consequently  the 
water  required  to  produce  normal  plasticity  is  considerably  more 
than  is  required  for  the  hydration. 

163.  Bali  Method.  If  a  Vicat  apparatus  is  not  at  hand,  sub- 
stantially the  same  result  may  be  obtained  as  follows:  Mix  the 
paste  to  such  a  consistency  that  if  a  ball  of  mortar  about  2  inches 
in  diameter  be  dropped  upon  a  stone  slab  or  glass  plate  from  a 
height  of  20  inches,  it  will  not  crack  nor  flatten  to  more  than 
half  of  its  original  diameter.  This  is  a  simple,  rapid,  and  reason- 
ably accurate  method  of  identifying  a  certain  degree  of  plasticity, 
and  gives  a  consistency  formerly  much  employed;  but  to  secure 
the  normal  consistency  required  by  the  standard  American  speci- 
fication, first  determine  the  plasticity  by  the  ball  method,  and 
then  in  making  pastes  for  the  standard  tests  use  the  amount  of 
water  required  by  the  ball  method  plus  1  per  cent  of  the  weight  of 
the  dry  cement. 

♦  Standard  American  Specifications  for  Testing  Cement — see  Appendix  I. 
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164.  Amount  of  Water  for  Sand  Mortan.  Neither  of  the  above 
methods  of  determining  plasticity  is  applicable  to  mixtures  of  sand 
and  cement, — ^the  first  because  the  sand  grains  interfere  with  the 
penetration  of  the  rod,  and  the  second  because  the  mortar  is  so 
deficient  in  cohesion  that  the  ball  will  not  hold  its  shape  when 
dropped  on  the  stone  slab.  The  only  method  of  determining  the 
normal  consistency  of  mortar  is  to  compare  it  by  the  eye  and  under 
the  trowel  with  neat  cement  paste  of  normal  consistency  determined 
as  above.  This  has  been  done  by  a  number  of  experts  under  the 
direction  of  the  Committee  on  Uniform  Tests  of  Cement  of  the 
American  Society  of  Civil  Engineers  with  the  results  shown  in  Table 
11,  when  the  percentage  for  neat  cement  has  been  determined  as 
described  in  §  162. 

TABLE  11. 

Standard  Percentages  of  Water  for  a  1:3  Portland 
Cement  Mortar  of  Normal  Consistency. 


Per 

One  Pert  Portland 

Per 

Ono  Part  Portland 

Per 

One  Part  Portland 

Cent 

Cement  to  Three 

Cent 

Cement  to  Three 

Cent 

Cement  to  Three 

for 

Parte  Standard 

for 

Parte  Standard 

for 

Parte  Standard 

Neat 

Ottawa  Sand,  by 

Neat 

Ottawa  Sand,  by 

Neat 

OtUwa  Sand,  by 

Cement. 

Weight. 

Cement. 

Weight. 

Cement. 

Weight. 

15 

8.0 

23 

9.3 

31 

10.7 

16 

8.2 

24 

9.5 

32 

10.8 

17 

8.3 

25 

9.7 

33 

11.0 

18 

8.5 

26 

9.8 

34 

11.2 

19 

8.7 

27 

10.0 

35 

11.4 

20 

8.8 

28 

10.2 

36 

11.5 

21 

9.0 

29 

10.3 

37 

11.7 

22 

9.2 

30 

10.5 

38 

11.8 

166.  Table  11,  which  may  properly  be  called  the  American 
standard,  applies  only  to  a  1  :  3*  mortar;  but  it  sometimes  happens 
in  experimental  work  that  other  proportions  of  cement  and  sand  are 
used,  and  then  it  is  desirable  to  know  the  per  cent  of  water  required 
to  produce  normal  consistency.  In  this  case  Table  12  may  be  used. 
This  table  is  based  upon  a  formula  prepared  by  Feretf,  and  was 
recommended  for  temporary  use  by  the  Committee  of  the  Ameriran 
Society  for  Testing  Materials  awaiting  the  results  of  further  investi- 
gations by  that  society.  Notice  that  Table  11  gives  slightly  Bmalier 
results  for  a  1  :  3  mortar  than  Table  12,  page  76. 

*  A  common  method  of  stating  the  composition  of  a  mortar.    1  :  3  signiJi(?j^  I    |mrt 
cement  to  3  parts  sand.    The  quantity  of  cement  is  the  unit  and  is  alwa3r8  given  ^rst. 
t  Commission  des  M^thodes  d'Essai  des  Biat^riaux,  1895,  vol.  iv,  p.  103. 
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TABLE  12. 

Feret's  Percentages  op  Water  por  Portland  Cement  Mortar 
OF  Standard  Consistency. 


III 

Pbb  Cbnt  of 

Water 

IN  Terms  or 

III 

Hi 

Per  Cent  o» 

Water 

IN  Terms  or 

THS  Cbmbnt  and  Sand 

THE  Cement  and  Sand. 

1:1 
12.0 

1:2 

1:3 

1:4 

1:6 

1:1 

1:2 

1:3 

1:4 

1:5 

18 

10.0 

9.0 

8.4 

8.0 

33 

17.0 

13.3 

11.5 

10.4 

9.6 

19 

12.3 

10.2 

9.2 

8.5 

8.1 

34 

17.3 

13.6 

11.7 

10.5 

9.7 

20 

12.7 

10.4 

9.3 

8.7 

8.2 

35 

17.7 

13.8 

11.8 

10.7 

9.9 

21 

13.0 

10.7 

9.5 

8.8 

8.3 

36 

18.0 

14.0 

12.0 

10.8 

10.0 

22 

13.3 

10.9 

9.7 

8.9 

8.4 

37 

18.3 

14.2 

12.2 

10.9 

10.1 

23 

13.7 

11.1 

9.8 

9.1 

8.5 

38 

18.7 

14.4 

12.3 

11.1 

10.2 

24 

14.0 

11.3 

10.0 

9.2 

8.6 

39 

19.0 

14.7 

12.5 

11.2 

10.3 

25 

14.3 

11.6 

10.2 

9.3 

8.8 

40 

19.3 

14.9 

12.7 

11.3 

10.4 

26 

14.7 

11.8 

10.3 

9.5 

8.9 

41 

19.7 

15.1 

12.8 

11.5 

10.5 

27 

15.0 

12.0 

10.5 

9.6 

9.0 

42 

20.0 

15.3 

13.0 

11.6 

10.6 

23 

15.3 

12.2 

10.7 

9.7 

9.1 

43 

20.3 

15.6 

13.2 

11.7 

10.7 

29 

15.7 

12.5 

10.8 

9.9 

9.2 

44 

20.7 

15.8 

13.3 

11.9 

10.8 

30 

16.0 

12.7 

11.0 

10.0 

9.3 

45 

21.0 

16.0 

13.5 

12.0 

11.0 

31 

16.3 

12.9 

11.2 

10.1 

9.4 

46 

21.3 

16.1 

13.7 

12.1 

11.1 

32 

16.7 

13.1 

11.3 

10.3 

9.5 

166.  Blixing  the  Mortar.  The  sand  and  the  cement  should  be 
thoroughly  mixed  dry,  and  the  water  required  to  reduce  the  mass 
to  the  proper  consistency  should  be  added  all  at  once.  The  mixing 
should  be  prompt  and  thorough.  The  mass  should  not  be  simply 
turned,  but  the  mortar  should  be  rubbed  against  the  top  of  the 
slate  or  glass  mixing-table  with  a  trowel.  Insufficient  working 
greatly  decreases  the  strength  of  the  mortar — ^frequently  one  half. 
With  a  slow-setting  cement  a  kilogram  of  the  dry  materials  should  be 
strongly  and  rapidly  rubbed  for  not  less  than  5  minutes,  when  the 
consistency  should  be  such  that  it  will  not  be  changed  by  an  addi- 
tional mixing  for  3  minutes. 

A  variety  of  machines  for  mixing  mortar  for  experimental  pur- 
poses have  been  devised,*  but  none  has  proved  even  fairly  successful. 

167.  Form  of  Briquette.  In  1885  a  Committee  of  the  American 
Society  of  Civil  Engineers  recommended  a  form  of  briquette  which 
has  been  the  standard  in  this  country  until  recently.  The  present 
standard.  Fig.  2,  is  the  same  as  the  former  one  except  that  the 
corners  of  the  briquette  are  rounded  off  to  facilitate  its  removal  from 
the  moulds.  Practically  the  same  form  is  used  in  England;  and 
the  form  employed  in  continental  Europe  is  somewhat  similar  to  the 

♦  For  illustrations  of  several,  see  Taylor's  Practical  Cement  Testing,  p.  126-27 ;  or 
Meade's  Portland  Cement,  p.  340-41. 
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above,  except  that  the  section  is  5  square  centimeters  (0.8  square 
inch)  and  the  reduction  to  produce  the  minimum  section  is  by  very 
much  more  abrupt  curves.  The  continental  form  gives  only  70  to 
80  per  cent  as  much  strength  as  the  American  form. 

168.  The  Moulds.  The  moulds  should  be  of  brass  or  some  non- 
corrodible  material,  and  should  have  suflBcient  metal  on  the  sides 
to  prevent  spreading  during  the  filling  of  the  moulds.  They  may 
be  single  or  multiple,  the  latter  being 
preferable  where  a  great  number  of  bri- 
quettes are  required,  since  the  greater 
quantity  of  mortar  that  can  be  mixed 
at  once  tends  to  produce  greater  uni- 
formity in  the  results.  The  moulds  are 
in  two  parts,  to  facilitate  removal  of  the 
briquette  without  breaking  it.  The 
moulds  should  be  cleaned  and  wiped 
with  an  oily  rag  before  being  used. 

169.  Moulding  the  Briquette.  Im- 
mediately after  having  worked  the  paste 
or  mortar  to  the  proper  consistency,  it 
should  be  placed  in  the  briquette  moulds 
by  hand.  ''The  moulds  should  be  filled 
at  once,  the  material  being  pressed  in 
firmly  with  the  fingers  and  smoothed  off  with  a  trowel  without  ram- 
ming. The  material  should  be  heaped  up  on  the  upper  surface  of 
the  mould;  tod,  in  smoothing  off,  the  trowel  should  be  drawn  over 
the  mould  in  such  a  manner  as  to  exert  a  moderate  pressure  on 
the  excess  material.  The  mould  should  then  be  turned  over  and  the 
operation  repeated."* 

"A  check  upon  the  uniformity  of  the  mixing  and  moulding  is 
afforded  by  weighing  the  briquettes  just  prior  to  immersion,  or  upon 
removal  from  the  moist  closet.  Briquettes  which  vary  in  weight 
more  than  3  per  cent  from  the  average  should  not  be  tested."* 

170.  Several  machines  have  been  made  for  moulding  the  bri- 
quettes ;t  but  all  are  very  slow,  and  none  permit  of  moulding  more 
than  one  briquette  at  a  time,  and  none  are  practicable  with  pastes 
or  mortars  of  the  consistency  recommended  for  American  practice. 

171.  Number  of  Briquettes.  The  greater  the  number  tested  thp 
more  reliable  will  be  the  mean  of  the  results;  but  the  greater 
the  number,  the  more  time  required  to  make  the  test.    The  greater 
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*  Report  of  Committee  of  the  American  Society  of  Civil  Engineers,  on  Utiifom] 
Tests  of  Cement,  1904. 

t  For  illustrations  of  several,  see  Taylor's  Practical  Cement  Testing,  p.  127-2t* ;  or 
Meade's  Portland  Cement,  p.  342-44. 
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the  skill  of  the  operator,  the  more  uniform  the  results,  and  hence  the 
fewer  briquettes  required  to  obtain  any  particular  degree  of  accuracy. 
The  accuracy  of  a  series  of  tests  is  expressed  numerically  by  the 
probable  error.*  "A  skilled  operator  should  be  able  to  obtain 
results  having  a  probable  error  for  a  single  determination  of  not  more 
than  4  per  cent  of  the  mean."t  "An  expert  working  under  good 
conditions  may  expect  to  obtain  an  extreme  variation  between  the 
results  in  a  set  of  ten  briquettes  not  exceeding  20  per  cent  of  the 
mean,  and  a  maximum  variation  from  the  mean  not  exceeding  12 
per  cent."J 

The  inexperienced  person  should  make  preliminary  tests  to  de- 
termine his  degree  of  uniformity,  and  one  should  not  attempt  to  make 
tests  upon  which  to  accept  or  reject  cement  until  he  can  at  least 
approximately  approach  the  above  limits.  Some  expert  operators 
always  make  ten  briquettes  for  each  test,  while  others  make  only 
three  to  five.  If  the  total  number  of  briquettes  made  of  any 
one  sample  of  cement  requires  a  larger  batch  of  mortar  than  can  be 
conveniently  mixed  at  one  time,  the  briquettes  for  each  period 
should  be  taken  equally  from  the  different  batches. 

172.  Storing  the  Briquettes.  During  the  first  24  hours  the  test 
specimens  should  be  kept  in  a  moist  chamber  or  under  a  damp  cloth 
to  prevent  them  from  drying  out.  The  moist  chamber  is  usually 
either  a  soapstone  or  slate  box  having  a  shallow  receptacle  at  the 
bottom  for  holding  water,  or  a  wooden  box  with  metal  lining  and 
inside  of  that  a  lining  of  felt  which  is  kept  wet.  When  cloth  is  used, 
it  should  be  kept  from  coming  into  direct  contact  with  the  briquettes 
by  means  of  a  wire  screen  or  some  similar  device;  and  care  should  be 
taken  to  keep  the  cloth  uniformly  moist,  either  by  immersing  its 
ends  in  water  or  inverting  a  pan  over  the  cloth  and  the  briquette 
moulds. 

The  damp  cloth  is  in  more  common  use  than  the  moist  chamber, 
but  the  latter  is  much  the  better,  since  it  is  nearly  impossible  to 
prevent  the  cloth  from  drying  out  unequally. 

*  The  probable  error  is  an  error  of  such  a  value  that  the  probability  of  the  real  error 
being  greater  than  it,  is  equal  to  the  probability  of  the  re^  error  being  less  than  it. 

The  probable  error  of  a  single  observation  is  ^g  »  0.6745^/    ^^     in  which  d  is  tht 

difference  between  any  one  determination  and  the  mean  of  the  series,  2  a  sign  in- 
dicating the  sum  of  all  the  dP  quantities,  and  n  is  the  number  of  determinations.    The 

Eb 
probable  error  of  the  arithmetical  mean  is  ^m  ■^  ~~7=**     Approximately,  Em  *"  0.84/, 

in  which  /  is  the  mean  of  the  errors. 

t  Taylor's  Practical  Cement  Testing,  p.  150. 
t  Sabin's  Cement  and  Concrete,  p.  137. 
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173.  After  24  hours  in  moist  air,  the  briquettes  to  be  broken  at 
one  day  should  be  taken  from  the  chamber  and  immediately  tested; 
and  those  to  be  broken  later  should  be  immersed  in  water  at  about 
70**  Fahr.  The  volume  of  the  water  should  be  at  least  four  or  five 
times  the  volume  of  the  immersed  briquettes;  and  the  water  should 
be  renewed  about  every  seven  days  or  there  should  be  a  gentle 
current  through  the  storage  tank  all  the  time.  In  no  case  should 
the  water  be  allowed  to  become  "  stale*'  or  alkaline  by  the  absorption 
of  lime  and  salts  from  the  briquettes,  as  "stale"  water  may  reduce 
the  strength  of  the  briquettes  nearly  one  half. 

The  briquettes  should  be  labelled  or  numbered  to  preserve  their 
identity.  The  briquettes  may  be  marked  with  a  soft  lead  pencil  or 
be  stamped  with  steel  dies.  Neat-cement  briquettes  may  be  stamped 
with  steel  dies,  as  may  also  sand  briquettes  provided  a  thin  layer 
of  neat  cement  is  spread  over  one  end  in  which  to  stamp  the  number. 

174.  Age  when  Tested.  Since  in  many  cases  it  is  impracticable 
to  extend  the  tests  over  a  longer  time,  it  has  become  customary  to 
break  the  briquettes  at  one  and  seven  days.  This  practice,  together 
with  a  demand  for  high  tensile  strength,  has  led  manufacturers  to 
increase  the  proportion  of  lime  in  their  cements  to  the  highest  pos- 
sible limit,  which  brings  them  near  the  danger-line  of  unsoundness. 
A  high  strength  at  1  or  7  days  is  usually  followed  by  a  decrease  in 
strength  at  28  days.  Steadily  increasing  strength  at  long  periods 
is  better  proof  of  good  quality  than  high  results  during  the  first  few 
days.  The  German  standard  test  recognizes  only  breaks  at  28  days. 
In  all  cases  the  time  is  counted  from  the  instant  of  adding  the  water 
when  mixing  the  briquette.  The  briquettes  should  be  tested  as  soon 
as  taken  from  the  water,  as  drying  out  materially  lowers  their 
strength. 

176.  The  Testing  Machine.  There  are  three  types  in  common 
use.  In  one  the  weight  is  applied  by  a  stream  of  shot,  which  runs 
from  a  reservoir  into  a  pail  suspended  at  the  end  of  the  steelyard 
arm;  when  the  briquette  breaks  the  arm  falls,  automatically  cutting 
off  the  flow  of  shot.  In  the  second  type,  a  heavy  weight  is  slowly 
drawn  along  a  graduated  beam  by  a  cord  wound  on  a  wheel  turned 
by  the  operator.  The  third  type  is  simply  a  spring  balance.  The 
first  form  is  the  most  compact,  the  most  rapid,  and  the  most  common; 
the  second  is  the  most  accurate;  and  the  third  is  the  cheapest  and 
most  portable.  Each  type  is  made  by  each  manufacturer  of  cement- 
testing  appliances. 

176.  The  Clips,  The  most  important  part  of  the  testing  machine 
is  the  clips,  by  means  of  which  the  stress  is  applied  to  the  briquette. 
There  are  four  important  conditions  to  be  fulfilled.  1.  The  form 
must   be  such   as  to   grasp   the   briquette    on    four   symmetrical 
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surfaces.  2.  The  surface  of  contact  must  be  large  enough  to 
prevent  the  briquette  from  being  crushed  between  the  points  of 
contact.  3.  The  clip  must  turn  without  appreciable  friction  when 
under  stress.  4.  The  clip  must  not  spread  appreciably  while  sub- 
jected to  the  maximum  load. 

Fig.  3  shows  three  types  of  clips  in  common  use.  Tjrpe  1  is  the 
form  recommended  by  a  Committee  of  the  American  Society  of 
Civil  Engineers  in  1904.  The  surface  of  contact  between  the  clip 
and  the  briquette  is  }  inch  wide,  and  the  distance  between  the  centers 
of  the  surfaces  of  contact  of  a  clip  is  1^  inch.  The  points  of  contact 
should  accurately  fit  the  briquette,  for  if  the  pressure  is  not  uni- 
formly distributed  over  this  surface  the  concentrated  pressure 
creates  a  tendency  to  break  in  the  clip.    At  best  a  considerable  pro- 
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portion  of  the  briquettes  do  break  in  the  clips;  and  several  devices 
have  been  introduced  to  prevent  it,  but  none  is  reasonably  success- 
ful. Type  2  is  a  roller-bearing  clip,  which  permits  a  rolling  contact 
with  the  briquette,  and  has  a  rear  projection,  or  sometimes  a  solid 
back,  on  the  clip  to  aid  in  inserting  the  briquette  centrally.  Type 
3  is  a  self-adjusting  roller-bearing  clip  so  arranged  that  the  briquette 
may  receive  the  same  pressure  on  both  sides  as  it  adjusts  itself  to 
the  pull. 

Great  care  should  be  taken  to  center  the  briquette  properly  in 
the  clips,  as  cross  strains  lower  the  observed  breaking  strength.  An 
eccentricity  of  ^  inch  may  reduce  the  strength  20  per  cent. 

177.  Th^  Speed.  The  more  rapidly  the  load  is  applied  the 
greater  will  be  the  results  obtained.  For  a  number  of  years  the 
standard  rate  in  this  country  was  400  pounds  per  minute,  but  the 
recently  adopted  standard  specifications  (see  Appendix  I)  require 
a  rate  of  600  pounds  per  minute. 

The  French  and  German  standard  specifications  require  660 
pounds  per  minute. 
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178.  Data  on  Tensile  Strength.  The  specifications  adopted  by 
the  American  Society  for  Testing  Materials  in  1904,  and  adopted  also 
by  various  other  national  engineering  societies,  require  that  "the 
minimum  tensile  strength  of  briquettes  1  inch  square  in  cross  section 
shall  be  within  the  limits  shown  in  Table  13,  and  there  shall  be  no 
retrogression  in  strength  within  the  periods  specified.  For  example, 
the  minimum  requirement  for  the  twenty-four  hour  neat-cement 
test  should  be  some  specified  value  within  the  limits  of  150  and  200 
pounds;  and  so  on  for  each  period  stated.'' 

Specifications  for  strength  should  be  fixed,  within  the  limits  in 
Table  13,  to  suit  the  conditions  under  which  the  cement  is  to  be  used, 
and  also  in  accordance  with  the  personal  equation  of  the  one  who  is 
to  make  the  tests.  If  the  one  who  is  to  test  the  cement  is  not  already 
an  expert,  he  should  get  a  number  of  standard  brands  and  test  them 
to  determine  his  personal  equation  in  comparison  with  the  data  in 
Table  13,  and  then  write  the  specifications  accordingly. 

TABLE  13. 
Minimum  Requirements  for  the  Tensile  Strength  op  Cement. 


AoB  OP  Mortar  Whbn  Tbstbd. 

AVRRAGB    TbNSILB    StRBNGTH 

Inch. 

Portland. 

Natural. 

Clear  Cement. 

1  day— 24  hours  in  moist  air 

7  days — 1  day  in  moist  air,  6  days  in  water 

28  days — 1  day  in  moist  air,  27  days  in  water    

1  Part  Cement,  3  Parts  Standard  Sand. 

7  days — 1  day  in  moist  air,  6  days  in  water 

28  days — 1  day  in  moist  air,  27  days  in  water 

160-200 
450-650 
650-650 

150-200 
200-300 

60-100 
100-200 
200-300 

25-  76 
75-150 

179.  Table  14,  page  82,  shows  the  results  of  tests  of  7,000  bri- 
quettes of  783  samples  of  16  brands  of  portland  cement  tested  at  a 
single  laboratory  in  1905,  and  of  many  thousand  tests  of  twelve 
brands  of  natural  cements  made  at  two  laboratories  in  1905.  Com- 
pare these  results  with  those  in  Table  13  to  see  the  relation  between 
the  standard  requirements  and  the  ability  of  the  manufacttireis  to 
meet  them. 

For  additional  data  on  the  strength  of  mortars  compos<>d  of 
different  proportions  of  cement  and  sand  see  Fig.  4  (page   112), 
Fig.  7  (page  122),  and  Fig.  8  (page  123). 
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TABLE  14. 

Results  op  Tensile  Tests  of  Cement. 
Pounds  per  square  inch. 


AoB  When  Tbstkd. 


Portland. 


Min. 


Max.     I    Mean. 


Natural. 


Min. 


Max. 


laean. 


199 

652 

382 

125 

182 

147 

502 

817 

689 

128 

283 

203 

598 

855 

750 

187 

409 

283 

Clear  Cement. 

1  day 

7  days 

28  days 

1    Cement  to  3  Standard  Sand. 

7  days l     124     I     290    I     240 

28  days |     165    |     368    |     328 

1  Cement  to   1   Standard  Sand. 

7  days I     ...     I     ...     I     ...     11      96 

28  days |     ...     I     ...     |     ...     ||     168 

1  Cement  to  2  Standard  Sand. 

7  days I     ...     I     ...     I     ...     11     165 

28  days |     ...     |     ...     |     ...     ||     265 


156 
206 


195 
310 


102 
181 


179 
289 


180.  Equatiiig  the  Results.  It  not  infrequently  occurs  that 
several  samples  of  cement  are  submitted,  and  it  is  required  to  deter- 
mine which  is  the  most  economical.  One  may  be  high-priced  and 
have  great  strength;  another  may  show  great  strength  neat  and 
be  coarsely  ground.  If  the  cement  is  tested  neat,  then  strength, 
fineness,  and  cost  should  be  considered;  but  if  the  cement  is  tested 
with  the  proportion  of  sand  usually  employed  in  practice,  then  only 
strength  and  cost  need  to  be  considered. 

TABLE  15. 
Relative  Economy  of  Cements  Tested  Neat  at  7  Days. 


FXNBNBSS. 

Tbnsilb  Strength. 

Chbapnbss. 

Rblativb 

ECONOMT. 

II 

li 
1^ 

1 

1 

1^ 

5 
q 

> 

i 

5 

duct 
tive 
tive 

J4 

o 

£- 

i 

i 

1 

1 

^&&1 

a 

A 

90.0 

98.1 

628 

81.5 

$2.?4 

100.0 

79.95 

2 

B 

88.0 

95.9 

771 

100.0 

2.34 

98.3 

94.26 

1 

C 

88.7 

96.6 

477 

61.9 

2.40 

95.8 

57.28 

4 

D 

91.8 

100.0 

391 

50.7 

2.45 

93.8 

47.55 

5 

E 

81.5 

88.8 

660 

85.6 

2.47 

93.1 

70.79 

3 
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Table  15  shows  the  method  of  deducing  the  relative  economy 
when  the  cement  is  tested  neat;  and  Table  16  shows  the  method 
when  the  cement  is  tested  with  sand.  The  data  are  from  actual 
practice  in  1892,  and  the  cements  are  the  same  in  both  tables. 
Results  similar  to  the  above  could  be  deduced  for  any  other  age;  the 
circimistances  under  which  the  cement  is  to  be  used  should  deter- 
mine the  age  for  which  the  comparison  should  be  made. 

TABLE  16. 
Relative  Economy  op  Cements  Tested  with  Sand  at  7  Days. 


Tbnsilb  Strength 

1  C.  TO  3  8. 

Chbapnbss. 

■ 
Rblativb  Economy. 

Cbmbnts. 

Pounds  per 
Square 
Inch. 

RelaUve. 

Coetper 
Barrel. 

RelaUve. 

Product  of  Rela- 

UveStreD«th  and 

Relative  Cost. 

Rank. 

A 
B 
C 
D 
E 

168 
176 
166 
135 
135 

95.4 
100.0 
94.3 
76.7 
76.7 

$2.30 
2.34 
2.40 
2.45 
2.47 

100.0 
98.3 
95.8 
93.8 
93.1 

95.40 
98.30 
90.33 
71.94 
71.40 

2 

1 
3 
4 
5 

The  above  method  of  equating  the  results  gives  the  advantage 
to  a  cement  which  gains  its  strength  rapidly  and  which  is  liable  to 
be  unsound;  and  therefore  this  method  should  be  used  with  discre- 
tion, particularly  with  short-time  tests. 

181.  Spedflcations.  Cement  is  so  variable  in  quality  and  intrinsic 
value  that  no  considerable  quantity  should  be  accepted  without 
testing  it  to  see  that  it  conforms  to  a  specified  standard.  A  careful 
study  of  Art.  2  preceding,  will  enable  any  one  to  prepare,  such  speci- 
fications as  will  suit  the  special  requirements,  and  also  to  give  the 
instructions  necessary  for  applying  the  tests. 

For  specifications  that  may  properly  be  called  the  American 
standard  specifications  for  cement,  see  Appendix  I. 

182.  BIBLIOOBAPHY  OF  Gbbcxnt.  For  additional  data  on  matters 
relating  to  the  manufacture,  the  chemical  composition,  and  the 
method  of  testing  lime  and  cement,  see  the  following: 

1.  Butler,  D.  B.,  Portland  Cement,  Its  Manufacture, 
Testing,  and  Use;  E.  &  F.  N.  Spon,  London,  1899;  p.  360,  Si'^X 
8^^.  A  British  book  describing  English  methods  of  manufacture, 
and  treating  quite  fully  the  methods  of  testing. 

2.  Eckel,  Edwin  C,  Cements,  Limes,  and  Plasters,  Their 
Materials,  Manufacture,  and  Properties;   John  Wiley  &  Sons, 
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New  York,  1905;  p.  712,  6''X9''.  A  quite  full  account  of  the 
materials  and  methods  of  manufacture  of  limes,  portland  cements, 
natural  cements,  and  of  some  of  the  less  common  hydraulic  cements. 

3.  Falk,  Myron  S.,  Cements,  Mortars,  and  Concretes; 
M.  C.  Clark,  New  York,  1904;  p.  174,  6'^X9^. 

4.  Meade,  Richard  K.,  Portland  Cement,  Its  Composition, 
Raw  Material,  Manufacture,  Testing,  and  Analysis;  The 
Chemical  Publishing  Co.,  Easton,  Pa.,  1906;  p.  385,  6^X9^.  A 
study  of  Portland  cement  chiefly  from  the  viewpoint  oJP  the  manu- 
facturer and  the  chemist. 

6.  Sarin,  Louis  Carlton,  Cement  and  Concrete;  McGraw 
Publishing  Co.,  New  York  Qty,  1906;  p.  507,  6''X9^.  Part  I 
(27  p.)  relates  to  methods  of  manufacture.  Part  II  (126  p.) 
gives  the  results  of  numerous  comparative  tests  of  portland  and 
natural  cements.  Part  III  (186  p.)  is  devoted  to  the  preparation 
and  properties  of  mortar  and  concrete.  Part  IV  (142  p.)  describes 
the  uses  of  mortar  and  concrete. 

6.  Taylor,  W.  Purves,  Practical  Cement  Testing;  M.  C. 
Clark  Publishing  Co.,  New  York  aty,  1906;  p.  320,  6''X9''.  Thirty- 
three  pages  are  devoted  to  statistics,  composition,  and  manufacture; 
and  the  remainder  of  the  book  to  detailed  descriptions  of  the  methods 
of  testing.  The  book  is  fully  illustrated,  and  is  practically  a  labora- 
tory guide  to  testing  the  hydraulic  cements. 

7.  Waterbury,  Leslie  A.,  Cement  Laboratory  Manual; 
John  Wiley  &  Sons,  New  York,  1908;  p.  122,  5" XT",  A  detailed 
description  of  the  various  steps  in  testing  hydrauHc  cements,  with 
illustrations  of  the  apparatus  employed. 


CHAPTER  V 
SAND,  GRAVEL,  AND  BROKEN  STONE 

183.  Sand  is  used  in  making  mortar;  and  gravel,  or  sand  and 
broken  stpne,  in  making  concrete.  The  qualities  of  the  sand  and 
broken  stone  have  an  important  effect  upon  the  strength  and  the 
cost  of  the  mortar  and  the  concrete.  The  effect  of  the  variation  in 
these  materials  is  generally  overlooked,  even  though  the  cement  is 
subject  to  rigid  specifications. 

Art.  1.    Sand. 

184.  Sand  is  mixed  with  lime  or  cement  to  reduce  the  cost  of 
the  mortar;  and  is  added  to  lime  also  to  prevent  the  cracking  which 
would  occur  if  lime  were  used  alone.  Any  material  may  be  used  to 
dilute  the  mortar,  provided  it  has  no  effect  upon  the  durability  of 
the  cementing  material  and  is  not  itself  liable  to  decay.  Pulverized 
stone,  powdered  brick,  slag,  or  coal  cinders  may  be  used;  but  natural 
sand  is  by  far  the  most  common,  although  fine  crushed  stone,  or 
''stone  screenings,"  are  sometimes  employed  and  are  in  some  respects 
better  than  natural  sand. 

In  testing  cement  a  standard  natural  sand  or  crushed  quartz  is 
employed;  but  in  the  execution  of  actual  work  local  natural  sand 
must  be  employed  for  economic  reasons.  Before  commencing  any 
considerable  work,  all  available  natural  sands  and  possible  sub- 
stitutes should  be  examined  to  determine  their  values  for  use  in 
mortar. 

186.  BaQuniTES  fOB  OoOD  Sakd.  To  be  suitableforusein  mortar, 
the  sand  should  be  sharp,  clean,  and  coarse;  and  the  grains  should 
be  composed  of  durable  minerals,  and  the  gradation  of  the  sizes  of 
the  grains  should  be  such  as  to  give  a  minimum  of  voids,  i.e.,  inter- 
stices between  the  grains. 

The  usual  specifications  are  simply:  ''The  sand  shall  be  sharp 
clean,  and  coarse." 

186.  Durabilitj.  As  a  rule  ocean  and  lake  sands  are  more  dur- 
able than  glacial  sands.  The  latter  are  rock-meal  ground  in  the 
geological  mill,  and  usually  consist  of  silica  with  a  considerable 
admixture  of  mica,  hornblende,  feldspar,  carbonate  of  lime,  etc. 
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The  silica  is  hard  and  durable;  but  the  mica,  hornblende,  feldspar, 
and  carbonate  of  lime  are  soft  and  friable,  and  are  easily  decomposed 
by  the  gases  of  the  atmosphere  and  the  acids  of  rain-water.  The 
lake  and  ocean  sands  are  older  geologically;  and  therefore  are  as  a 
rule  nearly  pure  quartz,  since  the  action  of  the  elements  has  eliminated 
the  softer  and  more  easily  decomposed  constituents.  Some  ocean 
sands  are  nearly  pure  carbonate  of  lime,  which  is  soft  and  friable, 
and  are  therefore  entirely  unfit  for  use  in  mortar.  These  are  known 
as  calcareous  sands. 

The  glacial  sands  frequently  contain  so  large  a  proportion  of  soft 
and  easily  decomposed  constituents  as  to  render  them  unfit  for  use 
in  exposed  work,  as  for  example  in  cement  sidewalks.  Instead  of 
constructing  exposed  work  with  poor  drift  sand,  it  is  better  either 
to  ship  natural  siUca  sand  a  considerable  distance  or  to  secure  crushed 
quartz.  Crushed  granite  is  frequently  used  instead  of  sand  in 
cement  sidewalk  construction;  but  granite  frequently  contains  mica, 
hornblende,  and  feldspar  which  render  it  unsuitable  for  this  kind  of 
work. 

However,  as  a  rule  the  physical  condition  of  the  sand  is  of  more 
importance  than  its  chemical  composition. 

187.  Sharpness.  Sharp  sand,  i.e.,  sand  with  angular  grains, 
is  preferable  to  that  with  rounded  grains  because  (1)  the  angular 
grains  are  rougher  and  therefore  the  cement  will  adhere  better;  and 
(2)  the  angular  grains  offer  greater  resistance  to  moving  one  on  the 
other  when  under  compression.  On  the  other  hand,  the  sharper 
the  sand  the  greater  the  proportion  of  the  interstices  between  the 
grains  (compare  line  4  of  Table  19,  page  93,  with  the  preceding 
lines  of  the  table),  and  consequently  the  greater  the  amount  of 
cement  required  to  produce  a  given  strength  or  density.  For 
crushing  strength  a  high  degree  of  sharpness  is  more  important  than  > 
a  small  per  cent  of  voids;  but  for  tensile  strength,  economy,  and 
water-tightness  a  small  per  cent  of  voids  is  more  important. 

The  sharpness  of  sand  can  be  determined  approximately  by 
rubbing  a  few  grains  in  the  hand  and  noting  whether  there  is  any 
cutting  action,  or  by  crushing  it  near  the  ear  and  noting  if  a 
grating  sound  is  produced;  but  an  examination  through  a  small 
lens  is  a  better  means.  Strictly  speaking,  the  grains  of  all  natural 
sand  are  rounded  rather  than  angular.  Sharp  sand  is  often  difficult 
to  obtain^  and  the  requirement  that  "the  sand  shall  be  sharp'' 
is  practically  a  dead  letter  in  most  specifications.  For  the  reasons 
given  in  the  preceding  paragraph,  sharpness  should  not  be  specified. 

188.  Oleanness.  Clean  sand  is  necessary  for  the  strongest  mortar, 
since  an  envelop  of  loam  or  organic  matter  about  the  sand  grains 
will  prevent  the  adherence  of  the  cement.    The  cleanness  of  sand 
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may  be  judged  by  pressing  it  together  in  the  hand  while  it  is  damp; 
if  the  sand  sticks  together  when  the  pressure  is  removed,  it  is  entirely 
too  dirty  for  use  in  mortar.  The  cleanness  may  also  be  tested  by 
rubbing  a  little  of  the  dry  sand  in  the  palm  of  the  hand;  if  the  hand 
is  nearly  or  quite  clean  after  throwing  the  sand  out,  the  sand  is 
probably  clean  enough  for  mortar.  The  cleanness  of  the  sand  may 
be  tested  quantitatively  by  agitating  a  quantity  of  sand  with  water 
in  a  graduated  glass  flask;  after  allowing  the  mixture  to  settle,  the 
amount  of  precipitate  and  of  sand  may  be  read  from  the  graduation. 
Care  should  be  taken  that  the  precipitate  has  fully  settled,  since  it 
will  condense  considerably  after  its  upper  surface  is  clearly  marked. 

In  engineering  literature  but  few  definite  specifications  for  the 
cleanness  of  sand  can  be  found,  a  diligent  search  revealing  only  the 
following:  For  bridge  work  on  the  New  York  Central  and  Hudson 
River  R,  R.,  the  specifications  require  that  the  sand  shall  be  so 
clean  as  not  to  soil  white  paper  when  rubbed  on  it.  For  the  retaining 
walls  on  the  Chicago  Sanitary  Canal,  the  suspended  matter  when 
shaken  with  water  was  limited  to  0.5  per  cent.  For  the  dam  on  the 
Monongahela  River,  built  under  the  direction  of  the  U.  S.  A.  engi- 
neers, the  suspended  matter  was  limited  to  1  per  cent.  For  the  dam 
at  Portage,  N.  Y.,  built  by  the  State  Engineer,  the  "aggregate  of  the 
impurities"  was  limited  to  6  to  8  per  cent.  The  contamination 
permissible  in  any  particular  case  depends  upon  the  cleanness  of  the 
sand  available  and  upon  the  difficulty  of  obtaining  perfectly  clean 
sand.  Sand  employed  in  masonry  construction  frequently  contains 
5,  and  sometimes  10,  per  cent  of  suspended  matter. 

Under  no  consideration  should  the  sand  contain  any  leaves, 
straw,  paper,  shavings,  chips,  etc. 

189.  Effect  of  Clay.  The  effect  of  clay  in  the  sand  varies  with  the 
richness  of  the  mortar,  i.e.,  with  the  proportion  of  cement.  The 
strength  and  density  of  neat  cements  and  of  mortars  containing  1 
or  2  parts  of  sand,  are  decreased  by  even  slight  additions  of  clay; 
but  the  strength,  and  also  the  density,  of  mortars  containing  three 
or  four  parts  of  sand  are  usually  increased  by  the  addition  of  10  to 
20  per  cent  of  finely  pulverized  clay,  and  still  leaner  mortars  are 
improved  by  even  larger  percentages  of  clay.  The  clay,  if  finely 
pulverized,  helps  to  fill  the  voids  of  the  sand  and  causes  the  cement- 
ing material  to  coat  the  grains  better  and  bind  them  together  more 
strongly.  The  exact  effect  of  the  clay  depends  chiefly  upon  the 
fineness  of  the  sand  grains  and  upon  the  percentages  of  the  voids 
(§  193)  in  the  clean  sand;  but  depends  also  upon  the  thoroughness  of 
mixing  and  the  amount  of  water  used,  for  if  the  clay  forms  a  coating 
on  the  sand  grains  and  is  not  removed  in  the  mixing,  a  small  amount 
of  clay  is  very  deleterious. 
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Lean  mortars  containing  clay  to  a  considerable  per  cent  of  the 
cement  are  more  plastic  and  work  better  imder  the  trowel  than 
similar  mortars  made  of  clean  sand;  and  clay  is  sometimes  added 
to  produce  this  effect.  The  presence  of  the  clay  retards  the  setting 
of  the  cement — ^natural  usually  more  than  portland — and  makes 
the  mortar  more  susceptible  to  the  action  of  frost. 

190.  Washing  Sand,  Sand  is  sometimes  washed.  This  may  be 
done  by  placing  it  on  a  wire  screen  and  playing  upon  it  with  a  hose, 
or  by  placing  it  in  an  inclined  revolving  cylindrical  screen  and 
drenching  it  with  water.  When  only  comparatively  small  quan- 
tities of  clean  sand  are  required,  it  can  be  washed  by  shoveling  it 
into  the  upper  end  of  an  inclined  Vnahaped  trough  and  playing  upon 
it  with  a  hose,  the  clay  and  lighter  organic  matter  floating  away  and 
leaving  the  clean  sand  in  the  lower  portion  of  the  trough,  from  which 
it  can  be  drawn  off  by  removing  plugs  in  the  sides  of  the  trough. 
Sand  can  be  washed  fairly  clean  by  this  method  at  an  expense  of 
about  10  cents  per  cubic  yard  exclusive  of  the  cost  of  the  water. 
For  a  sketch  and  description  of  an  elaborate  machine  for  washing 
sand  by  paddles  revolving  in  a  box,  see  Engineering  News,  Vol.  xli, 
page  111  (Feb.  16,  1899).  By  this  method  the  cost  of  thoroughly 
washing  dirty  sand  is  about  15  cents  per  cubic  yard. 

Washing  may  or  may  not  improve  the  mortar-making  qualities 
of  a  sand.  The  washing  may  carry  away  only  the  finer  particles  of 
the  impurities,  and  thereby  increase  the  strength  of  the  mortar; 
or  the  washing  may  remove  all  the  impurities  and  also  the 
finer  sand  grains,  and  thereby  increase  the  per  cent  of  voids  and 
hence  weaken  the  mortar.  Before  deciding  to  wash  any  partic- 
ular sand,  a  test  should  be  made  of  the  effect  upon  the  strength  of 
the  mortar  of  any  particular  method  of  washing. 

191.  Fineness.  Coarse  sand  is  preferable  to  fine,  since  (1)  the 
former  has  less  surface  to  be  covered  and  hence  requires  less  cement; 
and  (2)  the  coarse  sand  requires  less  labor  to  fill  the  interstices  with 
the  cement.  The  sand  should  be  screened  to  remove  the  pebbles, 
the  fineness  of  the  screen  depending  upon  the  kind  of  work  in  which 
the  mortar  is  to  be  used.  The  coarser  the  sand  the  better,  even  if  it 
may  properly  be  designated  fine  gravel,  provided  the  diameter  of  the 
largest  pebble  is  not  too  nearly  equal  to  the  thickness  of  the  mortar 
joint. 

Table  17  gives  the  results  of  a  series  of  experiments  to  determine 
the  effect  of  the  size  of  grains  of  sand  upon  the  tensile  strength  of 
cement  mortar.  The  briquettes  were  all  made  at  the  same  time  by 
the  same  person  from  the  same  cement  and  sand,  the  only  difference 
being  in  the  fineness  of  the  sand.  The  table  clearly  shows  that 
coarse  sand  is  better  than  fine.     Notice  that  the  results  in  line  4  of 
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TABLE  17. 

Effect  of  Fineness  of  Sand  upon  the  Tensile  Strength  op  1  :  2 

Cement  Mortar. 


RiF. 

Sakd  caught  bbtwbbn 

THF  TWO  SIBVBS  8TATBD 
BBLOW. 

TbNSILB  StBBNGTR,  IM  pounds  PBS  SQUAKB  INCH, 
APTBB 

No. 

7  Dmys. 

IMo. 

3  Mob. 

6Mo0. 

12  Mob. 

1 
2 
3 
4 
5 
6 
7 
8 

No.  4  and  No.  8 
"   8  "  "   16 
"  16  "  "   20 
"  20  "  "   30 
"  30  "  "   50 
"  60  "  "   75 
"  75  "  "  100 
Passing  No.  100 

243 
269 
186 
211 
149 
122 
98 
98 

442 
345 
250 
281 
205 
214 
153 
155 

539 
473 
313 
322 
238 
260 
211 
161 

470 
512 
397 
402 
275 
275 
208 
229 

665 
572 
396 
440 
318 
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the  table  are  larger  than  those  in  line  3.  This  is  probably  due  to  the 
fact  that  the  sand  for  line  4  has  a  greater  range  of  sizes  and  conse- 
quently fewer  voids.  If  this  explanation  is  true,  the  coarse  sand 
is  relatively  better  than  appears  from  Table  17,  since  the  sand  in  each 
line  of  the  lower  half  of  the  table  has  greater  variety  of  sizes  than 
those  in  the  upper  half. 

Table  18  shows  the  fineness  of  natural  sands  employed  in  actual 
construction;  and  as  the  sands  were  to  all  appearances  of  the  same 

TABLE  18. 

Tensile  Strength  of  a   1  : 3  Cement  Mortar  with  Natural 
Sands  Differing  Chiefly  in  Fineness. 
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character,  this  table  also  shows  at  least  approximately  the  effect 
of  fineness  upon  tensile  strength.  This  table  agrees  with  the  pre- 
ceding in  showing  that  the  coarser  sand  makes  the  stronger  mortar. 
This  conclusion  is  perfectly  general. 

If  the  voids  are  filled  with  cement,  uniform  coarse  grains  give 
greater  strength  than  coarse  and  fine  mixed;  or,  in  other  words, 
for  rich  mortar  coarse  grains  are  more  important  than  small  voids. 
But  if  the  voids  are  not  filled,  then  coarse  and  fine  sand  mixed  give 
greater  strength  than  uniform  coarse  grains;  or,  in  other  words, 
for  lean  mortar  a  small  proportion  of  voids  is  more  important  than 
coarse  grains.* 

192.  Specifications  seldom  contain  any  numerical  requirement 
for  the  fineness  of  the  sand.  The  two  following  are  all  that  can  be 
found.  For  the  retaining-wall  masonry  on  the  Chicago  Sanitary 
Canal  the  requirements  were  that  not  more  than  50  per  cent  should 
pass  a  No.  50  sieve,  and  not  more  than  12  per  cent  should  pass  a 
No.  80  sieve.  For  the  Portage  Dam  on  the  Genesee  River,  built  by 
the  New  York  State  Engineer,  the  specifications  were  that  at  least 
75  per  cent  should  pass  a  No.  20  sieve  and  be  caught  on  a  No.  40. 

The  fineness  of  the  sand  employed  in  several  noted  works  is  as 
follows,  the  larger  figures  being  the  number  of  the  sieve,  and  the 
smaller  figures  preceding  the  number  of  the  sieve  being  the  per  cent 
retained  by  that  sieve,  and  the  small  number  after  the  last  sieve 
number  being  the  per  cent  passing  that  sieve:  Poe  Lock,  St.  Mary's 
Fall  Canal,  *  20  **  30  *  40  *;  concrete  for  pavement  foundations  in 
theatyof  Washington,  D.C.,^3^6»8"10*^20*40'60'80';  Gen- 
esee  (N.  Y.)  Storage  Dam,  ^20*30  "50  »*  100*;  Rough  River  (Ky.) 
Improvement,  "20  "30  *'50'';  St.  Regis  sand,  Soulanges  Canal, 
Canada,  "20**  30  "50";  Grand  Coteau  sand,t  Soulanges  Canal, 
Canada,  "  20  *^  30  ^  50  '*.  Tables  18  (page  89)  and  19  (page  93)  show 
the  fineness  of  a  number  of  natural  sands  employed  in  actual  work. 

The  specifications  proposed  by  the  German  Concrete  Society  J 
for  concrete  structures  designate  as  sand  any  grain  of  natural  sand 
or  crushed  stone  less  than  0.28  inch  in  diameter,  material  having 
pieces  larger  than  this  being  called  pebbles  or  broken  stone.  Many 
American  engineers  draw  the  line  between  sand  and  pebbles  or 
broken  stone  at  pieces  0.20  inch  in  diameter.  A  noted  American 
authority  says  a  good  sand  should  have  all  of  its  grains  less  than 

*  Report  of  Chief  of  Engineers,  U.  S.  A.,  1896,  p.  2862,  or  Jour.  West.  See.  of  Engrs. 
vol.  ii,  p.  519 ;  and  Report  of  Operations  of  the  Engineering  Department  of  the  District 
of  Columbia,  1896,  p.  195. 

t  A  1  :  2  mortar  with  this  sand  was  only  79  per  cent  as  strong  as  that  immediately 
preceding;  and  with  a  1  ;  3  mortar  only  71  per  cent. — Trans.  Can.  Soc.  of  C.  E.,  vol. 
ix,  p.  297. 

X  Engineering  NetM,  vol.  liv,  p.  478-81. 
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0.20  inch  in  diameter  and  should  have  not  less  than  30  per  cent  that 
will  pass  a  No.  40  sieve.* 

193.  Voids.  The  smaller  the  proportion  of  voids,  i.e.,  the  inter- 
stices between  the  grains  of  the  sand,  the  less  the  amount  of  cement 
required,  and  consequently  the  more  economical  the  sand. 

The  per  cent  of  voids  in  sand  may  be  determined  by  either  of 
two  methods,  which  for  brevity  will  here  be  designated  as  (1)  deter- 
mining voids  by  the  specific  gravity  method,  and  (2)  determining 
voids  by  direct  measurement. 

194.  Determining  Voids  by  Specific  Gravity  Method,  This  method 
consists  in  determining  (1)  the  specific  gravity  of  the  sand  and  from 
that  computing  the  weight  of  a  cubic  unit  of  the  solid  material,  and 
(2)  the  weight  of  a  cubic  unit  of  the  sand.  The  difference  between 
the  first  weight  and  the  second  weight,  divided  by  the  first  weight, 
gives  the  proportion  of  voids,  or  expressed  in  percentages,  gives  the 
per  cent  of  voids. 

The  specific  gravity  of  siliceous  sands  is  quite  uniformly  2.65; 
but  glacial  sand  containing  fragments  of  limestone,  sandstone,  shale, 
and  slate  may  have  a  specific  gravity  of  2.60  or  even  a  little  less. 
However,  it  is  sufficient  to  assume  the  specific  gravity  of  good 
siliceous  sand  at  2.65.  The  sand  should  be  dried  at  a  temperature 
not  less  than  212°  Fahr.  until  there  is  no  further  loss  of  weight. 
The  weight  of  a  unit  of  sand  may  be  determined  for  the  sand  loose, 
shaken,  or  rammed,  and  the  per  cent  of  voids  will  be  for  the  corre- 
sponding condition.  It  is  probably  better  to  determine  the  voids 
for  the  sand  when  rammed,  since  the  mortar  is  either  compressed 
or  rammed  when  used. 

196.  Determining  Voids  by  Direct  Measurement.  The  proportion 
of  voids  may  be  determined  by  filling  a  vessel  with  sand  and  then 
determining  the  amount  of  water  that  can  be  poured  into  the  vessel 
with  the  sand.  The  quantity  of  water  poured  into  the  sand  divided 
by  the  amount  of  water  alone  which  the  vessel  will  contain  is  the 
proportion  of  voids  in  the  sand.  The  quantities  of  water  as  above 
may  be  determined  either  by  volume  or  by  weight.  The  proportion 
of  voids  may  be  determined  for  the  sand  loose,  shaken,  or  rammed, 
the  latter  condition  being  the  more  appropriate,  since  the  mortar  is 
either  compressed  or  rammed  when  used.  For  accurate  work  the 
sand  should  be  dried  to  expel  all  moisture,  as  moisture  affects  both 
the  weight  and  the  volume  of  the  sand,  particularly  if  the  sand  is 
fine  (see  §  196).  Further,  even  though  the  sand  is  so  coarse  that 
its  volume  is  not  appreciably  affected  by  the  moisture  present,  the 
sand  should  be  dried  since  it  is  the  total  per  cent  of  voids  in  the  sand, 
and  not  of  the  air-filled  voids  alone,  that  is  desired. 

*S.  E.  Thompson,  in  Engineering  Netue,  vol.  lix,  p.  28. 
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The  above  method  is  subject  to  considerable  error,  since  it  is 
difficult  to  eliminate  the  air  bubbles, — ^particularly  if  the  sand  is 
fine  or  has  been  rammed.  Further,  if  the  sand  is  dirty  and  the  water 
is  poured  upon  it,  there  is  liability  of  the  clay's  being  washed  down 
and  puddling  a  stratum  which  will  prevent  the  water's  penetrating 
to  the  bottom.  If  the  bubbles  are  not  excluded,  or  if  the  water  does 
not  penetrate  to  the  bottom,  the  result  obtained  is  less  than  the  true 
proportion  of  voids. 

Hence,  to  determine  the  voids  more  accurately,  put  part  of  the 
water  into  the  vessel  and  sprinkle  the  sand  slowly  into  the  water, 
so  as  to  give  opportunity  for  the  air  bubbles  to  escape.  The  sand 
should  not  drop  through  any  considerable  depth  of  water,  as  there 
is  a  liability  that  the  sand  may  become  separated  into  strata  having 
a  single  size  of  grains  in  each,  in  which  case  the  voids  will  be  greater 
than  if  the  several  sizes  were  thoroughly  mixed.  Add  water  from 
time  to  time,  and  continue  to  drop  in  the  sand  until  the  vessel  is 
full  of  water  and  the  sand  is  at  the  top  of  the  water.  Finally,  as 
before,  the  quantity  of  water  in  the  vessel  with  the  sand,  divided  by 
the  amount  of  water  alone  which  the  vessel  will  contain,  is  the  pro- 
portion of  voids  in  the  sand. 

196.  Effect  of  Moisture  on  Voids.  A  small  per  cent  of  moisture  has  a 
surprising  effect  upon  the  volume  and  consequently  upon  the  per 
cent  of  voids.  For  example,  fine  sand  containing  2  per  cent  of 
moisture  uniformly  distributed  has  nearly  20  per  cent  greater  volume 
than  the  same  sand  when  perfectly  dry.^  This  effect  of  moisture 
increases  with  the  fineness  of  the  sand,  and  decreases  with  the 
amoimt  of  water  present,  and  with  the  amount  of  tamping.  When 
saturated,  sand  will  have  a  bulk  less  than  the  original  dry  volume. 

A  knowledge  of  the  amount  and  of  the  effect  of  moisture  present 
in  the  sand  is  important  in  proportioning  mortar.  For  example, 
with  ordinary  sand  3  or  4  per  cent  of  water  will  increase  the  volume 
so  that  a  mortar  consisting  of  1  voliune  of  cement  to  4  volumes  of 
damp  sand  is  equivalent  to  a  1  to  3  mortar  of  dry  sand. 

197.  Data  on  Voids.  Table  19,  page  93,  shows  the  voids  of  a 
number  of  both  artificial  and  natural  sands.  An  examination  of 
the  table  shows  that  the  voids  of  natural  sand  when  rammed  vary 
from  30  to  37  per  cent.  Sands  No.  10,  11,  and  12  are  fairly  good, 
although  they  are  finer  than  the  first  four  in  Table  18,  page  89; 
but  sands  No.  13  and  14  are  too  fine  to  give  a  strong  mortar,  although 
they  have  a  fairly  low  per  cent  of  voids.  All  five  of  these  sands  are 
frequently  employed  in  making  mortar  and  concrete  for  important 
work. 

*  Feret,  Chief  of  Laboratory  Ponte  et  Chauss^es,  in  Engineering  News,  vol.  xxvii, 
p.  310.    For  similar  data  see  Report  of  Chief  of  Engineers,  U.  S.  A.,  1895,  p.  2935. 
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198.  The  following  observations  may  be  useful  in  investigating 
the  relative  merits  of  different  sands: 

The  proportion  of  voids  is  independent  of  the  size  of  the  grains, 
but  depends  upon  the  gradation  of  the  sizes,  and  varies  with  the 
form  of  the  grains  and  the  roughness  of  the  surface.  A  mass  of 
perfectly  smooth  spheres  of  any  uniform  size  packed  as  closely  as 
possible  would  have  26  per  cent  of  voids;  but  if  the  spheres  are  packed 
as  loosely  as  possible  the  voids  would  be  48  per  cent.  A  promiscuous 
mass  of  bird-shot  of  nominally  one  size  has  about  36  per  cent  of  voids. 
The  difference  between  this  and  the  theoretical  minimum  per  cent 
for  perfectly  smooth  spheres  is  due  to  the  variation  in  size,  to  the 
roughness  of  the  surface,  and  to  not  securing  in  all  parts  of  the  mass 
the  arrangement  of  the  shot  necessary  for  minimum  voids. 

If  the  mass  of  sand  consists  of  a  mixture  of  two  sizes  of  grains 
such  that  the  smaller  grains  can  occupy  the  voids  between  the  larger, 
then  the  proportion  of  voids  may  be  very  much  smaller  than  with  a 
single  size  of  grains.  The  proportion  of  any  particular  size  should 
be  only  suflScient  to  fill  the  voids  between  the  grains  of  the  next 
larger  size. 

The  finer  the  sand  the  more  nearly  uniform  the  size  of  the  grains, 
and  consequently  the  greater  the  proportion  of  voids.  The  advantage 
of  coarse  sand  over  fine  increases  as  the  proportion  of  cement  de- 
creases, since  with  the  smaller  proportions  of  cement  the  voids  are 
not  filled. 

199.  8T0NI  SoaiEMlNOS.  The  finer  particles  screened  out  of 
crushed  stone  are  sometimes  used  instead  of  sand.  For  the  physical 
characteristics  of  stone  screenings  see  No.  16  and  17,  page  93. 

Experiments  show  that  sandstone  screenings  give  a  slightly 
stronger  mortar  than  natural  sand,  probably  because  of  the  greater 
sharpness  of  the  grains.  Crushed  limestone  usually  makes  a  con- 
siderably stronger  mortar,  in  both  tension  and  compression,  than 
natural  sand,  and  this  difference  seems  to  increase  with  the  age  of 
the  mortar.*  In  some  cases  limestone  screenings  give  50  to  100 
per  cent  more  strength  than  the  best  available  sand.  Part  of  the 
greater  strength  is  unquestionably  due  to  the  greater  sharpness  of 
the  limestone  screenings,  and  the  part  that  increases  with  the  age 
of  the  mortar  seems  to  be  due  to  some  chemical  action  between  the 
limestone  and  the  cement. 

A  portion  of  the  advantage  of  screenings  over  sand  is  due  to  the 
smaller  per  cent  of  voids  in  the  screenings;  in  other  words,  stone 
screenings,  particularly  limestone  screenings,  have  more  very  fine 

♦Annual  Report  of  Chief  of  Engineers,  U.'s!"A.ri893,  Part  3,  p.  S015;  ibid.,  1894, 
Part  4,  p.  2321;  ihid.,  1896,  Part  4,  p.  2953;  Jour.  West.  Soc.  of  Engrs.,  voL  i^ 
394  and  400;  Engineering  News,  vol.  xlix,  p.  306,  343. 
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particles  and  hence  a  smaller  per  cent  of  voids,  and  consequently 
give  greater  strength,  particularly  with  the  leaner  mortars. 

Screenings  are  liable  to  contain  an  undue  amount  of  dust;  and 
hence  it  is  very  important  that  a  sieve  analysis  of  the  material  be 
made  to  determine  the  amount  and  the  fineness  of  the  dust  present. 
If  there  is  an  undue  amount  of  fine  material,  the  mass  should  be 
screened  before  being  used  in  mixing  mortar. 

200.  8ELB0TINO  A  8and.  Natural  sands  differ  greatly  in  fineness, 
in  the  per  cent  of  voids,  in  cleanness,  and  consequently  in  their 
effect  upon  the  strength  and  quality  of  the  mortar  in  which  they  are 
used.  Therefore,  before  commencing  any  considerable  work  all 
available  natural  sands  and  all  possible  substitutes  should  be  exam- 
ined to  determine  their  value  for  use  in  mortar. 

Before  beginning  the  comparison  of  the  different  sands  a  sieve 
analysis  of  each  should  be  made  to  determine  whether  or  not  the 
sand  has  a  proper  proportion  of  different  sized  grains.  In  the  present 
condition  of  our  knowledge  we  do  not  know  the  exact  gradation  of 
sizes  which  will  give  the  best  results;  but  sometimes  a  sieve  analysis 
will  show  that  a  sand  is  unfit  for  mortar,  and  sometimes  that  the 
sand  can  be  materially  improved  by  screening  out  some  portion  of 
it  or  by  adding  either  fine  or  coarse  sand.  As  a  check  upon  the 
conclusions  drawn  from  the  results  of  the  fineness  test,  a  determina- 
tion should  be  made  of  the  per  cent  of  voids  in  each  sand  (§  194-95). 
Further,  an  investigation  should  be  made  to  see  whether  or  not  any 
particular  sand  would  be  improved  by  washing  (§  190). 

After  a  preliminary  examination  of  each  sand  as  above,  briquettes 
having  the  proportions  of  sand  and  cement  to  be  used  in  the  work 
should  be  made  of  each,  and  should  be  tested  at  different  ages, — ^if 
time  permits,  at  least  at  1  week  and  1  month.  The  test  should  be 
made  with  the  particular  cement  to  be  used  in  the  work,  since  the 
fineness  of  the  cement  affects  the  result  differently  with  different 
sands.  The  mortar  for  the  briquettes  should  preferably  have  the 
plasticity  to  be  used  in  the  work  rather  than  the  normal  consistency 
prescribed  for  laboratory  tests  of  cement  (§  161),  since  the  fineness 
and  cleanness  of  different  sands  affect  the  plasticity  of  the  mortar. 

201.  Owing  to  lack  of  time  it  is  sometimes  impossible  to  wait  for 
a  complete  test  as  above,  in  which  case  sands  may  be  compared  by 
determining  which  produces  the  smallest  volume  of  mortar  for  the 
same  quantities  of  dry  materials.  The  cement  and  the  dry  sand 
should  be  weighed  out  in  the  proportions  to  be  used  in  practice,  and 
should  be  mixed.to  the  consistency  to  be  used  in  practice;  then  the 
mortar  should  be  introduced  into  a  cylinder,  and  the  volume  of  the 
compacted  mortar  noted.  Dry  mortar  will  have  the  same  volume 
after  setting  as  when  it  was  green,  but  wet  mortar  will  contract  in 
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setting,  owing  to  the  expulsion  of  the  surplus  water;  and  therefore 
after  the  mortar  has  nearly  set  (but  not  too  hard  to  be  removed  from 
the  cylinder),  the  surplus  water  should  be  poured  off  and  the  volume 
of  the  mortar  be  again  noted.  If  equal  dry  weights  of  two  sands  are 
mixed  with  the  same  proportion  of  a  cement,  that  sand  is  best  which 
gives  the  least  volume  of  mortar  determined  as  above.  The  pro- 
portion of  cement  and  also  the  degree  of  plasticity  used  in  making 
this  test  should  be  that  to  be  employed  in  actual  practice,  since 
differences  in  the  amount  of  cement  or  water  will  change  the  relative 
volume  of  mortar  produced. 

This  method  of  comparing  sands  is  more  accurate  than  by  measur- 
ing the  voids,  for  three  reasons:  1.  The  cement  paste  coats  the  grains 
of  the  sand  and  increases  the  volume  of  the  mortar,  and  this  increase 
varies  considerably  with  the  fineness  of  the  sand;  and  hence  it  is 
more  accurate  to  compare  sands  by  making  mortars  of  them  and 
comparing  their  densities  than  to  compare  sands  by  their  voids. 
2.  The  per  cent  of  voids  in  a  mass  of  sand  varies  with  its  compactness, 
and  hence  there  may  be  considerable  error  in  comparing  different 
sands  by  measuring  their  voids.  3.  A  small  amount  of  moisture 
in  a  mass  of  sand  affects  its  weight  much  less  than  its  volume; 
and  hence  it  is  more  accurate  to  compare  the  sands  by  mixing  the 
mortars  by  weight  and  comparing  their  densities  than  to  compare 
the  sands  by  measuring  the  voids  directly.  Of  course  the  sands 
could  be  dried  before  determining  the  voids;  but  that  requires 
more  labor,  and  does  not  remove  the  preceding  objections  to  the 
method  of  comparing  sands  by  measuring  the  voids  directly.  The 
method  of  comparing  sands  by  the  direct  determination  of  the 
voids  may  be  useful  in  reducing  the  number  of  sands  to  be  tested 
by  determining  the  relative  density  of  the  mortars. 

202.  By  one  of  the  preceding  methods  compare  all  available 
sands  and  screenings,  and  after  determining  the  one  giving  the 
mortar  of  the  greatest  strength  or  of  the  greatest  density,  inquire 
into  the  relative  cost  of  eaclj.  It  may  be  economy  to  pay  consider- 
able for  transportation  of  a  better  sand  than  to  use  an  inferior  local 
sand;  or  it  may  be  more  economical  to  use  a  local  sand  with  an  in- 
creased proportion  of  cement  than  to  bring  in  a  better  sand  from  a 
distance.^  In  this  connection  the  possibility  of  using  stone  screen- 
ings (S  199)  should  not  be  overlooked. 

208.  008T  AND  WkiOHT  Of  8and.  The  price  of  reasonably  good 
sand  varies  from  40  cents  to  $1.60  per  cubic  yaid,  according  to  the 
locality,  but  usually  from  60  cents  to  $1.00. 

*  For  the  results  of  two  investigations  as  to  the  relative  qualities  of  several  sands 
for  mortar,  see  Engineering  News,  vol.  liii,  p.  127-29,  or  Engineering  Reeordf  vol.  1,  p. 
103-06;  and  Engineering  News,  vol.  liv,  p.  301. 
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Sand  is  sometimes  sold  by  the  ton.  It  weighs  when  dry  from 
80  to  100  pounds  per  cubic  foot  (usually  from  85  to  96}^  or  about 
1§  to  IJ  tons  per  cubic  yard. 

Art.  2.    Gravel. 

204.  The  term  gravel  is  sometimes  used  as  meaning  a  mixture 
of  coarse  pebbles  and  sand,  and  sometimes  as  meaning  pebbles  with- 
out sand.  The  first  definition  is  the  more  logical  and  also  the  more 
common,  and  will  be  used  in  this  volume. 

Gravel  or  broken  stone  are  mixed  with  cement  mortar  to  make 
an  artificial  stone  called  concrete  (Chap.  VII).  The  quality  of  the 
concrete  varies  greatly  with  the  condition  of  the  gravel  or  broken 
stone,  but  unfortunately  too  little  attention  is  given  to  the  character 
of  this  component. 

206.  BlQXnsms  or  Ck)OD  Obavbl.  To  be  suitable  for  use  in  ma- 
king concrete,  gravel  should  have  the  following  characteristics:  (1)  it 
should  be  composed  of  durable  minerals;  (2)  it  should  be  at  least 
reasonably  clean;  and  (3)  it  should  have  such  a  variety  of  sizes  as  to 
give  a  small  per  cent  of  voids. 

206.  The  Blinerals.  Practically  all  that  was  said  about  the 
durability  of  sand  (see  §  186)  applies  with  equal  force  to  gravel. 
Most  gravels  are  sufficiently  durable  for  use  in  concrete.  In  some 
localities,  particularly  in  the  foot-hills  of  the  Appalachian  and  the 
Ozark  Mountains,  a  material,  locally  called  gravel,  composed  of 
angular  fragments  of  chert,  is  found  in  the  stream-beds;  but  such 
material  is  unsuitable  for  concrete,  since  it  is  checked  and  is  easily 
broken,  and  because  its  flat  glassy  faces  are  too  smooth  for  good  adhe- 
sion of  the  cement. 

207.  Oleanness.  All  that  was  said  under  this  head  concerning 
sand  (see  §  188-90)  appUes  also  to  gravel.  A  quantity  of  finely 
divided  clay  equal  to  10  or  20  per  cent  of  the  gravel  does  no  harm,  and 
may  add  to  the  strength  of  the  concrete, — ^particularly  if  the  cement 
paste  does  not  entirely  fill  the  voids.  The  greater  the  proportion 
of  clay,  the  more  thorough  should  be  the  mixing. 

208.  Maximiim  Size.  The  larger  the  maximum  size  of  pebbles  the 
denser  and  stronger  will  be  the  concrete;  but  experience  has 
shown  that  for  plain  concrete  it  is  impracticable  to  use  fragments 
larger  than  about  3  inches  in  diameter,  and  that  for  reinforced 
concrete  the  maximum  size  should  not  be  more  than  about  1  inch. 

209.  Voids.  For  two  methods  of  determining  the  per  cent  of  voids, 
see  §  194-95.  The  specific  gravity  of  gravel  is  practically  constant 
and  equal  to  2.65.  All  that  was  said  about  voids  of  sand  (f  196-98) 
applies  with  equal  force  to  gravel. 
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Since  the  fragments  are  larger  in  gravel  than  in  sand,  the  former 
may  have,  and  usually  does  have,  a  smaller  per  cent  of  voids.  The 
voids  of  a  well-proportioned  gravel  passing  a  2-inch  screen  usually 
range  from  20  to  30  per  cent,  and  occasionally  are  as  low  as  15  per 
cent.  Gravel  is  sometimes  washed  to  remove  an  excess  of  loam  and 
clay,  and  not  infrequently  the  washing  removes  also  some  fine  sand, 
which  needlessly  increases  the  per  cent  of  voids.  The  washing  should 
be  done  in  such  a  manner  as  to  remove  no  sand,  and  as  a  rule  only  part 
of  the  clay. 

Coarse  gravel  is  sometimes  run  through  a  crusher  to  reduce  the 
size  of  the  larger  pebbles,  after  which  the  material  has  a  larger  per 
cent  of  voids  because  the  sharp  angles  of  the  crushed  gravel  prevent 
it  from  packing  so  closely.  On  the  other  hand,  the  new  faces  of 
the  broken  pebbles  usually  offer  a  better  surface  for  the  adhesion 
of  the  cement  than  the  original  water-worn  surfaces. 

Before  adopting  a  gravel  for  any  important  work,  the  per  cent 
of  voids  should  be  determined;  and  if  the  result  is  not  entirely 
satisfactory,  the  gravel  should  be  separated  into  several  sizes  by 
screening,  and  the  various  sizes  should  be  combined  in  different 
proportions  to  see  if  the  per  cent  of  voids  can  be  reduced.  For  an 
example  of  the  large  saving  that  may  be  made  by  screening  the 
gravel,  see  the  last  paragraph  in  the  following  section.  An  advan- 
tageous combination  can  sometimes  be  discovered  by  inspection, 
and  may  always  be  found  by  trial.  An  easy  way  of  making  this 
trial  is  as  follows: 

Procure  a  piece  of  10-  or  12-inch  vitrified  pipe  with  a  cement 
bottom,  or  a  strong  wooden  box,  preferably  metal-lined,  and  fill  it 
with  the  coarsest  gravel  to  a  depth  of  a  foot  or  more,  tamping  the 
material  as  it  is  put  in.  Make  a  line  around  the  pipe  on  the  inside  to 
indicate  the  depth  of  the  stone.  Weigh  the  vessel  with  the  pebbles, 
empty  out  the  latter  and  weigh  the  vessel  alone,  and  determine  the 
weight  of  the  pebbles  alone.  Next  take  a  new  portion  of  the  coarse 
material  and  add,  say,  one  tenth  of  its  weight  of  the  next  finer 
material,  and  repeat  the  above  trial  with  this  mixture.  If  the  amount 
of  this  mixture  compacted  into  the  pipe  or  box  weighs  more  than 
that  of  the  corresponding  coarse  material,  then  this  mixture  is  the 
better  for  making  concrete;  and  vice  versa,  if  the  weight  of  this 
mixture  is  less,  then  this  mixture  is  not  as  good  for  concrete  as  the 
corresponding  coarse  material.  By  successive  trials  find  the  most 
advantageous  combination  of  sizes  to  produce  a  minimum  per  cent 
of  voids,  and  this  is  the  most  economical  combination. 

For  a  direct  but  elaborate  scientific  method  of  determining  the 
proportions  of  the  various  sizes  to  be  used  to  secure  the  minimum 
per  cent  of  voids,  see  §  302-09. 
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210.  Data  on  Phtsioal  Ohabaotibistios.  The  physical  charac- 
teristics of  screened  and  unscreened  gravel  are  given  near  the  foot  of 
Table  20,  page  99.  Judging  from  the  little  data  that  can  be  found 
in  engineering  literature  and  from  all  the  information  gathered  by 
an  extensive  correspondence,  gravels  No.  16  and  No.  17  of  the 
table  are  representative  of  the  gravels  employed  in  actual  work. 

Concerning  No.  18  notice  that  65  per  cent  passed  a  No.  5  screen; 
and  therefore  this  mixture  could  more  properly  be  called  gravelly 
sand.  If  one  fifth  of  the  material  passing  the  No.  5  sieve  be  omitted, 
the  voids  in  the  remainder  when  rammed  will  be  only  15  per  cent 
instead  of  20;  and  therefore  if  one  tenth  of  this  gravel  were  passed 
through  a  No.  5  sieve  and  that  portion  retained  on  the  sieve  were 
mixed  with  the  remainder  of  the  original,  the  voids  would  be  reduced 
to  15  per  cent,  which  would  materially  improve  the  quality  of  the 
gravel  for  making  concrete.  This  is  a  valuable  hint  as  to  the  pos- 
sible advantage  of  sifting  even  a  portion  of  the  gravel.  For  an 
example  of  the  saving  secured  by  grading  the  materials,  see  the  last 
paragraph  of  §  306. 

Art.  3.    Broken  Stone. 

211.  In  masonry  construction  broken  stone  is  used  as  one  of  the 
ingredients  of  concrete.  Any  hard  and  durable  stone  is  suitable  for 
use  in  making  concrete.  Trap,  granite  (not  only  true  granite,  but 
also  syenite,  diorite,  gneiss,  etc.,  which  are  frequently  called  granites), 
limestones,  and  the  more  compact  sandstones  make  good  broken 
stone  for  concrete;  while  the  looser-textured  sandstones,  shales, 
and  slates  are  poor  for  this  purpose.  The  suitability  of  any 
particular  stone  for  making  concrete  may  be  tested  by  using  it  in 
making  a  cube  of  concrete  and  crushing  it  at  any  age  desired;  if  the 
fragments  of  the  stone  pull  out  of  the  mortar,  the  adhesion  of  the 
cement  limits  the  strength  of  the  concrete,  but  if  the  fragments  of 
stone  are  broken  across,  then  the  strength  of  the  concrete  is  limited 
by  the  shearing  strength  of  the  stone.  A  stone  which  breaks  in 
approximately  cubical  pieces  rather  than  in  long,  thin,  spUntery 
fragments  should  be  preferred,  since  the  latter  is  Uable  to  break 
under  pressure  or  while  being  rammed  into  place,  and  thus  leave 
two  uncemented  surfaces. 

212.  Sizes.  The  stone  should  be  broken  small  enough  to  be 
conveniently  handled  and  easily  incorporated  with  the  mortar; 
but,  other  things  being  the  same,  the  larger  the  stone,  the  stronger 
and  the  denser  the  concrete.  For  plain  concrete  the  stone  is  usually 
broken  to  pass  any  way  through  a  2-  or  2i-inch  ring;  but  for  rein- 
forced concrete  (Chap.  VIII),  the  stone  is  broken  to  pass  a  J-  or 


Art.  3.] 


Broken  Stone. 


101 


1-inch  ring,  the  smaller  stone  being  used  so  the  concrete  may  fit 
itself  more  closely  around  the  reinforcing  metal.  The  finer  the 
stone  is  broken  the  greater  the  cost;  and  the  finer  the  stone  the 
greater  the  surface  to  be  coated,  and  consequently  the  greater  the 
amount  of  cement  required. 

Stone  is  sometimes  screened  to  approximately  one  size.  This 
is  only  a  waste  of  labor  and  material,  for  the  screened  stone  requires 
more  cement  and  makes  a  weaker  concrete. 

213.  Voids.  The  per  cent  of  voids  in  a  mass  of  broken  stone  may 
be  determined  by  either  of  the  two  methods  employed  in  finding  the 
voids  in  sand  (see  f  194-95). 

214.  Detarmining  Voids  by  Specific  Oravity  Method.  This  method 
is  fully  described  in  §  194.  The  specific  gravity  of  stones  is  stated 
in  Table  21. 


TABLE  21. 
Specific  Gravity  op  Various  Aggregates  for  Concrete. 


Rbf. 

Kind  of  Material. 

SpBcinc  Gravitt. 

No. 

Min. 

Max. 

Mean 

1 

Granite 

2.58 
2.34 
2.51 
2.03 
2.56 
2.78 

2.85 
2.79 
2.88 
2.42 
2.81 
3.03 

2.68 

2 

Limestone 

2.53 

3 

Marble 

2.72 

4 

Sandstone 

2.22 

5 

Slate 

2.78 

6 

Trap 

2.92 

216.  Detarmining  Voids  by  Direct  Measurement.  For  a  description 
of  this  method  as  applied  to  sand,  see  §  195.  The  method  by 
pouring  water  into  the  mass  is  reasonably  accurate  for  stone  having 
but  little  fine  material  in  it;  but  for  ordinary  crusher-run  broken 
stone,  the  material  should  be  dropped  into  the  water  and  not  the 
water  poured  into  the  stone. 

If  the  stone  is  porous,  it  is  best  to  wet  it,  so  as  to  determine  the 
voids  between  the  fragments;  for  the  water  absorbed  by  the  material 
should  not  be  included  in  the  voids,  since  when  the  concrete  is  mixed 
the  aggregate  is  usually  dampened, — ^particularly  if  it  is  porous. 
Of  course,  in  wetting  the  aggregate  before  determining  the  voids,  no 
loose  water  should  remain  in  the  pile.  The  voids  may  be  determined 
for  the  material  either  loose  or  compacted.  The  proportion  of  the 
voids  is  found  to  determine  the  amount  of  mortar  that  will  be 
required  to  fill  the  voids  of  the  concrete  in  place;  and  therefore  it  is 
better  to  determine  the  voids  in  the  compacted  mass,  since  the 
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concrete  is  usually  rammed  when  laid.  The  compacting  may  be 
done  by  shaking  or  by  ramming,  the  latter  being  the  better  method, 
since  it  more  nearly  agrees  with  the  conditions  under  which  the 
concrete  is  used,  and,  further,  since  in  compacting  by  shaking  the 
smaller  pieces  work  to  the  bottom  and  the  larger  to  the  top,  which 
separation  increases  the  percentage  of  voids. 

The  method  of  determining  voids  by  direct  measurement  usually 
gives  results  slightly  too  small,  owing  to  the  diflBculty  of  excluding 
all  the  air-bubbles.  However,  a  high  degree  of  accuracy  can  not  be 
expected,  since  the  material  is  neither  uniform  in  composition  nor 
uniformly  mixed. 

216.  Data  on  Voids.  Table  20,  page  99,  shows  the  per  cent  of 
voids  in  various  grades  of  broken  stones  used  in  making  concrete. 

The  per  cent  of  voids  in  broken  stone  varies  with  the  hardness 
of  the  stone,  the  form  of  the  fragments,  and  the  relative  proportions 
of  the  several  sizes  present.  The  last  element  is  the  most  important. 
If  broken  stone  passing  a  Sf-inch  ring  and  not  a  ^-inch  screen  be 
separated  into  three  sizes,  any  one  size  will  give  from  52  to  54  per 
cent  of  voids  loose,  while  equal  parts  of  any  two  of  the  three  sizes  will 
give  48  to  50  per  cent,  and  a  mixture  in  which  the  volume  of  the 
smallest  size  is  equal  to  the  sum  of  the  other  two  gives  a  trifle  less 
than  48  per  cent.  Notice,  however,  that  unscreened  crushed  stone 
has  only  32  to  35  per  cent  voids — see  lines  7  and  11  of  Table  20. 
This  is  a  very  excellent  reason  for  not  screening  the  broken  stone 
to  be  used  in  making  concrete. 

A  mass  of  pebbles  retained  between  the  same  screens  as  a  corre- 
sponding mass  of  broken  stone  has  only  about  three  fourths  as  many 
voids  as  the  stone. 

217.  Weight.  The  weight  of  crushed  stone  varies  with  the 
amount  of  compacting  it  has  received,  whether  by  being  dropped 
into  the  bin  or  car,  or  by  being  shaken  during  transportation.  There 
are  not  much  definite  data  on  this  subject.  In  one  test  a  mass  of 
crushed  trap  dropped  about  8  feet  into  a  bin  had  weights  as  follows:  * 

^inch  trap  and  under 2  648  lb.  per  cu.  yd. 

i-inch  to  li-inch  trap 2  432  "       '*    "     " 

li-inch  to  B-inch  trap 2  526  "      "     "     *' 

Some  tests  on  crushed  limestone  after  a  drop  of  15  feet,  made  under 
the  author^s  direction,  had  weights  as  follows:  * 

^inch  crusher-run  limestone  screenings 2  544  lb.  per  cu.  yd. 

^inch  to  2-inch  limestone 2  420  "      "    *'     " 

2-inch  to  3-inch         "        2  510  '*       '*     **     " 

*  Bulletin  No.  23  of  University  of  Illinois  Engineering  Experiment  Station — Voids, 
Settlement  and  Weight  of  Crushed  Stone,  by  Ira  O.  Baker. 
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218.  0O8T.  Crushed  limestone  is  occasionally  sold  f.o.b.  at  the 
quarry  as  low  as  35  to  40  cents  per  ton  (about  42  to  48  cents  per 
cu.  yd.),  and  frequently  as  low  as  45  to  50  cents  per  ton  (54  to  60 
cents  per  cu.  yd.).  The  cost  of  crushed  trap  f.o.b.  at  the  quarries 
in  New  Jersey  for  several  years  previous  to  1900,  was  40  to  50  cents 
per  ton  (about  50  to  62  cents  per  cu.  yd.) ;  but  in  that  year  it  was 
increased  nearly  50  per  cent.  In  Massachusetts,  the  cost  of  broken 
trap  on  cars  at  the  end  of  the  railroad  transportation,  varies  from 
$1.10  to  $1.60  per  ton  (about  $1.32  to  $1.93  per  cu.  yd.).  In 
Boston,  the  cost  of  crushed  granite  delivered  on  the  streets  is 
$1.65  to  $1.90  per  ton.  In  Montreal,  syenite  delivered  on  the 
street  costs  an  average  of  $1.15  to  $1.20  per  ton. 


PART  n 

METHODS  OF  PREPARING  AND   USING 
THE  MATERIALS 


CHAPTER  YL 
LIME  AND  CEMENT  MORTAR 

Art.  1.    Lime  Mortar. 

220.  Mortar  made  of  a  paste  of  common  or  fat  lime  is  extensively 
used  in  brick  masonry,  on  account  of  (1)  its  intrinsic  cheapness, 
(2)  its  great  economic  advantage  owing  to  its  great  increase  of 
volume  in  slaking,  and  (3)  the  simplicity  attending  the  preparation 
of  the  mortar. 

221.  Slaxiko  the  Lim.  Many  persons  seem  to  believe  that  the 
slaking  of  lime  is  such  a  simple  process  that  any  one  can  do  it;  but 
a  little  care  and  attention  to  the  principles  involved  may  materially 
increase  the  amount  of  paste  obtained,  and  hence  decrease  the 
amount  of  lime  required.  Further,  if  the  lime  is  not  completely 
slaked  before  being  used,  the  swelling  due  to  the  subsequent  hydra- 
tion of  the  unslaked  portion  may  damage  and  possibly  destroy  the 
structure  in  which  the  unslaked  lime  is  used. 

Hydrated  lime  (§  107)  is  lime  that  has  been  slaked  by  the  manu- 
facturer. It  is  sold  in  the  form  of  a  dry  powder,  and  is  ready  for 
mixing  with  the  sand  and  water  required  to  make  the  mortar. 

There  are  three  methods  of  slaking  lime  on  the  work,  viz.:  (1) 
drowning,  (2)  sprinkling,  and  (3)  air  slaking. 

222.  Slaking  by  Drowning.  The  ordinary  method  consists  in 
placing  the  lumps  in  a  layer  6  or  8  inches  deep  in  either  a  water-tight 
box  or  a  basin  formed  in  the  sand  to  be  used  in  mixing  the  mortar, 
and  pouring  upon  the  lumps  a  quantity  of  water  2^  to  3  times  the 
volume  of  the  lime.  If  the  quantity  of  water  added  is  just  right,  the 
lime  will  be  reduced  to  a  thick  paste;  but  if  too  much  water  is  used, 
the  lime  will  be  reduced  to  a  semi-liquid  condition  and  a  considerable 
part  of  its  binding  quality  will  be  destroyed.    This  method  takes 
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its  name  from  the  tendency  to  use  an  excessive  amount  of  water, 
i.e.,  of  drowning  or  killing  the  lime. 

223.  With  a  high-calcium  or  quick-slaking  lime  ({  105)  the  best 
results  are  obtained  when  all  the  water  is  added  at  once;  but  with 
a  magnesian  or  slow-slaking  lime  ({  105)  only  a  little  water  should 
be  added  at  first,  and  then  after  the  lime  and  water  are  hot,  more 
water  may  be  added  gradually  so  as  not  to  chill  the  mixture  and 
retard  the  slaking.  The  slaking  proceeds  more  rapidly  and  is  more 
complete  if  the  mass  is  hot.  The  lime  absorbs  the  water;  and  the 
chemical  action  generates  heat  enough  to  change  part  of  the  absorbed 
water  into  steam  which  bursts  the  lumps  of  lime  apart  and  thus 
exposes  new  surfaces  to  the  action  of  the  water;  but  if  cold  water  is 
added  after  the  slaking  has  begun,  it  chills  the  mass,  prevents  the 
formation  of  steam  and  the  consequent  bursting  of  the  lumps,  and 
hence  the  slaking  is  not  complete,  and  the  amount  of  paste  formed  is 
less  than  it  should  be.  Further,  when  the  slaking  has  been  thus 
retarded,  a  thin  paste  forms  on  the  outside  of  the  fragments  of  the 
unslaked  lime,  which  excludes  the  water  from  the  interior  or  un- 
slaked portion  of  the  lump;  and  hence  it  is  diflBcult,  if  not  impossible, 
to  thoroughly  slake  lime  that  has  ever  been  chilled  in  the  slaking. 
Partial  air  slaking  is  harmful  in  much  the  same  way,  since  the  slaked 
lime  on  the  outside  of  a  lump  prevents  the  free  access  of  the  water 
to  its  interior. 

Stirring  the  lime  while  slaking  chills  the  mass  and  thereby  retards 
the  slaking;  but,  on  the  other  hand,  stirring  breaks  up  the  friabi  e 
lumps  and  thereby  aids  the  slaking.  Therefore  if  the  mass  is 
stirred  at  all,  the  stirring  should  be  done  in  such  a  manner  as  to  cool 
the  mass  as  little  as  possible.  The  swelling  of  the  lime  in  the  lower 
portion  of  the  mass  frequently  lifts  some  of  the  lumps  out  of  the 
water,  the  heat  in  the  lump  causes  a  column  of  steam  to  rise  from  it, 
and  the  lump  is  said  to  "bum."  This  "burning"  is  detrimental, 
since  a  film  of  slaked  lime  is  formed  on  the  surface  of  the  unslaked 
portion  which  tends  to  prevent  complete  slaking.  Therefore  it  is 
important  that  lumps  which  are  "burning"  should  be  pushed  back 
into  contact  with  the  water.  "Burning"  can  be  prevented  by 
covering  the  box  with  boards  or  a  tarpaulin  to  retain  the  heat  and 
the  moisture. 

There  are  two  reasons  why  care  should  be  taken  to  secure  com- 
plete hydration  of  the  lime.  1.  Imperfect  slaking  is  uneconomical. 
With  reasonable  care  the  high-calcium  limes  will  give  a  volume  of 
paste  equal  to  three  or  more  times  the  volume  of  the  unslaked  lime; 
while  unskilful  slaking  may  reduce  the  paste  to  less  than  two  vol- 
umes. 2.  The  unslaked  particles  may  do  no  harm  if  the  lime  is  used 
in  mortar  for  masonry;   but  if  used  for  plastering,  particularly  for 
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the  white  coat,  they  may  slake  after  the  mortar  is  on  the  wall  and 
cause  a  portion  of  the  surface  to  flake  out. 

224.  Slakmg  by  Sprinkling.  This  method  consists  in  forming 
the  unslaked  lime  into  a  heap  of  convenient  size,  sprinkling  it  with 
water  equal  to  one  quarter  to  one  third  of  its  volume,  covering  with 
the  sand  to  be  used  in  the  mortar,  and  allowing  it  to  stand  for  at 
least  a  day  or  two.  When  the  slaking  is  completed,  the  lime  is  in 
the  form  of  a  powder.  This  method  was  formerly  very  common  in 
this  country,  but  was  abandoned  because  of  the  extra  care  and 
labor  required.    It  is  said  to  be  in  common  use  now  in  Europe. 

226.  Air  Slaking.  Lime  slakes  spontaneously  when  exposed  to 
the  air  by  absorbing  moisture  from  the  atmosphere;  but  this  is  not  a 
practicable  method  owing  to  the  immense  storage  area,  the  long  time, 
and  the  frequent  stirring  required.  Lime  that  is  thoroughly  air- 
slaked  is  as  good,  oceven  better,  than  that  slaked  in  the  usual  way — 
a  popular  prejudice  to  the  contrary  notwithstanding.  However, 
lime  that  is  only  partially  airnslaked  is  undesirable,  since  it  is  more 
difl5cult  to  slake  by  the  ordinary  process  than  lime  that  is  not  partially 
air-skked  (see  i  223). 

226.  Pbopobtionino  the  BI6BTA&.  Lime  mortar  consists  of  a 
mixture  of  lime  paste  and  sand.  The  requisites  for  good  sand  for 
mortar  making  have  been  considered  in  Art.  1,  Chapter  V. 

There  are  four  reasons  for  adding  sand  to  the  lime  paste:  (1) 
to  divide  the  paste  into  thin  films  and  make  the  mortar  more  porous, 
thus  allowing  the  penetration  of  the  air  and  facilitating  the  absorption 
of  the  carbonic  acid  which  causes  the  setting  of  the  mortar;  (2)  to 
prevent  excessive  cracking  of  the  mortar  owing  to  shrinkage  due  to 
the  evaporation  of  the  water  in  the  lime  paste;  (3)  to  give  greater 
strength  to  the  mortar  against  crushing  (practically  the  only  stress 
that  comes  upon  mortar),  since  sand  has  a  greater  resistance  to 
compression  than  lime  paste  either  before  or  after  it  has  set;  and 
(4)  to  reduce  the  amount  of  lime  necessary  to  make  a  given  bulk  of 
mortar,  thus  decreasing  the  cost. 

Since  the  paste  sets  or  hardens  very  slowly,  even  in  the  open  air, 
unless  it  be  subdivided  into  small  particles  or  thin  films,  it  is  im- 
portant that  the  volume  of  the  paste  should  be  but  slightly  in  excess 
of  what  is  sufficient  to  coat  all  the  grains  of  the  sand  and  to  fill  the 
voids  between  them.  If  either  more  or  less  sand  than  this  is  used, 
the  mortar  will  be  injured.  An  excess  of  lime  paste  will  prevent  the 
mortar  from  setting  properly,  and  will  cause  it  to  shrink  unduly; 
while  a  deficiency  will  make  the  mortar  porous  and  weak.  An 
excess  of  lime  paste  also  decreases  the  compressive  resistance  of  the 
mortar.  With  most  sands  the  proper  proportion  will  be  from  2.5 
to  3  volumes  of  sand  to  1  volume  of  lime  paste. 
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In  proportioning  cement  mortar  it  is  necessary  to  measure  the 
sand  and  the  cement  to  get  the  proper  relation;  but  with  lime  mortar 
the  proper  proportion  of  sand  and  paste  can  be  determined  from  the 
way  the  mortar  behaves  during  the  mixing,  as  will  be  explained  in 
the  next  section. 

227.  Miznro  TBI  BI6RTA&.  After  the  lime  is  slaked,  the  sand 
is  spread  evenly  over  the  paste,  and  the  ingredients  are  mixed  with  a 
shovel  or  hoe,  a  little  water  being  added  occasionally  if  the  mortar 
is  too  stiff.  The  mixing  should  be  thorough,  i.e.,  should  be  continued 
until  the  mortar  is  of  a  uniform  color.  ^ 

To  determine  whether  the  proportion  of  sand  is  right,  hold  the  ' 
hoe-handle  nearly,  horizontal  and  lift  up  a  hoeful  of  mortar.  If  the 
mortar  will  not  of  itself  slide  from  the  hoe,  it  does  not  contain  enough 
sand;  and  if  a  hoeful  of  mortar  can  not  be  thus  lifted  up,  it  contains 
too  much  sand.  The  brick-mason  on  the  wall  by  a  somewhat 
similar  process  checks  the  proportions  of  the  mortar  by  the  way  in 
which  it  slips  from  the  trowel.  If  there  is  an  excess  of  sand,  the 
mortar  will  be  "brash"  or  "short,"  and  will  drop  from  the  trowel  so 
abruptly  as  to  make  it  impossible  to  "string  out  the  mortar,"  i.e., 
to  spread  the  mortar  over  several  bricks  by  simply  allowing  it  to 
flow  from  the  trowel  as  the  latter  is  drawn  along.  On  the  other 
hand,  if  there  is  an  excess  of  paste,  the  mortar  will  not  flow  from  the 
trowel,  at  least  in  sufficient  quantity  to  make  the  joint.  This 
method  of  proportioning  gives  a  mortar  that  works  well  under  the 
trowel,  and  with  reasonably  clean  sand  also  a  mortar  of  practically 
maximum  strength. 

If  the  sand  is  very  fine  and  contains  a  good  deal  of  finely  pulver- 
ized clay,  the  above  test  may  be  satisfied  when  the  mortar  contains 
too  little  lime;  but  lime  paste  is  so  cheap,  and  lime  mortar  is  so  weak, 
that  a  sand  with  any  considerable  amount  of  clay  should  not  be  used 
in  lime  mortar,  since  the  clay  is  a  source  of  weakness. 

228.  XT8I8  OF  Lna  BI6BTA&.     Mortar  composed  of  common  lime      / 
and  sand  is  not  fit  for  thick  walls,  because  it  depends  upon  the  slow      / 
action  of  the  atmosphere  for  hardening  it;  and,  being  excluded  from      ' 
the  air  by  the  surrounding  masonry,  the  mortar  in  the  interior  of  the     / 
mass  hardens  only  after  the  lapse  of  years,  or  perhaps  never.*    The 
mortar  of  cement,  if  of  good  quality,  sets  immediately;    and  con- 
tinues to  harden  without  contact  with  the  air.     Owing  to  its  not 
setting  when  excluded  from  the  air,  common  lime  mortar  should 
never  be  used  for  masonry  construction  under  water,  or  in  soil  that 

*  Lime  mortar  taken  from  the  walls  of  ancient  buildings  has  been  found  to  be  only 
50  to  80  per  cent  saturated  with  carbonic  acid  after  nearly  2,000  years  of  exposure. 
Lime  paste  2,000  years  old  has  been  found  in  subterranean  vaults  in  exactly  the  con- 
dition, except  for  a  thin  cnwt  on  top,  as  when  freshly  mixed. 
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is  constantly  wet;   and,  owing  to  its  weakness,  it  is  unsuitable  for 
structures  requiring  great  strength,  or  that  are  subject  to  shock. 

229.  Stbenoth.  For  data  on  the  strength  of  lime  mortar  see 
Table  10,  page  51,  and  Fig.  7,  page  122. 

'  230.  Effect  of  Freezing.  The  freezing  of  lime  mortar  retards 
the  evaporation  of  the  water,  and  consequently  delays  the  combination 
of  the  lime  with  the  carbonic  gas  of  the  atmosphere.  The  expansive 
action  of  the  freezing  water  is  not  very  serious  upon  lime  mortar, 
since  it  hardens  so  slowly.  Consequently  lime  mortar  is  not  seriously 
injured  by  freezing,  provided  it  remains  frozen  until  it  has  set.  Alter- 
nate freezing  and  thawing  somewhat  damages  its  adhesive  and  cohe- 
sive strength.  However,  even  if  the  strength  of  the  mortar  were  not 
materially  affected  by  freezing  and  thawing,  it  is  not  always  per- 
missible to  lay  masonry  during  freezing  weather;  for  example,  if  the 
mortar  in  a  thin  wall  freezes  before  setting  and  afterwards  thaws 
on  one  side  only,  the  wall  may  settle  injuriously. 

When  masonry  is  to  be  laid  in  lime  mortar  during  freezing  weather, 
frequently  the  mortar  is  mixed  with  a  minimum  of  water  and  then 
thinned  to  the  proper  consistency  by  adding  hot  water  just  before 
using.  This  is  undesirable  practice  (see  {  223).  When  the  very 
best  results  are  sought,  the  brick  or  stone  should  be  warmed — enough 
to  thaw  off  any  ice  upon  the  surface  is  suflBcient — before  being  laid. 
They  may  be  warmed  either  by  laying  them  on  a  furnace,  or  by 
suspending  them  over  a  slow  fire,  or  by  wetting  with  hot  water,  or 
by  blowing  steam  through  a  hose  against  them. 

231.  Data  fob  Estimates.  The  following  data  are  useful  in 
making  estimates: 

Lime  weighs  about  200  pounds  per  barrel.  One  barrel  of  lime 
will  make  about  2^  barrels  (0.3  cu.  yd.)  of  stiff  lime  paste.  One 
barrel  of  lime  paste  and  three  barrels  of  sand  will  make  about  three 
barrels  (0.4  cu.  yd.)  of  good  lime  mortar.  One  barrel  of  unslaked 
lime  will  make  about  6.75  barrels  (0.95  cu.  yd.)  of  1  : 3  mortar. 


Art.  2.    Cement  Mortar. 

232.  Cement  mortar  may  consist  of  either  neat  cement  or  a 
mixture  of  cement  and  sand,  usually  the  latter.  Cement  mortar  is 
not  much  used  for  brick  masonry,  owing  to  the  difficulty  of  handling 
it  with  a  trowel;  but  it  is  usually  employed  in  laying  stone  masonry, 
where  the  comparatively  large  quantities  required  can  be  handled 
in  a  bucket. 

233.  Density  of  BIobtab.  The  density  of  a  mortar  is  represented 
by  the  ratio  of  the  volume  of  the  solid  particles  to  the  total  volume 
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of  the  mortar.*  The  density  is  the  complement  of  the  voids,  i.e., 
1  — d=r  in  which  d  is  the  density  and  v  the  ratio  of  the  volume  of 
the  voids  to  the  volume  of  the  mortar.  The  density  of  a  mortar  is 
an  important  factor  in  its  strength,  permeability  and  cost;  and  a 
knowledge  of  the  density  is  essential  to  any  thorough  understanding 
of  the  best  method  of  proportioning  a  cement  mortar  and  also  of  the 
laws  governing  its  strength. 

234.  To  determine  the  density  of  a  mortar,  weigh  the  amount  of 
cement,  sand,  and  water  employed  in  making  a  given  quantity  of 
mortar,  and  then  measure  the  volume  of  the  mortar  produced.  If 
the  weights  are  determined  by  the  metric  system,  the  space  occupied 
by  the  solid  particles  of  the  cement  or  of  the  sand  is  found  by  dividing 
the  weight  of  the  material  used  by  its  specific  gravity, — if  the  weight 
is  taken  in  grams  the  volume  will  be  in  cubic  centimeters,  and  if  the 
weight  is  in  kilograms  the  volume  is  in  cubic  decimeters,  etc.  If 
the  weights  are  determined  in  pounds,  the  weight  of  the  material 
used  divided  by  its  specific  gravity  gives  the  weight  in  pounds  of  a 
volume  of  water  equal  to  the  volume  of  the  solid  particles;  and  this 
result  divided  by  the  weight  of  a  cubic  inch  or  of  a  cubic  foot  of  water 
will  give  the  volume  in  cubic  inches  or  in  cubic  feet,  respectively.! 
The  percentage  of  each  of  the  ingredients  is  found  by  dividing  the 
absolute  volume  of  each  by  the  volume  of  the  mortar. 

The  following  example  will  make  the  above  statements  more 
clear.  What  is  the  density  of  a  1  :  3  mortar  by  weight,  the  specific 
gravity  of  the  cement  being  3.17  and  that  of  the  sand  2.64?  500 
grams  of  cement  and  1500  grams  of  sand  were  mixed  with  water  to 
a  normal  consistency,  which  required  193  grams  of  water;  and  the 
volume  of  the  freshly  mixed  mortar  was  962  cubic  centimeters.  The 
volume  occupied  by  each  of  the  ingredients  is  computed  as  follows: 

500 
Absolute  volume  of  cement  «r-j=  — 158  c.c 

"       "    sand     «i^«568c.c. 

"  "      "    water   «-ip^-193  cc. 


Total  volimie  of  cement,  sand,  and  water  »919  o.c 
Measured  volimie  of  fresh  mortar  —  962  c.c. 


Volimie  of  entrained  air = difference  «  43  c.c. 

*  Notice  that  the  word  density  is  used  here  in  a  different  sense  from  that  usual  in 
the  physical  sciences.  The  term  solidity  would  have  been  a  better  term,  but  the  term 
density  has  been  used  so  much  in  this  sense  in  this  connection  that  it  is  now  unwise  to 
attempt  to  change. 

t  For  an  example  of  the  method  of  computing  density,  using  pounds  and  cubic 
inches,  see  §  290. 
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1  'A 
Ratio  of  volume  of  cement  to  volume  of  mortar  »  ^^  »  0 .  164 

568 
Ratio  of  volume  of  sand  to  volume  of  mortar      >-  r^^r  *-*  0 .  590 


193 
Ratio  of  volume  of  water  to  volume  of  mortar      —  ^^s — 0 .  201 

43 
Ratio  of  volume  of  air  to  volume  of  mortar      -.-—-i- 0.045 


962 

193 

'962' 

J? 
"962" 


Total  volume  of  mortar  « 1 .  000 

Denaty  of  mortar  -  0.164  +  0.590-0.754 
Voids  in  mortar      -1.000-0.754-0.246 

236.  The  sand  used  in  the  above  example  has  the  same  granulo- 
metric  composition  as  the  "coarse'*  sand  in  {  237.  With  the  medium 
sand  a  1:3  mortar  of  the  same  consistency  has  a  density  of  0.702  and 
contains  8  per  cent  of  air;  and  with  the  fine  sand  of  S  237  the 
mortar  has  a  density  of  0.603  and  contains  11  per  cent  of  air.  If 
the  tamping  is  not  very  thorough,  the  per  cent  of  entrained  air 
may  be  twice  that  stated  above.  If  the  mortar  is  mixed  wetter 
than  the  standard  consistency  employed  in  testing  cement,  there 
will  be  less  air  entrained.  If  the  mortar  is  mixed  to  standard  con- 
sistency, the  volume  of  the  freshly  mixed  mortar  will  be  the  same 
as  that  of  the  mortar  after  it  has  set;  but  if  the  mortar  be  mixed 
quite  wet,  the  volume  after  setting  will  be  considerably  less  than 
that  of  the  freshly  mixed  mortar,  as  the  sand  and  cement  settle 
and  cause  free  water  to  rise  to  the  surface.  The  density  of  the  set 
mortar,  or  at  least  of  the  settled  or  compacted  mortar,  is  the 
more  important,  since  the  only  object  in  determining  the  density 
of  the  freshly  mixed  mortar  is  to  find  the  amount  of  air  entrained 
in  the  mixing. 

The  density  of  neat  cement  mortar  varies  with  the  cement  and 
with  the  plasticity,  and  ranges  between  0.49  and  0.59,  usually 
between  0.51  and  0.55.  The  density  of  a  sand  mortar  varies  with 
the  fineness  of  the  sand,  being  less  as  the  sand  is  finer,  and  also  with 
the  richness  of  the  mortar,  being  slightly  less  for  lean  mixtures;  and 
usually  ranges  from  0.60  for  a  fine  sand  to  0.75  for  a  coarse  sand. 
Or,  to  state  the  preceding  facts  in  another  form,  the  voids  in  neat 
cement  mortar  vary  from  40  to  50  per  cent,  and  in  sand  mortar  from 
25  to  50  per  cent,  being  greater  the  finer  the  sand. 

236.  Thbobt  of  Pbopobtions.  The  whole  theory  of  the  pro- 
portioning of  cement  mortar  is  comprised  in  two  laws,  viz.: 

1.  For  the  same  cement  and  the  same  sand,  the  strength  increases 
with  the  amount  of  cement  in  a  unit  of  volume  of  the  mortar. 

2.  For  the  same  proportion  of  cement  in  a  given  volume  of 
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mortar,  the  strongest  mortar  is  that  which  has  the  greatest  deiusity^ 
i.e.,  contains  the  largest  proportion  of  solid  matter. 

The  first  law  has  long  been  understood  and  acted  upon  by  all 
users  of  cement;  and  is  useful  in  determining  the  proportion  or 
amount  of  cement  to  be  used  in  any  particular  case.  The  second 
law  does  not  seem  to  be  generally  appreciated,  although  it  is  very 
useful  in  comparing  different  sands.  It  was  discovered  by  Mr.  Ren4 
Feret,  Chief  of  the  Laboratory  of  Bridges  and  Roads  at  Boulogne- 
sur-Mer,  France.* 

237.  Relation  between  Strength  and  Amount  of  Oement.  The 
effect  of  varying  the  amount  of  cement  in  a  unit  of  volume  of  the 
mortar  differs  according  to  the  fineness  of  the  cement  and  its 
capacity  for  taking  up  water,  the  plasticity  of  the  mortar,  and  the 
fineness  of  the  sand.  Fig.  4,  page  112,  is  from  Mr.  FereVs  experi- 
ments f  and  shows  the  strength  of  plastic  cement  mortar  with  various 
proportions  of  cement  for  three  different  grades  of  sand.  The 
granulometric  composition  of  the  three  sands  is  as  follows: 

Coarse  sand  -73%  C  +26%  3f  +  2%  i^. 
Medium  sand « 17%  C  +70%  M  +  13%  F, 
Fine  sand       -  0%  C  +  1%  3f  +  99%  F, 

in  which  C,  Jf ,  and  F  represent  grains  of  sand  having  sizes  as 
follows: 

C,  coarse  grains,  passing  circular  holes  5  mm.  (0. 20   in. )  in  diameter. 

retained  by  circular  holes  2 nmi.  (0.079  in.)  "        " 

Af,  medium  grains  passing  circular  holes  2  mm.  (0.079  in.)  '^        '' 

retained  by  circular  holes  0 . 5  mm.  (0 .  020  in.)  "        " 

F,  fine  grains  passing  circular  holes  0 . 5  mm.  (0 .  020  in.)  "        " 

The  coarse  sand  had  37  per  cent  voids,  the  medium  43,  and  the 
fine  44.  The  value  for  each  proportion  is  the  mean  of  twenty-five 
briquettes,  broken  when  5  months  old. 

Notice  that  the  1  :  0.3  fine-sand  mortar  is  stronger  than  the  neat 
cement,  which  is  contrary  to  the  first  law  mentioned  in  §  236.  This 
exception  is  due  to  the  abnormally  fine  sand  and  to  the  very  rich 
mortar. 

Fig.  4  is  useful  in  fixing  the  proportions  of  cemtot  to  be  used  in 
practice,  since  it  shows  the  relative  strength  of  different  mixtures. 
The  amount  or  proportion  of  cement  to  be  used  in  any  particular 
case  is  entirely  a  matter  of  judgment. 

♦"Sur  laCompacit^deQMortiere  HydrauUques,"  AnnaU^  dea  Ponta  el  Chauaa^, 
July,  1892,  ii,  p.  6-164,— the  moat  elaborate  and  valuable  study  yet  made  of  the 
relation  of  strength  and  density  of  cement  mortar. 

t  Bulletin  de  la  Soci^te  d'ESncouragement  pour  I'lndustrie  Nationale,  1897,  vol. 
ii,  p.  1503. 
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288.  SaUtkm  between  Strength  end  Densitj.  Having  decided 
upon  the  proportion  of  the  cement  to  the  sand,  the  next  step  is  to 
select  the  sand  that  will  give  a  mortar  of  maximum  strength  and 
greatest  density.  Selecting  the  sand  is  a  very  important  step, 
since  sands  differ  greatly  in  their  mortar-making  qualities  (see 
Table  18,  page  89).  The  second  law  of  §  236  affords  an  easy  means 
of  comparing  two  sands.    This  law  is  substantially  only  another  way 
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of  stating  that  the  sand  having  the  smallest  per  cent  of  voids  will 
make  the  best  mortar. 

There  are  two  methods  of  determining  the  relative  mortar- 
making  qualities  of  different  sands:  1.  By  the  method  of  §  201, 
determine  the  volume  of  mortar  produced  with  the  same  weight  of 
the  different  sands  mixed  with  the  same  proportion  of  cement,  and 
the  sand  giving  the  least  volume  of  mortar  is  the  best.  2.  By  the 
method  of  S  234,  determine  the  density  of  the  mortar  made  with 
each  of  the  sands,  using  a  constant  proportion  of  cement,  and  then 
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Fio.  6.  —  Denbitt  of  a  1:3 
Mortar  Made  of  Sands  Differing 
ONLY  IN  Fineness. 


the  sand  giving  the  greatest  density  will  make  the  strongest  and 
cheapest  mortar. 

Fig.  5  shows  the  density  of  mortars  made  with  different  pro- 
portions of  three  sands  differing  only  in  fineness.*  Three  sizes  of 
grains  were  used,  C,  Af ,  and  F,  the 
niunerical  values  of  which  are  stated 
in  the  preceding  section. 

The  diagram  is  obtained  by  mix- 
ing the  three  sizes  of  sand  in  various 
proportions,  and  using  each  of  these 
mixtures  in  making  a  1  : 3  mortar, 
and  then  determining  the  density  of 
each  mortar  as  explained  in  {  234. 
The  density  of  each  mortar  is  re- 
corded at  the  point  of  the  diagram 
corresponding  to  the  granulometric 
composition  of  the  sand.  The  pro- 
portion of  each  of  the  three  sizes  in 
the  sand  is  represented  by  the  per- 
pendicular distance  from  the  side  opposite  each  vertex.  For  example, 
a  point  at  C  represents  sand  composed  wholly  of  coarse  grains;  a 
point  half-way  between  C  and  F  represents  a  sand  composed  of 
equal  parts  of  coarse  and  fine  grains;  and  a  point  half-way  from 
Af  to  the  base  of  the  diagram  represents  a  sand  composed  of  50 
per  cent  of  Af  grains,  25  per  cent  of  C  grains,  and  25  per  cent  of  F 

grains.  The  contour  lines  are  drawn 
through  points  representing  the  same 
density. 

Fig.  5  shows  that  the  densest  mor- 
tar that  can  be  made  with  these  three 
grades  of  sand  is  composed  of  about 
22  per  cent  of  coarse  grains,  78  per 
cent  of  fine  grains,  and  no  medium 
grains.  The  contour  lines  show  that 
there  are  various  proportions  of  the 
three  sizes  that  give  mortar  of  the 
same  density. 

239.  Fig.  6  shows  the  compressive 
strength  of  mortars  made  of  different 
proportions  of  the  three  sands  used 
in  Fig.  5.  A  comparison  of  Fig.  5  and  6  shows  that  the  granu- 
lometric composition  of  the  sand  which  gives  maximum  density  also 
gives  maximum  compressive  strength.     The  agreement  is  not  exact, 

♦  Feret  in  AnnaUs  dea  PorUs  et  ChausUes,  1892,  ii,  p.  164,  Plate  IV,  Fig.  32. 


Fig.  6. — CoicpREssrviB  Strengto 
OF  A  1:3  Mortar  Made  of  the 
Same  Sands  as  in  Fio.  6. 
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due  to  errors  of  observation;  but  the  similarity  in  the  general  form 
of  the  contour  lines  in  Fig.  5  and  6  indicates  that  the  density  varies 
as  the  strength. 

240.  Methods  of  PBOPOBTioimio.  In  laboratory  work  the 
'proportions  of  the  cement  and  sand  are  uniformly  determined  by 
weighing;  but  there  is  no  uniform  practice  of  measuring  the  pro- 
portions on  the  work.  One  of  the  three  following  methods  is  gener- 
ally employed,  viz.:  (1)  by  weight;  (2)  by  volumes  of  packed  cement 
and  loose  sand;   (3)  by  volumes  of  loose  cement  and  loose  sand. 

1.  By  Weight.  The  most  accurate,  but  least  common,  method 
is  to  weigh  the  ingredients  for  each  batch.  This  method  could  be 
used  more  easily  now  than  formerly,  since  at  the  present  time  cement 
is  usually  shipped  in  bags  holding  94  pounds,  while  formerly  it  was 
shipped  in  barrels  holding  380  pounds;  and  hence  if  a  batch  con- 
taining one  or  more  bags  of  cement  is  desired,  it  is  necessary  to  weigh 
only  the  sand.  Weighing  the  sand  would  add  some  complication 
and  cost,  but  would  give  better  control  of  the  mixture.  This  method 
is  said  to  be  common  in  Germany,  and  is  slowly  being  adopted  in 
this  country. 

Occasionally  the  weight  of  a  unit  of  volume  of  the  sand  and  the 
cement  is  determined,  and  the  proportions  of  the  mortar  are  nominally 
adjusted  according  to  weight,  although  the  actual  proportioning  is 
done  by  volumes.  This  is  practically  no  better  than  one  of  the  two 
following  methods. 

2.  By  Volumes  of  Packed  Cement  and  Loose  Sand.  This  method 
consists  in  mixing  one  barrel  of  packed  cement  as  received  from  the 
manufacturer  with  one  or  more  barrels  of  loose  sand.  The  measuring 
is  done  by  emptjdng  a  barrel  of  cement  upon  the  mortar  board  and 
then  filling  the  barrel  full  of  sand  one  or  more  times.  This  method 
is  inaccurate,  since  the  volume  of  a  barrel  of  cement  is  not  the  same 
as  packed  by  different  makers.  Further,  the  presence  of  moisture 
affects  the  volume  of  sand  considerably  more  than  its  weight  (see 
i  196),  and  the  volume  of  the  sand  varies  with  the  method  of  handling 
it  in  the  measuring;  and  hence,  for  these  reasons  also,  this  method 
is  not  very  accurate. 

Not  infrequently  in  the  use  of  this  method  both  heads  of  the 
barrel  were  knocked  out,  the  barrel  was  set  upon  the  mortar  board 
and  filled  with  sand,  and  then  the  barrel  was  lifted  up  and  the  sand 
spilled  out.  Notice  that  this  procedure  uses  more  sand  than  that 
described  above. 

The  method  of  proportioning  by  volumes  of  packed  cement  and 
loose  sand  was  more  convenient  formerly  when  cement  was  usually 
shipped  in  barreb  than  now  when  cement  is  generally  shipped  in 
bags,  for  then  the  barrel  was  always  at  hand  for  use  in  measuring  the 
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sand.  When  the  cement  is  shipped  in  bags,  about  the  only  prac- 
ticable way  of  appl3ring  this  method  is  to  assume  the  weight  of  a 
cubic  foot  of  packed  cement,  or  what  is  the  same  thing,  assume  the 
number  of  cubic  feet  in  a  barrel,  and  then  measure  the  sand  in 
cubic  feet.  A  cubic  foot  of  portland  cement  as  packed  in  a  barrel* 
usually  weighs  a  little  over  100  pounds,  but  recently  it  has  become 
common  to  assume  for  convenience  that  a  cubic  foot  of  packed 
Portland  cement  weighs  100  pounds,  and  a  cubic  foot  of  natural 
cement  75.  The  proportioning  is  then  done  by  mixing  a  bag  or 
barret  of  cement  with  a  certain  number  of  cubic  feet  of  sand,  which 
is  virtually  weighing  the  cement  and  measuring  the  sand  by  volumes. 

American  portland  cement  as  packed  in  the  barrel  weighs  about 
100  pounds  per  cubic  foot,  and  dry  loose  sand  about  90  pounds,  and 
therefore  equal  parts  of  cement  and  sand  by  weight,  say  100  pounds 
of  cement  to  100  pounds  of  dry  sand,  would  be  equivalent  to  1 
cubic  foot  of  packed  cement  to  1.11  cubic  foot  of  loose  sand,  or  1 
volume  of  packed  cement-  to  1.11  volumes  of  loose  sand.  Natural 
cement  weighs  about  75  pounds  per  cubic  foot  as  packed  in  a  barrel, 
and  hence  a  1  : 1  natural  cement  mortar  by  weight  is  equivalent 
to  1:0.8  by  volumes  of  packed  cement  and  loose  sand. 

3.  By  Volumes  of  Loose  Cement  and  Loose  Sand.  A  volume  of 
loose  cement  is  mixed  with  one  or  more  volumes  of  loose  sand.  This 
method  was  much  more  common  formerly  when  cement  was  usually 
shipped  in  barrels  than  now  when  it  is  nearly  always  shipped  in  bags. 
Then  it  was  common  to  fill  a  wheelbarrow  with  loose  cement  and  fill 
one  or  more  wheelbarrows  equally  full  of  sand.  As  far  as  the  sand 
is  concerned,  this  method  is  as  inaccurate  as  the  second;  and  in 
addition,  it  is  subject  to  great  variations  owing  to  differences  in  the 
fineness  and  compactness  of  the  cement.  This  is  the  most  inaccurate 
of  the  three  methods. 

At  present  a  modification  of  this  method  is  in  common  use.  A 
trial  bag  of  cement  is  emptied  into  a  wheelbarrow  to  show  how  full 
the  wheelbarrows  should  be  filled  with  sand,  the  actual  measuring 
being  done  by  emptying  a  bag  of  cement  on  the  mortar  board  and 
adding  one  or  more  equal  volumes  of  sand.  By  this  method  there 
is  no  uncertainty  in  measuring  the  cement;  and  there  is  no  serious 
objection  to  this  procedure  provided  it  was  distinctly  understood  that 
the  cement  was  to  be  measured  loose  and  not  compacted. 

When  cement  was  shipped  in  barrels  the  proportioning  was 
occasionally  done  by  throwing  into  the  mortar  box  one  shovelful  of 
cement  to  one  or  more  shovelfuls  of  sand.  This  is  very  crude,  and 
should  never  be  permitted. 

Since  American  portland  cement  weighs  about  90  pounds  per 
cubic  foot  when  shoveled  loosely  into  a  box,  and  since  sand  weighs 
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the  same,  a  1:1  portland  cement  mortar  by  weight  is  equivalent  to  a 
1 :1  mortar  by  volumes  of  loose  cement  and  loose  sand.  Since  natural 
cement  weighs  about  56  pounds  per  cubic  foot  when  shoveled  into 
a  box,  a  1 : 1  natural  cement  mortar  by  weight  Is  equivalent  to  a 
1:1.6  by  volumes  of  loose  cement  and  loose  sand. 

241.  Not  infrequently  the  proportions  are  stated  as  1  part  of 
cement  to  a  certain  number  of  parts  of  sand,  without  stating  whether 
the  parts  are  to  be  determined  by  weight  or  by  volume,  or  whether 
the  cement  is  to  be  measured  packed  or  loose.  The  examples  in  the 
above  discussion  show  the  differences  possible  when  the  method  of 
proportioning  is  not  stated;  and  Table  22,  page  120,  shows  inciden- 
tally the  relative  amounts  of  cement  required  by  the  three  methods 
of  proportioning.  Indefiniteness  in  stating  the  proportions  is  likely 
to  cause  misunderstandings  between  the  engineer  and  the  con- 
tractor. 

The  only  definite  and  accurate  method  of  proportion  is  by  weight, 
for  the  amount  of  cement  in  a  given  volume  of  either  packed  or  loose 
cement  is  liable  to  considerable  variation,  and  the  volume  of  sand  is 
materially  affected  by  the  presence  of  even  a  small  amount  of  mois- 
ture— particularly  if  the  sand  is  fine.  Weighing  each  unit  of  sand 
adds  some  complications  and  expense;  but  it  secures  definiteness  of 
results  and  in  a  work  of  any  magnitude  may  save  enough  cement  to 
pay  for  the  extra  trouble.  If  the  sand  for  each  batch  is  not  weighed, 
the  weighing  of  an  occasional  batch  will  serve  as  a  valuable  check 
upon  the  method  of  proportioning  actually  employed. 

242.  PB0P0BTI0N8  USED  IN  Pbaotiob.  The  proportions  com- 
monly employed  in  practice  are:  for  portland  cement  1  :  2  or  1  :  3; 
and  for  natural  cement  1  : 1  or  1  :  2.  The  specifications  do  not  usu- 
ally define  which  method  is  to  be  employed  in  the  proportioning; 
and  hence  the  same  mortar  may  be  designated  by  very  different  pro- 
portions by  different  persons.  Further,  the  proportions  are  usually 
fixed  without  regard  to  the  quality  of  the  sand  to  be  used,  although 
the  difference  between  two  sands  may  make  more  than  a  unit  differ- 
ence in  the  proportions.  For  example,  a  1  :  3  mortar  with  one  sand 
may  be  better  than  a  1  :  2  mortar  with  another  sand  (see  Table  18, 
page  89). 

243.  Mixing  the  Mortar.  When  the  mortar  is  required  in 
small  quantities,  as  for  use  in  ordinary  masonry,  it  is  mixed  as  fol- 
lows: About  half  the  sand  to  be  used  in  a  batch  of  mortar  is  spread 
evenly  over  the  bed  of  the  mortar  box,  then  the  dry  cement  is  spread 
evenly  over  the  sand,  and  finally  the  remainder  of  the  sand  is  spread  on 
top.  The  sand  and  cement  are  then  mixed  with  a  hoe  or  by  turning  and 
re- turning  with  a  shovel.  The  mixing  can  be  done  more  economically 
with  a  shovel  than  with  a  hoe;  but  the  effectiveness  of  the  shovel 
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varies  greatly  with  the  manner  of  usmg  it.  It  is  not  suflScient  to 
simply  turn  the  mass;  but  the  sand  and  cement  should  be  allowed 
to  run  off  from  the  shovel  in  such  a  manner  as  to  thoroughly  mix 
them.  Owing  to  the  difficulty  of  getting  laborers  to  do  this,  the  hoe 
is  sometimes  prescribed.  If  skilfully  done,  twice  turning  with  a 
shovel  will  thoroughly  mix  the  dry  ingredients,  although  four 
turnings  are  sometimes  specified,  and  occasionally  as  high  as  six. 
It  is  very  important  that  the  sand  and  cement  be  thoroughly 
mixed.  When  thoroughly  mixed  the  mass  will  have  a  uniform 
color. 

The  dampness  of  the  sand  is  a  matter  of  some  importance.  If 
the  sand  is  very  damp  when  it  is  mixed  with  the  cement,  suflBcient 
moisture  may  be  given  off  to  cause  the  cement  to  set  partially,  which 
may  materially  decrease  its  strength.  This  is  particularly  noticeable 
with  quick-setting  cements. 

The  dry  mixture  is  next  shoveled  to  one  end  of  the  box,  and 
water  is  poured  into  the  other.  The  sand  and  cement  are  then 
drawn  down  with  a  hoe,  small  quantities  at  a  time,  and  mixed  with 
water  until  enough  has  been  added  to  make  a  stiff  paste.  The 
mortar  should  be  vigorously  worked  to  insure  a  uniform  product. 
When  the  mortar  is  of  the  proper  plasticity  the  hoe  should  be  clean 
when  drawn  out  of  it,  or  at  most  but  very  little  mortar  should  stick 
to  it. 

Cements  vary  greatly  in  their  capacity  for  water  (see  {  161),  the 
naturals  requiring  more  than  the  Portlands  and  the  fresh-ground 
more  than  the  stale.  An  excess  of  water  is  better  than  a  deficiency, 
particularly  with  a  quick-setting  cement,  as  its  capacity  for  com- 
bining with  water  is  very  great;  and  further  an  excess  is  better  than 
a  deficiency,  owing  to  the  possibility  of  the  water  evaporating  before 
it  has  combined  with  the  cement.  On  the  other  hand,  an  excess 
of  water  decreases  the  strength  of  the  mortar.  If  the  mortar  is  stiff, 
the  brick  or  stone  should  be  dampened  before  laying;  else  the  brick 
will  absorb  the  water  from  the  mortar  before  it  can  set,  and  thus 
destroy  the  adherence  of  the  mortar. 

It  is  customary  to  mix  mortar  for  use  upon  the  work  considerably 
wetter  than  for  experiments  in  the  laboratory.  A  wet  mortar  is 
more  easily  mixed,  is  less  likely  to  deteriorate  from  the  loss  of  water 
by  vaporization,  and  is  less  likely  to  be  damaged  by  the  absorption 
of  water  by  the  stone.  Of  course,  a  great  excess  of  water  makes  the 
mortar  weak  and  porous,  and  difficult  to  keep  in  the  joints.  In  hot 
dry  weather,  the  mortar  in  the  box  and  also  in  the  wall  should  be 
shielded  from  the  direct  rays  of  the  sun. 

244.  Where  large  quantities  of  mortar  are  required,  as  in  the 
construction  of  a  large  masonry  dam,  an  automatic-measuring  and 
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mortar-mixing  machine  is  sometimes  used.*  Mortar  mixers  are 
somewhat  similar  to  concrete  mixers  (see  i  340-41),  but  are  only 
occasionally  required,  and  are  likely  to  be  used  less  frequently  in  the 
future  than  in  the  past  owing  to  the  substitution  of  concrete  instead 
of  masonry;  and  hence  nothing  more  will  be  said  here  concerning 
mortar-mixing  machines. 

246.  Obout.  This  is  a  thin  or  liquid  mortar  of  lime  or  cement. 
The  interior  of  a  wall  is  sometimes  laid  up  dry;  and  grout  is  poured 
on  top  of  the  wall  and  is  expected  to  find  its  way  downwards  and  fill 
all  voids,  thus  making  a  solid  mass  of  the  wall.  Grout  should  never 
be  used  when  it  can  be  avoided.  If  made  thin,  it  is  porous  and  weak ; 
and  if  made  thick,  it  fills  only  the  upper  portions  of  the  wall.  To  get 
the  greatest  strength,  the  mortar  should  have  only  enough  water  to 
make  a  stiff  paste. 

246.  Data  fob  Estimates.  The  following  will  be  found  useful 
in  estimating  the  amounts  of  the  different  ingredients  necessary  to 
produce  any  required  quantity  of  mortar: 

247.  Portland  Oement.  In  this  country  portland  cement  now 
weighs  376  pounds  net  per  barrel,  and  is  usually  shipped  in  bags 
weighing  94  pounds  net,  of  which  four  make  a  barrel.  The  capacity 
of  an  American  cement  barrel,  which  is  generally  a  little  greater 
than  that  of  a  foreign  one,  varies  from  3.50  to  3.70,  the  average  being 
3.61  cu.  ft.  A  barrel  of  portland  cement  will  make  from  1.2  to  1.4 
barrels  measured  loose. 

The  quantity  of  paste  produced  from  a  given  quantity  of  cement 
depends  upon  the  amount  of  water  used,  and  also  upon  the  thor- 
oughness of  mixing  and  the  degree  of  tamping.  In  a  general  way 
the  dryer  the  mortar  the  greater  the  volume;  and  the  less  thorough 
the  mixing  or  the  less  the  tamping,  the  greater  the  volume.  From 
100  to  105  pounds  of  cement  and  from  29  to  31  pounds  of  water  will 
make  a  cubic  foot  of  paste  having  about  the  plasticity  used  by  masons, 
which  is  considerably  wetter  than  the  standard  consistency  employed 
in  laboratory  tests  of  cements.  Occasionally  a  cement  is  found  of 
which  only  95  pounds  are  required  to  make  a  cubic  foot  of  paste. 

248.  Natural  Oement.  Formerly  Rosendale  natural  cement 
weighed  300  pounds  net  per  barrel,  and  the  product  of  western  mills 
265  pounds  net;  but  recently  most  of  the  manufacturers  of  natural 
cement  have  agreed  upon  a  uniform  weight  of  282  pounds  net  per 
barrel,  and  also  agreed  upon  three  bags  of  94  pounds  each  to  the 
barrel.  A  barrel  of  natural  cement  will  make  from  1.33  to  1.50 
barrels  if  measured  loose. 

Volume  for  volume,  natural  cement  Will  make  about  the  same 
amount  of  paste  as  portland;   that  is,  75  to  80  pounds  of  natural 

♦  Engineering  Record,  vol.  xxxii,  p.  166. 
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cement  and  about  0.45  cu.  ft.  of  water  will  make  a  cubic  foot  of 
plastic  paste. 

249.  QUAHTITIIS  FOB  A  Yabd  OF  HOBTAB.  Table  22,  page  120, 
shows  the  approximate  quantities  of  cement  and  sand  required  for  a 
cubic  yard  of  mortar  by  the  three  methods  of  proportioning  described 
in  §  240.  The  table  is  based  upon  actual  tests  made  by  carefully 
mixing  one  half  cubic  foot  of  the  several  mortars;  but  at  best  such 
data  are  only  approximately  applicable  to  any  particular  case,  since 
so  much  depends  upon  the  specific  gravity,  fineness,  compactness, 
etc.,  of  the  cement;  upon  the  fineness,  humi(Uty,  sharpness,  compact- 
ness, etc.,  of  the  sand;  and  particularly  upon  the  amount  of  water 
used  in  mixing.  The  consistency  of  the  mortar  in  Table  22  is  about 
that  usually  employed  in  laying  brick  or  stone  masonry.  In  the 
preceding  edition  of  this  book  was  given  a  similar  table  showing  the 
quantities  required  for  dry  mortar,  that  is,  for  mortar  of  such 
consistency  that  moisture  flushed  to  the  surface  when  the  mortar  was 
struck  with  the  back  of  the  shovel  used  in  mixing.  Dry  mortar  is 
less  dense  and  requires  less  cement  than  plastic,  since  more  air  is 
entrained  in  the  mixing.  If  the  mortar  is  mixed  wetter  than  that 
in  Table  22,  as  wet,  for  example,  as  is  usually  employed  in  making 
concrete,  it  will  be  more  dense  and  hence  will  require  more  cement 
and  more  sand. 

The  volume  of  the  resulting  mortar  is  always  less  than  the  sum 
of  the  volumes  of  the  cement  and  sand,  or  of  the  paste  and  sand, 
because  part  of  the  paste  enters  the  voids  of  the  sand;  but  the 
volume  of  the  mortar  is  always  greater  than  the  sum  of  the  volumes 
of  the  paste  and  the  solids  in  the  sand,  because  of  imperfect  mixing 
and  also  because  the  paste  coats  the  grains  of  sand  and  thereby 
increases  their  size  and  consequently  the  volume  of  the  interstices 
between  them.  This  increase  in  volume  varies  with  the  dampness 
and  compactness  of  the  mortar.  For  example,  the  volume  of  a 
rather  dry  mortar  with  cement  paste  equal  to  the  voids,  when  com- 
pacted enough  to  exclude  great  voids,  was  126  per  cent  of  the  sum 
of  the  volumes  of  the  paste  and  solids  of  the  sand;  and  the  same 
mortar  when  rammed  had  a  volume  of  102  to  104  per  cent.  If  the 
paste  is  more  than  equal  to  the  voids,  the  per  cent  of  increase  is  less; 
and  if  the  paste  is  not  equal  to  the  voids,  the  per  cent  of  increase  is 
more.  The  excess  of  the  volume  of  the  mortar  over  that  of  the  sand 
increases  with  the  fineness  of  the  sand  and  with  the  amount  of  water 
used  in  mixing. 

The  attempt  is  frequently  made  to  compute  the  amount  of  mortar 
produced  by  mixing  certain  quantities  of  cement  and  sand,  knowing 
only  the  per  cent  of  voids  in  the  sand;  but  the  data  in  the  preceding 
paragraph  show  that  such  computations  at  best  are  very  crude. 


120 


Lime  and  Cement  Mortar. 


[Chap.  VI. 


?^ 


i 


•< 


o 

en 

< 

o 
PQ    ^ 


or 

Q 
15 

•< 

H 
H 

o 


J3 

_  o 


08  it* 


S. 


J3 


.  o 
£  II 

CO     OO 

S 

OS 

o 


SI 

a 


11 

<5 


11 


i£ 


z 


I 


£ 


g      P      - 


t*      o»      o»      o 
a      d      a      a      ^ 


00         -^         CI         -H         ^ 


S    S    S    S    S    o    s 
o     6     o     -^     -<     *"     -^ 


3    8    ^    S    9    S    5 

Ni  -^  Ci  vH  vH  vH  .H 


S     S     S     S     o»     o 

©      d      d      d      d      ^ 


§     S     2     ??     S     ? 

00      -^      CO      csi      ^      -H 


S    8    §g    S    g    S    S 

a      <D      a      d      ^      '^      ^ 


^  ^  s  ^  ^ 

t-^      -^      CO      est*     ^ 


0 

Si 


*SN0U.H0401I«{ 


S;p        Od        <-i        iQ        00        Q 
■c      t»      o»      od      o»      o 

d      d      d      d      d      d      ^ 


§     g     S     g     2     S     § 

00      -^      CO      csi      ci      •-<      ^ 


8      S      00      fe      o      S      o 
(O       d       d       d       ^       ^       ^ 


3 

■^ 
c^ 

s 

1^ 

3 

^ 

^ 

r^ 

^ 

w 

CI 

*H 

fs 

1-H 

o 

01 

CO 

■^ 

»f5 

Art.  2.] 


Cement  Mortar. 


121 


250.  MdBTAB  FOB  A  Ta&d  OF  MA80NBT.  Table  23  gives 
data  concerning  the  amount  of  mortar  required  per  cubic  yard 
for  the  different  classes  of  masonry,  extracted  from  succeeding  pages 
of  this  volume,  and  collected  and  placed  facing  Table  22  for  con- 
venience in  making  estimates. 


TABLE  23. 
Amount  op  Mortar  Required  for  a  Cubic  Yard  of  Masonry. 


Ref. 
No. 

DsacRipnoN  of  Masonbt. 

MORTAB. 

cu.  yd. 

Min. 

Max. 

1 

ABhlar, — 18-in.  courses  and  J-in.  joints 

0.03 
0.06 

0.10 
0.25 
0.35 

0.33 
0.20 

0.12 
0.20 

0  04 

2 

12-in.  "        "      ««•*<• 

0.08 

3 
4 
6 

6 

7 

Brickwork,~standard  nzn  (f  83)  and  4-in.  joints 

"    "     l-in.  to  J-m.  joints 
"        *'    "     f-in.toHn-    *' 

Concrete,— flee  Table  28,  page  158 

Rubble. — small,  rousrh  stones    

0.15 
0.35 
0.40 

0  40 

8 

9 
10 

large  stones,  rough  hammer-dressed 

Square>stone  masonry, — 18-in.  courses  and  |-in.  joints  . 
12-in.      "        «*'«**      

0.30 

0.15 
0.25 

251.  Stbinoth  or  Mortar.  The  strength  of  mortar  is  dependent 
upon  the  strength  of  the  cementing  material,  upon  the  composition, 
fineness,  etc.,  of  the  sand,  and  upon  the  adhesion  of  the  former  to  the 
latter.  The  kind  and  amount  of  strength  required  of  mortar  depends 
upon  the  kind  and  purpose  of  the  masonry.  If  the  blocks  are  large 
and  well  dressed,  and  if  the  masonry  is  subject  to  compression  only, 
the  mortar  needs  only  hardness  or  the  property  of  resisting  com- 
pression; hard  sharp  grains  of  sand  with  comparatively  little  cement- 
ing material  would  satisfy  this  requirement  fairly  well.  If  the  blocks 
are  small  and  irregular,  the  mortar  should  have  the  capacity  of 
adhering  to  the  surfaces  of  the  stones  or  bricks,  so  as  to  prevent  their 
displacement;  in  this  case  a  mortar  rich  in  a  good  cementing  material 
should  be  used.  If  the  masonry  is  liable  to  be  subject  to  lateral  or 
oblique  forces,  the  mortar  should  possess  both  adhesion  and  cohesion. 

252.  Tensile  Strength.  For  the  tensile  strength  of  neat  cement 
and  of  cement  mortar  made  with  standard  sand,  see  Table  14,  page 
82.  The  results  in  Table  14  were  obtained  with  standard  sand,  but 
the  better  natural  sands  used  in  actual  practice  would,  under  the 
same  conditions,  give  higher  results  on  account  of  the  smaller  per 
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cent  of  voids.  On  the  other  hand,  in  actual  practice  the  mortar  is 
not  likely  to  be  as  thoroughly  mixed  nor  seasoned  under  as  favorable 
conditions  as  in  the  laboratory,  and  hence  it  is  not  likely  that  the 
mortar  used  in  ordinary  practice  will  have  as  great  strength  as  shown 
by  laboratory  tests.  Further,  mortar  which  sets  under  even  a 
moderate  pressure  may  be  something  like  one  third  stronger  than 
that  which  sets  without  pressure;  and  in  practice  mortar  nearly 
always  sets  under  more  or  less  pressure. 


lOmo. 
Fio.  7. — Eppect  op  Time  upon  the  Strength  op  Mortabs. 


MH  tbd     Im  4m,  dm  8ina 

Age     of     Mortar. 


253.  EHed  of  Time,  Fig.  7  shows  the  effect  of  time  on  the 
strength  of  mortars.*  The  curves  for  neat  and  the  1  :  3  port- 
land  cement  represent  the  average  of  over  150,000  briquettes;  while 
the  lines  for  the  other  portland-cement  mortars  are  based  upon 
300  to  500  tests  each.     The  curves  for  natural  cement  represent 

*  Taylor  and  Thompson's  Concrete  Plain  and  Reinforced,  p.  90  and  100. 
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seven  different  sections  of  the  United  States.  The  line  representing 
lime  is  based  upon  only  a  few  experiments  by  the  writer,  and  repre- 
sents the  value  obtained  by  exposing  standard  briquettes  of  mortar 
freely  to  the  air;  but  this  line  is  not  well  determined. 

Note  that  the  portland  cement  both  neat  and  with  sand  gains 
its  strength  proportionally  more  rapidly  than  natural  cement,  not- 
withstanding the  fact  that  the 
latter  will  usually  attain  "hard 
set"  earlier  than  the  former. 

Notice  the  sag  in  the  curves 
for  the  neat  and  the  1  : 1  portland- 
cement  mortars.  This  is  due  to 
the  hardening  action  of  some  of 
the  constituents  of  the  cement  not 
being  permanent — see  §  158. 

Notice  that  portland  cement 
both  neat  and  with  sand  does  not 
gain  much  strength  after  28  days, 
while  natural  cement  both  neat 
and  with  sand  continues  to  gain 
strength  for  at  least  a  year.  Tests 
extending  over  a  longer  time  usual- 
ly show  a  falling  off  in  the  strength 
of  the  neat  and  rich  portland  mor- 
tars, while  natural  cement,  either 
neat  or  with  sand,  gains  strength 
continuously  for  at  least  four  or 
five  years.  Some  natural  cements 
after  four  or  five  years  are 
nearly  as  strong  as  some  portlands.*  The  chief  advantage  of  port- 
land  cements  over  naturals  is  that  they  are  more  uniform  in  quality 
and  gain  their  strength  earlier;  and  the  fact  that  they  lose  a 
small  part  of  their  strength  is  not  serious. 

254.  Effect  of  Sand.  Fig.  8  shows  the  strength  at  six  months  of 
a  Portland  and  a  natural  cement  mixed  with  various  proportions  of 
natural  sand.  Such  relations  vary  with  the  fineness  of  the  cement 
and  of  the  sand,  but  the  above  is  believed  to  be  fairly  representative 
except  that  the  cement  is  a  little  coarser  than  required  by  the  present 
standard  specifications.  A  diagram  like  Fig.  8,  is  useful  in  dis- 
cussing the  question  of  relative  economy  of  natural  and  portland 
cement  (§  259),  in  which  case  it  should  be  made  for  the  particular 
brands  of  cement  to  be  considered  and  with  the  sand  to  be  used  in 
practice. 

*  For  example,  see  Proc.  Amer.  Soc.  for  Testing  Materials,  vol.  v  (1906),  p.  323-26. 
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due  to  errors  of  observation;  but  the  similarity  in  the  general  form 
of  the  contour  lines  in  Fig.  5  and  6  indicates  that  the  density  varies 
as  the  strength. 

2i0.  BIiTHODB  or  Pbopobtioniho.  In  laboratory  work  the 
*  proportions  of  the  cement  and  sand  are  uniformly  determined  by 
weighing;  but  there  is  no  uniform  practice  of  measuring  the  pro- 
portions on  the  work.  One  of  the  three  following  methods  is  gener- 
ally employed,  viz.:  (1)  by  weight;  (2)  by  volumes  of  packed  cement 
and  loose  sand;  (3)  by  volumes  of  loose  cement  and  loose  sand. 

1.  By  Weight.  The  most  accurate,  but  least  common,  method 
is  to  weigh  the  ingredients  for  each  batch.  This  method  could  be 
used  more  easily  now  than  formerly,  since  at  the  present  time  cement 
is  usually  shipped  in  bags  holding  94  pounds,  while  formerly  it  was 
shipped  in  barrels  holding  380  pounds;  and  hence  if  a  batch  con- 
taining one  or  more  bags  of  cement  is  desired,  it  is  necessary  to  weigh 
only  the  sand.  Weighing  the  sand  would  add  some  complication 
and  cost,  but  would  give  better  control  of  the  mixture.  This  method 
is  said  to  be  common  in  Germany,  and  is  slowly  being  adopted  in 
this  coimtry. 

Occasionally  the  weight  of  a  unit  of  volume  of  the  sand  and  the 
cement  is  determined,  and  the  proportions  of  the  mortar  are  nominally 
adjusted  according  to  weight,  although  the  actual  proportioning  is 
done  by  volumes.  This  is  practically  no  better  than  one  of  the  two 
following  methods. 

2.  By  Volumes  of  Packed  Cement  and  Loose  Sand,  This  method 
consists  in  mixing  one  barrel  of  packed  cement  as  received  from  the 
manufacturer  with  one  or  more  barrels  of  loose  sand.  The  measuring 
is  done  by  emptying  a  barrel  of  cement  upon  the  mortar  board  and 
then  filling  the  barrel  full  of  sand  one  or  more  times.  This  method 
is  inaccurate,  since  the  volume  of  a  barrel  of  cement  is  not  the  same 
as  packed  by  different  makers.  Further,  the  presence  of  moisture 
affects  the  volume  of  sand  considerably  more  than  its  weight  (see 
f  196),  and  the  volume  of  the  sand  varies  with  the  method  of  handling 
it  in  the  measuring;  and  hence,  for  these  reasons  also,  this  method 
is  not  very  accurate. 

Not  infrequently  in  the  use  of  this  method  both  heads  of  the 
barrel  were  knocked  out,  the  barrel  was  set  upon  the  mortar  board 
and  filled  with  sand,  and  then  the  barrel  was  lifted  up  and  the  sand 
spilled  out.  Notice  that  this  procedure  uses  more  sand  than  that 
described  above. 

The  method  of  proportioning  by  volumes  of  packed  cement  and 
loose  sand  was  more  convenient  formerly  when  cement  was  usually 
shipped  in  barrels  than  now  when  cement  is  generally  shipped  in 
bags,  for  then  the  barrel  was  always  at  hand  for  use  in  measuring  the 
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sand.  When  the  cement  is  shipped  in  bags,  about  the  only  prac- 
ticable way  of  appl3ring  this  method  is  to  assume  the  weight  of  a 
cubic  foot  of  packed  cement,  or  what  is  the  same  thing,  assume  the 
number  of  cubic  feet  in  a  barrel,  and  then  measure  the  sand  in 
cubic  feet.  A  cubic  foot  of  portland  cement  as  packed  in  a  barrel* 
usually  weighs  a  little  over  100  pounds,  but  recently  it  has  become 
common  to  assume  for  convenience  that  a  cubic  foot  of  packed 
Portland  cement  weighs  100  pounds,  and  a  cubic  foot  of  natural 
cement  75.  The  proportioning  is  then  done  by  mixing  a  bag  or 
barrel  of  cement  with  a  certain  number  of  cubic  feet  of  sand,  which 
is  virtually  weighing  the  cement  and  measuring  the  sand  by  volumes. 

American  portland  cement  as  packed  in  the  barrel  weighs  about 
100  pounds  per  cubic  foot,  and  dry  loose  sand  about  90  pounds,  and 
therefore  equal  parts  of  cement  and  sand  by  weight,  say  100  pounds 
of  cement  to  100  pounds  of  dry  sand,  would  be  equivalent  to  1 
cubic  foot  of  packed  cement  to  1.11  cubic  foot  of  loose  sand,  or  1 
volume  of  packed  cement- to  1.11  volumes  of  loose  sand.  Natural 
cement  weighs  about  75  pounds  per  cubic  foot  as  packed  in  a  barrel, 
and  hence  a  1  : 1  natural  cement  mortar  by  weight  is  equivalent 
to  1:0.8  by  volumes  of  packed  cement  and  loose  sand. 

3.  By  Volumes  of  Loose  Cement  and  Loose  Sand.  A  volume  of 
loose  cement  is  mixed  with  one  or  more  volumes  of  loose  sand.  This 
method  was  much  more  common  formerly  when  cement  was  usually 
shipped  in  barrels  than  now  when  it  is  nearly  always  shipped  in  bags. 
Then  it  was  common  to  fill  a  wheelbarrow  with  loose  cement  and  fill 
one  or  more  wheelbarrows  equally  full  of  sand.  As  far  as  the  sand 
is  concerned,  this  method  is  as  inaccurate  as  the  second;  and  in 
addition,  it  is  subject  to  great  variations  owing  to  differences  in  the 
fineness  and  compactness  of  the  cement.  This  is  the  most  inaccurate 
of  the  three  methods. 

At  present  a  modification  of  this  method  is  in  common  use.  A 
trial  bag  of  cement  is  emptied  into  a  wheelbarrow  to  show  how  full 
the  wheelbarrows  should  be  filled  with  sand,  the  actual  measuring 
being  done  by  emptying  a  bag  of  cement  on  the  mortar  board  and 
adding  one  or  more  equal  volumes  of  sand.  By  this  method  there 
is  no  uncertainty  in  measuring  the  cement;  and  there  is  no  serious 
objection  to  this  procedure  provided  it  was  distinctly  understood  that 
the  cement  was  to  be  measured  loose  and  not  compacted. 

When  cement  was  shipped  in  barrels  the  proportioning  was 
occasionally  done  by  throwing  into  the  mortar  box  one  shovelful  of 
cement  to  one  or  more  shovelfuls  of  sand.  This  is  very  crude,  and 
should  never  be  permitted. 

Since  American  portland  cement  weighs  about  90  pounds  per 
cubic  foot  when  shoveled  loosely  into  a  box,  and  since  sand  weighs 
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given  by  a  mortar  considerably  wetter  than  that  which  gives  the 
highest  tensile  strength. 

258.  Cost  of  MdBTA&.  Knowing  the  price  of  the  materials,  it 
is  very  easy,  by  the  use  of  Table  22,  page  120,  to  compute  the  cost 
of  the  ingredients  required  for  a  cubic  yard  of  mortar.  The  expense 
for  labor  is  quite  variable,  depending  upon  the  distance  the  materials 
must  be  moved,  the  quantity  mixed  at  a  time,  etc.  As  a  rough 
approximation,  it  may  be  assumed  that  the  cost  of  mixing  mortar 
is  $1.00  per  cubic  yard.  The  following  example  illustrates  the 
method  of  computing  the  cost.  The  cost  of  a  cubic  yard  of  mortar 
composed  of  1  part  portland  cement  and  2  parts  sand,  both  by  weight, 
is  about  as  follows: 

Cement 2.89  bbl.  (see  page  120)  @  $1 .80'-$5.20 

Sand 0.87CU.  yd.  (see  page  120)  @      .75-     .66 

Labor,  handling  materials  and  mixing     i  day@    2.00<->  1.00 


Total  cost  of  1  cubic  yard  of  mortar <-$6.86 


2(9.  Hatoral  vs.  P<vtlaiid  Oement  Mortar.    It  is  sometimes  a 
question  whether  portland  or  natural  cement  should  be  used.     If 

a  quicknsetting  cement  is  required,  then 
natural  cement  is  to  be  preferred,  since 
as  a  rule  the  natural  cements  are 
quicker-setting,  although  there  are  many 
and  marked  exceptions  to  this  rule. 
Other  things  being  the  same,  a  slow- 
setting  cement  is  preferable,  since  it  is 
not  so  Ukely  to  set  before  reaching  its 
place  in  the  wall.  This  is  an  important 
item,  since  with  a  quick-setting  cement 
any  sUght  delay  may  necessitate  the 
throwing  away  of  a  boxful  of  mortar 
or  the  removfU  of  a  stone  to  scrape  out 
the  partially-set  mortar. 

Generally,  however,  this  question 
should  be  decided  upon  economical 
grounds,  which  makes  it  a  question  of 
relative  strength  and  relative  prices. 
The  tensile  strength  of  natiu*al  and  port- 
land  cement  mortars  is  shown  in  Fig.  8, 
page  123.  The  cost  of  mortar  of  various 
proportions  of  sand  may  be  computed  as  in  the  preceding  section. 
Assuming  portland  cement  to  cost  $1.80  per  barrel,  natural 
75  cents  per  barrel,  and  sand  75  cents  per  cubic  yard,  and  using 
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Table  22,  page  120,  the  cost  of  the  materials  in  a  cubic  yard  of  mortar 
is  as  in  Fig.  9. 

By  plotting  the  strength  of  portland  and  natural  cement  mortar 
6  months  old  and  the  cost  of  a  yard  of  mortar  as  given  in  Fig.  9, 
Fig.  10  is  obtained,  which  shows  the  relation  between  the  strength 
at  6  months  and  the  cost  of  the 
mortar  made  of  the  two  kinds  of 
cement.  The  curves  lie  so  close 
together  that  the  diagram  is  not 
very  significant,  but  it  will  serve 
to  illustrate  an  interesting,  if  not 
valuable,  method  of  investigating 
the  relative  economy  of  natural 
and  Portland  cement.  Notice 
that  for  any  tensile  strength 
under  about  300  lb.  per  sq.  in. 
(the  strength  of  neat  natural  ce- 
ment) either  natural  or  portland 
cement  may  be  used,  but  that 
the  former  is  a  little  cheaper.  In 
other  words.  Fig.  10  shows  that  if 
a  strength  of  about  300  lb.  per 
sq.  in.  at  6  months  is  sufficient, 
natural  cement  is  the  cheaper. 
A  considerable  change  in  prices 
does  not  materially  alter  the  re- 
sult, and  hence  the  conclusion  may 
be  drawn  that  if  a  strength  of  250 
to  350  lb.  per  sq.  in.  at  6  months 
is  sufficient,  natural  cement  is  more  economical  than  portland. 

For  other  ages  it  should  be  remembered  that  as  the  age  increases 
natural  cement  is  relatively  stronger  than  portland  (|  253). 

However,  in  this  connection  it  should  not  be  forgotten  that  other 
considerations  than  strength  and  cost  may  govern  the  choice  of  a 
cement;  for  example,  uniformity  of  product,  rapidity  of  set,  and 
soundness  are  of  equal  or  greater  importance  than  strength  and 
cost.  Portland  cement  is  more  uniform  in  quality  than  natural 
cement,  and  for  this  reason  is  usually  selected  in  preference  to  natural 
cement.  The  rapid  development  of  the  portland  cement  industry 
in  recent  years  in  this  country  has  greatly  increased  the  use  of  port- 
land  cement  relative  to  that  of  natural  cement. 

260.  Mortar  made  of  two  brands  of  portland  or  natural  cement 
will  differ  considerably  in  economic  value,  and  hence  to  be  of  the 
highest  value  the  above  comparison  should  be  made  between  the 
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most  economical  portland  and  the  most  economical  natural  cement 
as  determined  by  the  method  described  in  §  180.  Prices  vary  with 
locality,  and  hence  there  may  be  places  in  which  the  above  investiga- 
tion as  to  the  relative  economy  of  natural  and  portland  cement  will 
lead  to  a  considerable  saving  in  construction  work  requiring  a  large 
amount  of  cement.  Such  an  investigation  is  less  important  now 
than  formerly,  owing  to  the  decrease  in  price  and  increase  in  strength 
of  Portland  cement. 

261.  EFFEOTQFBx-nMPEBZNO.  Frequently,  in  practice,  cement 
mortar  which  has  taken  an  initial  set,  is  re-mixed  and  used.  Masons 
generally  claim  that  re-tempering,  i.e.,  adding  water  and  re-mixing, 
is  beneficial;  while  engineers  and  architects  usually  specify  that 
mortar  which  has  taken  an  initial  set  shall  not  be  used. 

Re-tempering  makes  the  mortar  slightly  less  "short"  or  "brash," 
that  is,  a  little  more  plastic  and  easy  to  handle.  Be-tempering  also 
increases  the  time  of  set,  the  increase  being  very  different  for  different 
cements.  But  on  the  other  hand,  re-tempering  visually  weakens  a 
cement  mortar.  A  quick-setting  natural  cement  sometimes  loses 
30  or  40  per  cent  of  its  strength  by  being  re-tempered  after  standing 
20  minutes,  and  70  or  80  per  cent  by  being  re-tempered  after  standing 
1  hour.  With  slow-setting  cements,  particularly  portlands,  the  loss 
by  re-tempering  immediately  after  initial  set  is  not  material.  A 
mortar  which  has  been  insufficiently  worked  is  sometimes  made 
appreciably  stronger  by  re-tempering,  the  additional  labor  in  re- 
mixing more  than  compensating  for  the  loss  caused  by  breaking 
the  set. 

The  loss  of  strength  by  re-tempering  is  greater  for  quick-setting 
than  for  slow-setting  cement,  and  greater  for  neat  than  for  sand 
mortar,  and  greater  with  fine  sand  than  with  coarse.  The  loss 
increases  with  the  amount  of  set.  If  mortar  is  to  stand  a  consider- 
able time,  the  injury  will  be  less  if  it  is  re-tempered  several  times 
during  the  interval  than  if  it  is  allowed  to  stand  undisturbed  to  the 
end  of  the  time  and  is  then  re-mixed.  Re-tempered  mortar  shrinks 
more  in  setting  than  ordinary  mortar,  which  fact  sometimes  accounts 
for  the  cracks  frequently  appearing  upon  a  troweled  surface. 

The  only  safe  rule  for  practical  work  is  to  require  the  mortar 
to  be  thoroughly  mixed,  and  then  not  permit  any  to  be  used  which 
has  taken  an  initial  set.  This  rule  should  be.  more  strenuously 
insisted  upon  with  natural  than  with  portland  cements,  and  more 
with  quick-setting  than  with  slow-setting  varieties. 

262.  Lime  with  Oimemt.  Cement  mortar  before  it  begins  to 
set  has  no  cohesive  or  adhesive  properties,  and  is  what  the  mason 
calls  "poor,"  "short,"  "brash";  and  consequently  is  difficult  to 
use,  since  it  will  not  stick  to  the  edge  of  the  brick  already  laid  suffi- 
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ciently  to  give  mortar  with  which  to  strike  the  joint.  The  addition 
of  a  small  per  cent  of  lime  makes  the  mortar  "fat"  or  ''rich/'  and 
causes  it  to  work  better  under  the  trowel. 

The  lime  should  be  slaked  before  being  mixed  with  the  cement. 
Formerly  it  was  necessary  to  use  lime  paste  for  this  purpose;  but 
now  either  lime  paste  or  dry  hydrated  lime  may  be  used.  Dry 
hydrated  lime  made  from  pure  limestone  contains  32  per  cent  of 
water,  but  lime  made  from  either  an  impure  or  a  magnesian  lime- 
stone will  contain  less,  depending  upon  the  amount  of  impurities  or 
of  magnesium  present.  Lime  paste  usually  weighs  about  2J  times 
as  much  as  the  unslaked  lime. 

The  effect  of  the  lime  upon  the  strength  of  the  mortar  will  vary 
with  the  character  of  the  cement,  the  fineness  of  the  sand,  and  the 
proportions  of  cement  to  sand.  The  addition  of  unslaked  lime 
equal  to  5  to  10  per  cent  of  the  cement  does  not  materially  decrease 
the  strength  of  a  1  : 3  or  a  1  :  4  mortar,  and  frequently  slightly 
increases  it.  In  all  cases  the  addition  of  5  to  10  per  cent  of  iime 
decreases  the  cost  more  rapidly  than  the  strength  and  hence  in 
economical;  but  the  substitution  of  more  than  about  10  per  cent 
decreases  the  strength  more  rapidly  than  the  cost,  and  hence  is  not 
economical.  The  economy  of  using  lime  with  cement  is,  of  course, 
greater  with  portland  than  with  natural  cement  owing  to  the  greater 
cost  of  the  former.  A  large  manufacturer  of  natural  teinent  grinds 
15  per  cent  of  hydrated  lime  with  the  cement  and  sells  the  mixture 
as  "bricklayers  cement.*' 

.  The  addition  of  lime  as  above  to  a  1  :  3  or  a  1  :  4  cement  mortar 
makes  it  more  dense,  and  hence  more  nearly  waterproof;  and  also 
increases  its  adhesive  strength  more  than  its  cohesive  strength.* 

The  addition  of  lime  to  cement  mortar  does  not  materially 
affect  the  time  of  set,  and  usually  slightly  increases  it. 

263.  The  discussion  in  the  preceding  section  refers  to  the  addition 
of  a  comparatively  small  portion  of  Ume  to  a  cement  mortar;  but 
it  is  also  common  to  add  a  small  per  cent  of  cement  to  a  lime  mortar 
when  a  mortar  of  greater  strength  or  greater  activity  is  desired  than 
can  be  obtained  with  lime  alone.  The  cement  adds  to  the  strength 
of  the  mortar,  but  not  proportionally  to  the  increase  in  cost.  When 
a  stronger  or  quicker-setting  mortar  is  desired  than  can  l>e  obtained 
with  lime  alone,  it  would  be  cheaper  to  use  a  lean  cement  mortar, 
if  such  a  mortar  were  not  so  difficult  to  handle  with  a  trowel. 

264.  WATEBPSOOr  MdBTAB.  A  non-absorbent  and  impermeable 
mortar  is  important  in  all  forms  of  masonry  construction,  and  in 
some  cases  such  a  mortar  is  vitally  essential.  If  the  mortar  is  poroiis. 
it  will  absorb  water,  which  may  freeze  and  cause  disintegration; 

*  Sabin's  Cement  and  Concrete,  p.  280-S4. 
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and  if  the  mortar  is  permeable,  it  may  permit  water  to  percolate  or 
flow  through  it,  which  will  make  it  useless  for  some  purposes. 

To  make  a  non-absorbent  and  impermeable  mortar,  use  sand 
containing  a  small  per  cent  of  voids,  that  is,  sand  containing  a  proper 
proportion  of  grains  of  various  sizes,  and  enough  fine-ground  cement 
to  completely  fill  the  voids  in  the  sand;  and  mix  the  mortar  very 
thoroughly,  making  it  neither  very  wet  nor  very  dry.  There  are 
a  number  of  foreign  ingredients  that  are  sometimes  mixed  with 
mortar  to  make  it  impervious,  but  usually  it  is  both  better  and 
cheaper  to  use  a  richer  mortar  than  to  add  the  foreign  substances. 
The  method  of  making  mortar  impervious  by  filling  the  voids  with  some 
foreign  ingredient  is  substantially  the  same  as  for  concrete  (§  369-76) 

265.  FmOBZlNO  or  Hobtab.  The  freezing  of  mortar  before  it  has 
set  has  two  effects:  (1)  the  low  temperature  retards  the  setting  and 
hardening  action;  and  (2)  the  expansive  force  of  the  freezing  water 
tends  to  destroy  the  cohesive  strength  of  the  cement. 

Owing  to  the  retardation  of  the  low  temperature,  the  setting 
and  hardening  may  be  so  delayed  that  the  water  may  be  dried  out 
of  the  mortar  and  not  leave  enough  for  the  chemical  action  of  harden- 
ing; and  consequently  the  mortar  will  be  weak  and  crumbly.  This 
would  be  substantially  the  same  as  using  mortar  with  a  dry  porous 
brick.  In  ordinary  practice  cement  mortar  is  always  mixed  with 
considerably  more  water  than  is  required  for  the  chemical  combina- 
tion; but  when  mortar  is  likely  to  be  exposed  to  frost,  it  should  be 
mixed  dryer  than  usual  to  hasten  the  set,  and  hence  the  drying  out 
may  seriously  injure  the  strength  of  the  mortar.  Whether  the 
water  evaporates  to  an  injurious  extent  or  not  depends  upon  the 
humidity  of  the  air,  the  temperature  of  the  mortar,  the  activity  of  the 
cement,  and  the  extent  of  the  exposed  surface  of  the  mortar.  The 
mortar  in  the  interior  of  the  wall  is  not  Ukely  to  be  injured  by  the 
loss  of  water  while  frozen;  but  the  edges  of  the  joints  are  often  thus 
seriously  injured.  In  the  latter  case  the  damage  may  be  fully  repaired 
by  pointing  the  masonry  (J  565)  after  the  mortar  has  fully  set. 

On  the  other  hand,  when  the  cement  has  partially  set,  if  the  ex- 
pansive force  of  the  freezing  water  is  greater  than  the  cohesive 
strength  of  the  mortar,  then  the  bond  of  the  mortar  is  broken,  and 
on  thawing  out  the  mortar  will  crumble.  Whether  this  action  will 
take  place  or  not  will  depend  chiefly  upon  the  strength  and  activity 
of  the  cement,  upon  its  hardness  at  the  time  of  freezing,  and  upon 
the  amount  of  free  water  present.  Further,  cement  in  setting 
generates  some  heat  (J  348)  which  tends  to  prevent  freezing. 

The  relative  effects  of  these  several  elements  are  not  known 
certainly;  but  it  has  been  proven  conclusively  that  for  the  best 
results  the  following  precautions  should   be  observed:     1.  Use  a 
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quick-setting  cement.  2.  Make  the  mortar  richer  than  for  ordinary 
temperatures.  3.  Use  the  minimum  quantity  of  water  in  mixing  the 
mortar.     4.  Prevent  freezing  as  long  as  possible. 

266.  There  are  various  ways  of  preventing  freezing:  1.  Cover  the 
masonry  with  tarpaulin,  straw,  manure,  etc.  2.  Warm  the  stone 
and  the  ingredients  of  the  mortar.  Heating  the  ingredients  is  not 
of  much  advantage,  particularly  with  portland  cement.  3.  Instead 
of  trying  to  maintain  a  temperature  above  the  freezing  point  of 
fresh  water,  add  salt  to  the  water  to  prevent  its  freezing.  To  prevent 
water  from  freezing  down  to  0°  F.,  add  salt  equal  to  1  per  cent  of  the 
weight  of  the  water  for  each  1°  F.  below  freezing.  A  common  rule 
which  has  been  much  used  to  keep  mortar  from  freezing  is:  "Dis- 
solve 1  pound  of  salt  in  18  gallons  of  water  [practically  150  pounds] 
when  the  temperature  is  at  30°  F.,  and  add  1  ounce  of  salt  for  each 
1*^  of  lower  temperature.*'  This  rule  does  not  give  as  much  salt  as 
the  first  one — at  31°  only  about  two  thirds  as  much  and  at  20°  only 
about  one  tenth  as  much, — and  it  gives  either  too  much  salt  for 
temperatures  only  a  little  below  freezing  or  too  little  for  temperatures 
near  zero.  The  fact  that  the  second  rule  has  been  successfully  used 
to  prevent  damage  to  mortar  at  atmospheric  temperatures  10°  or  15° 
F.  below  freezing,  seems  to  show  that  with  mortar  it  is  not  necessary 
to  use  the  full  amount  of  salt  required  to  keep  the  water  from  freez- 
ing. Apparently  then  a  safe  rule  would  be:  "Use  salt  equal  to  ^ 
of  1  per  cent  of  the  weight  of  the  water  used  in  making  the  mortar 
for  each  1°  F.  beloW  freezing.*'  This  rule  is  better  than  the  second 
one  above  because  it  gives  the  correct  relative  proportions  of  salt 
at  all  temperatures;  and  below  28°  the  last  rule  gives  more  salt  than 
the  second  rule,  and  therefore  is  more  safe  at  low  temperatures 
where  most  needed. 

Alternate  freezing  and  thawing  are  more  damaging  than  continuous 
freezing,  since  with  the  former  the  bond  maybe  repeatedly  broken;  and 
the  damage  due  to  successive  disturbance  increases  with  the  number. 

267.  Practice  has  shown  that  portland-cement  mortar  of  the 
usual  proportions  laid  in  the  ordinary  way  is  not  materially  injured 
by  alternate  freezing  and  thawing,  or  by  a  temperature  of  10°  to 
15°  F.  below  freezing,  except  perhaps  at  the  exposed  edges  of  the 
joints.  Under  the  same  conditions  natural-cement  mortar  is  likely 
to  be  materially  damaged. 

By  the  use  of  salt,  even  in  less  proportions  than  specified  above, 
or  by  warming  the  materials,  masonry  may  be  safely  laid  with 
portland-cement  mortar  at  a  temperature  of  0°  F.;  and  the  same 
may  usually  be  done  with  natural  cement,  although  it  will  ordinarily 
l)e  necessary  to  re-poiht  the  masonry  in  the  spring.  Warming  the 
materials  is  not  as  effective  as  using  salt. 


CHAPTER  Vn 
PLAIN  CONCRETE 

275.  Concrete  consists  of  mortar  in  which  are  embedded  pebbles 
or  pieces  of  stone,  broken  brick,  etc.  At  present  the  mortar  used 
in  making  concrete  is  invariably  cement,  although  in  ancient  times 
lime  was  so  used.  Of  course,  common  lime  is  wholly  unfit  for  use 
in  large  masses  of  concrete,  since  it  does  not  set  when  excluded  from 
the  air.  The  lime  used  by  the  ancients  usually  had  some  hydraulic 
properties. 

Concrete  has  been  in  use  from  remote  antiquity,  but  it  is  only 
comparatively  recently  that  it  has  been  used  to  any  considerable 
extent.  The  development  of  the  American  portland  cement  industry 
has  greatly  stimulated  the  use  of  concrete  in  this  country  in  recent 
years;  and  at  present  concrete  occupies  a  peculiar  and  preeminent 
position  in  structural  work. 

"Concrete  is  admirably  adapted  to  a  variety  of  most  important 
uses.  For  foundations  in  damp  and  yielding  soils  and  for  subter- 
ranean and  submarine  masonry,  under  almost  every  combination  of 
circumstances  likely  to  be  met  in  practice,  it  is  superior  to  brick 
masonry  in  strength,  hardness,  and  durability;  is  more  economical, 
and  in  some  cases  is  a  safe  substitute  for  the  best  natural  stone, 
while  it  is  almost  always  preferable  to  the  poorer  varieties.  For 
submarine  mfsonry,  concrete  possesses  the  advantage  that  it  can 
be  laid,  under  certain  precautions,  without  exhausting  the  water  and 
vrtthout  the  use  of  a  diving-bell  or  submarine  armor.  On  account  of 
its  continuity  and  its  impermeability  to  water,  it  is  an  excellent 
material  to  form  a  substratum  in  soils  infested  with  springs;  for 
sewers  and  conduits;  for  basement  and  retaining  walls;  for  piers 
and  abutments;  for  the  hearting  and  backing  of  walls  faced  with 
bricks,  rubble,  or  ashlar  work;  for  pavements  in  areas,  basements, 
sidewalks,  and  cellars;  for  the  walls  and  floors  of  cisterns,  vaults, 
et^.  Groined  and  vaulted  arches,  and  even  entire  bridges,  dwelling- 
houses,  and  factories,  in  single  monolithic  masses,  with  suitable 
ornamentation,  have  been  constructed  of  this  material  alone.'' 

The  use  of  concrete  enables  the  engineer  to  build  his  super- 
structure on  a  monolith  as  long,  as  wide,  and  as  deep  as  he  may 
think  best,  which  can  not  fail  in  parts;  but,  if  rightly  proportioned, 
must  go  all  together — if  it  fails  at  all. 

132 
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276.  This  chapter  will  treat  of  plain  concrete,  i.e.,  of  concrete 
without  steel  reinforcement;  and  the  next  chapter  will  consider 
reinforced  concrete,  i.e.,  a  combination  of  concrete  and  steel. 

This  chapter  is  divided  into  five  articles  which  treat  respectively 
of:  (1)  the  materials;  (2)  the  laws  of  proportions;  (3)  the  forms; 
(4)  mixing  and  placing,  and  matters  related  thereto;  and  (5)  strength 
and  cost. 

Art.  1.    The  Materials. 

277.  OiMSMT.    The  cement  has  been  fully  described  in  Chapter  IV . 

278.  Sand.    The  sand  is  considered  in  Art.  1  of  Chapter  V. 

279.  AOOBIOATE.  When  concrete  is  considered  as  mortar  with 
pieces  of  hard  material  embedded  in  it,  the  mortar  is  called  the 
matrix  and  the  coarse  material  the  aggregate;  but  sometimes  con- 
crete is  considered  as  a  mixture  of  cement,  sand,  and  coarser  material, 
in  which  case  the  cement  paste  is  called  the  matrix,  the  sand  the 
fine  aggregate,  and  the  stone  or  pebbles  the  coarse  aggregate. 

The  coarse  aggregate  may  consist  of  small  pieces  of  any  hard 
material,  as  pebbles,  broken  stone,  broken  brick,  shells,  slag,  cinders, 
coke,  etc.  It  is  added  to  the  mortar  to  reduce  the  cost;  and  within 
limits  the  addition  of  a  reasonably  strong  aggregate  also  adds  to  the 
strength  of  the  concrete.  Ordinarily  either  broken  stone  or  gravel 
is  used.  Coke  or  cinders  are  used  when  a  light  and  not  strong  con- 
crete is  desired,  as  for  the  foundation  of  a  pavement  on  a  bridge  or 
for  the  floors  of  a  tall  building. 

280.  Oravel.  Gravel  as  an  ingredient  of  concrete  has  been 
discussed  in  Art.  2  of  Chapter  V. 

281.  Broken  Stone.  The  qualities  of  broken  stone  which  render 
it  suitable  for  use  in  concrete  have  been  considered  in  Art.  3  of 
Chapter  V. 

282.  Screened  vs.  Unscreened  Broken  Stone.  It  is  sometimes 
specified  that  the  broken  stone  to  be  used  in  making  concrete  shall 
be  screened  to  practically  a  uniform  size;  but  this  is  unwise  for  three 
reasons,  viz.:  1.  With  graded  sizes  the  smaller  pieces  fit  into  the 
spaces  between  the  larger,  and  consequently  less  mortar  is  required 
to  fill  the  spaces  between  the  fragments  of  the  stone.  Therefore  the 
unscreened  broken  stone  is  more  economical  than  screened  broken 
stone.  2.  A  concrete  containing  the  smaller  fragments  of  broken 
stone  is  stronger  than  though  they  were  replaced  with  cement  and 
sand.  Experiments  show  that  sandstone  screenings  give  a  con- 
siderably stronger  mortar  than  natural  sand  of  equal  fineness,  and 
that  limestone  screenings  make  stronger  mortar  than  sandstone 
screenings,  the  latter  making  a  mortar  from  10  to  50  per  cent  stronger 
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than  natural  sand.*  Hence,  reasoning  by  analogy^  we  may  conclude 
that  including  the  finer  particles  of  broken  stone  will  make  a  stronger 
concrete  than  replacing  them  with  mortar  made  of  natural  sand. 
Further,  experiments  show  that  a  concrete  containing  a  considerable 
proportion  of  broken  stone  is  stronger  than  the  mortar  alone  (see 
the  second  and  third  paragraphs  of  {  294).  Since  the  mortar  alone 
is  weaker  than  the  concrete,  the  less  the  proportion  of  mortar  the 
stronger  the  concrete,  provided  the  voids  of  the  aggregate  are  filled; 
and  therefore  concrete  made  of  broken  stone  of  graded  sizes  is 
stronger  than  that  made  of  practically  one  size  of  broken  stone. 
3.  A  single  size  of  broken  stone  has  a  greater  tendency  to  form  arches 
while  being  rammed  into  place,  than  stone  of  graded  sizes;  and 
consequently  does  not  make  as  strong  or  as  dense  mortar. 

Therefore  concrete  made  with  screened  stone  is  more  expensive, 
less  dense,  and  weaker  than  concrete  made  with  unscreened  stone. 
In  short,  screening  the  stone  to  nearly  one  size  is  not  only  a  needless 
expense,  but  is  also  a  positive  detriment. 

The  dust  should  be  removed,  since  it  has  no  strength  of  itself 
and  adds  greatly  to  the  surface  to  be  coated,  and  also  prevents  the 
contact  of  the  cement  and  the  body  of  the  broken  stone.  Particles 
of  the  size  of  sand  grains  may  be  allowed  to  remain  if  not  too  fine 
or  in  excess.  The  small  particles  of  broken  stone  should  be  removed, 
if  to  do  so  will  reduce  the  proportion  of  voids  (§  213-16). 

283.  Grayel  tb.  Broken  Stone.  Often  there  is  debate  as  to  the 
relative  merits  of  gravel  and  broken  stone  as  the  aggregate  for  con- 
crete.   The  elements  to  be  considered  are  strength,  density,  and  cost. 

2S4.  Relative  Strength.  In  Chapter  VI  it  was  shown  that  finely 
crushed  stone  gave  mortars  of  greater  tensile  and  compressive 
strengths  than  equal  proportions  of  sand;  and  hence,  reasoning  by 
analogy,  the  conclusion  is  that  concrete  composed  of  broken  stone 
is  stronger  than  that  containing  an  equal  proportion  of  gravel.  This 
element  of  strength  is  due  to  the  fact  that  the  cement  adheres  more 
closely  to  the  rough  surfaces  of  the  angular  fragments  of  broken  stone 
than  to  the  smooth  surface  of  the  rounded  pebbles. 

Again,  part  of  the  resistance  of  concrete  to  crushing  is  due  to 
the  frictional  resistance  of  one  piece  of  aggregate  to  moving  on 
another;  and  consequently  for  this  reason  broken  stone  is  better 
than  gravel.  Jt  is  well  known  that  broken  stone  makes  better 
macadam  than  gravel,  since  the  rounded  pebbles  are  more  easily 
displaced  than  the  angular  fragments  of  broken  stone.  Concrete 
dififers  from  macadam  only  in  the  use  of  a  better  binding  material; 

•  Annual  Report  of  Chief  of  Engineers,  U.  S.  A.,  1893,  Part  3,  p.  3015;  ibid.,  1894, 
Part  4,  p.  2321 ;  ibid,,  1895,  Part  4,  p.  2953;  Jour.  West.  Soc.  of  Eng'rs,  vol.  ii,  p.  394 
and  400. 
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and  the  greater  the  frictional  resistance  between  the  particles  the 
stronger  the  mass  or  the  less  the  cement  required. 

A  series  of  experiments  made  by  the  City  of  Washington,  D.  C.,* 
to  determine  the  relative  value  of  broken  stone  and  gravel  for  con- 
crete, which  are  summarized  in  §  396  gives  the  following  results: 

Crushing  Strength  of  Gravel  Concrete  in  Terms  op  that  op 
Broken-Stone  Concrete. 


OB    OF   CONCBKTE 

CONCRETI 

E   MADE   WITH 

WHKN  TESTED. 

Natural  Cement. 

Portland  Cement. 

10  days. 

38  per  cent. 

76  per  cent. 

46    '* 

78     "     " 

91     "     " 

3  months. 

96     "     " 

119     "     " 

6       " 

43     "     " 

73     "     " 

1  year. 

83     '*     " 

108     "    " 

Mean  68     "     "  93     "     " 

Each  result  is  the  mean  for  two  1-foot  cubes,  except  that  the  values 
for  a  year  are  the  means  for  five  cubes. 

A  series  of  French  experiments!  using  four  different  proportions 
of  concrete,  each  having  mortar  equal  to  40,  50  and  67  per  cent  of 
the  volume  of  the  stone  or  gravel,  and  the  stone  and  the  gravel  hav- 
ing the  same  per  cent  of  voids,  gave  average  results  as  follows: 

Crushing  Strength  op  Gravel  Concrete  in  Terms  op  that  op 
Broken-Stone  Concrete. 


7  days. 

77  per  cent. 

28    " 

79     "    '* 

6  months. 

86     "     " 

12       " 

89     "     " 

Mean  82     "    '' 

The  gravel  had  40  per  cent  of  voids,  while  the  broken  stone  had  47, 
which  favored  the  gravel.  The  strength  of  the  gravel  concrete 
approaches  that  of  the  broken  stone  as  the  age  increases,  which  is 
probably  due  to  the  internal  friction  of  the  broken  stone  having  a 
greater  relative  effect  at  the  earlier  ages,  i.e.,  on  the  weaker  con- 
crete. 

All  of  the  above  results  seem  to  show  that  broken  stone  makes  a 
stronger  concrete  than  gravel. 

286.  Relative  Density.  Experience  in  practice  shows  that 
gravel  concrete  is  more  easily  compacted  and  has  fewer  cavities  in  it 

*  Report  of  £2ngineer  Commissioner  of  the  District  of  Columbia  for  1897,  p.  1 65. 
tCiments  et  Chaux  Hydrauliques,  E.  Candlot,  Paris,  1898,   p.  446-47. 
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than  broken-stone  concrete;  and  hence,  other  things  being  the  same, 
gravel  concrete  is  denser  and  more  waterproof.  The  specific  gravity 
of  gravel  is  generally  greater  than  that  of  broken  stone;  and  hence 
the  gravel  concrete  is  generally  the  heavier — usually  a  desirable 
quality.  In  general,  any  rounded  material  like  sand  or  gravel  gives 
under  similar  conditions  a  denser  concrete  than  an  angular  material, 
like  screenings  or  broken  stone. 

286.  However,  since  gravel  is  liable  to  contain  so  much  clay  or 
loam  as  to  materially  reduce  the 'strength  of  the  concrete,  some 
engineers  prefer  broken  stone  to  gravel  for  this  reason  alone.  Even 
though  only  portions  of  the  gravel  are  naturally  dirty,  or  even  though 
only  portions  of  it  are  likely  to  contain  an  undue  amount  of  the 
stripping,  some  engineers  prefer  broken  stone  to  gravel  owing  to  the 
greater  care  required  in  inspection  and  to  the  uncertainty  of  elimina- 
ing  all  dirty  gravel. 

287.  Relative  Coat,  As  a  rule,  the  first  cost  of  the  gravel  is  less 
than  that  of  broken  stone,  and  the  former  is  also  considerably  easier 
to  handle. 

,  Since  gravel  is  frequently  cheaper  than  broken  stone,  a  mixture 
of  broken  stone  and  gravel  may  make  a  more  eflScient  concrete  than 
either  alone,  i.e.,  may  give  greater  strength  for  the  same  cost,  or 
give  less  cost  for  the  same  strength. 

288.  OiNDBBS.  Cinders  are  lighter,  more  porous,  and  more  friable 
than  gravel  or  broken  stone;  but  cinders  are  valuable  as  an  aggregate 
for  concrete  where  lightness  is  more  important  than  strength,  as  in 
the  successive  floors  of  tall  buildings,  or  where  a  poor  conductor  of 
sound  or  heat  is  required.  Cinder  concrete  may  be  easily  cut  or 
chipped,  and  nails  may  be  readily  driven  into  it — both  of  which 
qualities  are  additional  reasons  for  using  it  for  floors,  particularly 
for  the  filling  between  the  steel  beams  used  in  the  construction  of 
fire-proof  floors.  Cinders  for  use  in  concrete  should  not  contain  many, 
if  any,  fine  ashes,  since  they  present  too  much  surface  to  be  covered 
by  the  cement.  Cinders  made  by  power  plants,  sometimes  called 
steam  cinders,  are  better  for  this  purpose  than  ashes  from  household 
furnaces,  because  the  fires  in  the  former  are  hotter  and  fuse  most  of 
the  ashes  into  cinders,  leaving  little  or  no  fine  material.  Steam 
cinders  that  have  been  drenched  with  water  as  soon  as  drawn  from  the 
furnace,  usually  called  black  cinders,  are  better  than  those  that  have 
been  allowed  to  burn  in  the  pile,  since  they  contain  fewer  fine  ashes. 
Wood  ashes  are  very  objectionable,  as  they  contain  a  great  deal  of 
fine  material,  and  also  since  a  considerable  part  of  them  is  soluble. 

Cinder  concrete  should  be  mixed  quite  wet,  and  should  not  be 
rammed,  since  ramming  is  likely  to  crush  the  cinders  and  thereby 
leave  imcemented  surfaces. 
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Art.  2.    Laws  op  Proportions  op  CJoncrete. 

289.  The  proper  proportioning  of  the  ingredients  of  a  concrete 
is  an  important  matter.  The  ideal  proportion  would  be  that  which 
secm-es  the  least  cost,  the  greatest  strength,  and  the  maximum 
density.  The  cost  varies  chiefly  with  the  proportion  of  cement  used; 
and  for  the  same  amount  of  cement  in  a  unit  of  volume  of  concrete, 
the  strength  and  the  density  vary  with  the  relative  proportions  of 
sand  and  stone,  and  with  the  gradation  of  the  sizes  of  each.  Im- 
proper proportions  may  greatly  increase  the  cost,  or  decrease  the 
strength,  or  both.  The  first  step  toward  an  understanding  of  the 
correct  theory  of  proportioning  is  to  study  the  law  governing  the 
density  of  a  concrete. 

/290.  DEN8ITT.*  The  density  of  concrete  is  an  important  factor 
in  its  strength  and  cost,  and  is  the  most  important  element  affecting 
its  permeability.  For  a  method  of  determining  the  density  of  con- 
crete when  the  metric  system  of  weights  and  volumes  is  used,  see 
§  234.  The  following  example  will  illustrate  the  method  when 
pounds  and  cubic  feet  are  used. 

What  is  the  density  of  a  1  : 3  : 6  concrete  which  required  25 
pounds  of  Portland  cement,  75  pounds  of  sand,  150  pounds  of 
broken  limestone,  and  13  pounds  and  14  ounces  (13.88  pounds) 
of  water  to  make  2,821.8  cubic  inches  of  rammed  concrete?  The 
specific  gravity  of  the  cement  was  3.09,  of  the  sand  2.64,  and  of 
the  stone  2.99.  The  weight  in  pounds  of  the  cement,  for  example, 
divided  by  its  specific  gravity  gives  the  Weight  in  pounds  of  a  volume 
of  water  equal  to  the  volume  of  the  solid  particles  of  the  cement; 
and  this  divided  by  the  weight  in  pounds  of  a  cubic  inch  of  water 
will  give  the  volume  in  cubic  inches  occupied  by  the  solid  particles 
of  the  cement.  The  weight  in  pounds  of  a  cubic  inch  of  water  is 
equal  to  the  weight  of  a  cubic  foot  divided  by  the  number  of  cubic 
inches  in  a  cubic  foot;   or  62.3 -^  1728=0.0360  lb. 

26 
Abaolute  volume  of  cement  —  q  qq  y  n  QQftQ  ""     ^^       ^^'  ^ 

?*> 
"  "         "-""^     -2.64X00360-      ^»«        "    " 

"  "         "«*°--  2:993^0360 -^390        "" 

"  "        "  -*«'    -      1    "o^360     -      386        "    " 


Total  volume  cement,  sand,  stone,  and  water  —  2  799        cu.  in. 
Bleasured   volume  of  concrete  »  2  821 . 8    "    " 


Volume  of  entrained  air  =-  difference   —        22 . 8  cu.  in. 
♦  For  a  definition  of  density,  see  §  233. 
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QOfi 

Ratio  of  volume  of  cement         to  volume  of  concrete  —  o^i~fl  *"  0 .079 
"      "      "        "sand  '.'        "      "        "       ■"2^8*^'^^ 

"      "      "        "  stone  "        ••      "        "       -  2^pg  -  0.493 

"      "      "        "water  "        "      "        "       "2^^"^*^^^ 

"      "      "        "  entrained  air "      *A      H        ti       -2^^"^^^ 


Total  volume  of  mortar  =   1.000 

:  Density  of  concrete  -=0.079  +  0.283+0.493  -  0.855 

Total  voids  -0.137+0.008  -   0.145 

The  density  of  concrete  is  chiefly  dependent  upon  the  gradation 
of  the  sizes  of  the  sand  and  the  stone.  The  density  increases  with 
(1)  the  proportion  of  sand,  (2)  the  proportion  of  stone,  (3)  the  size 
of  the  stone,  and  (4)  with  the  increase  in  the  specific  gravity  of  the 
stone.  Any  reasonably  well-proportioned  concrete  will  have  a 
density  between  0.80  and  0.84,  and  a  carefully  proportioned  concrete 
may  have  a  density  of  0.84  to  0.88.* 

291.  Thiobt  of  PB0P0BTI0N8.  The  whole  theory  of  the  proper 
proportions  of  concrete  is  comprised  in  two  well-established  laws 
which  are  similar  to  those  governing  the  proportioning  of  cement 
mortar  (§236),  viz.: 

1.  For  the  same  sand  and  the  same  coarse  material,  the  strongest 
concrete  is  that  containing  the  greatest  per  cent  of  cement  in  a  unijb 
of  volume  of  concrete. 

2.  For  the  same  per  cent  of  cement  and  the  same  aggregate,  the 
strongest  concrete  is  made  with  that  combination  of  the  sand  and 
the  coarse  material  which  gives  a  concrete  of  the  greatest  density. 

The  second  law  is  equivalent  to  saying  that  the  cement  should 
fill  the  voids  of  the  sand  and  the  resulting  mortar  should  fill  the  voids 
of  the  coarser  aggregate.  If  the  cement  does  not  fill  the  voids  of  the 
sand,  or  if  the  mortar  does  not  fill  the  voids  of  the  aggregate,  the 
concrete  will  obviously  be  less  dense  and  also  weaker  than  when  the 
voids  are  filled.  If  the  cement  more  than  fills  the  voids  of  the  sand, 
or  if  the  mortar  more  than  fills  the  voids  of  the  aggregate,  the  con- 
crete will  be  less  dense  than  though  the  voids  were  just  filled,  since 
both  the  paste  and  the  cement  mortar  have  a  less  density  than 
ordinary  concrete;  and  hence  the  strength  due  to  the  increased 
amount  of  cement  may  be  neutralized  by  the  decrease  in  density, 
but  the  possibilities  of  this  depend  upon  the  plasticity  of  the  mortar, 

♦Taylor  and  Thompson's  Concrete  Plain  and  Reinforced,  ed.  1905,  p.  268-69; 
Trans.  Amer.  80c.  of  C.  E.,  vol.  Ux,  p.  112,  Table  8. 
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the  amount  of  tamping,  the  character  of  the  sand  and  the  stone,  and 
the  gradation  of  the  sizes. 

292.  Relation  between  Strength  and  Amount  of  Oement.  Accord- 
ing to  the  first  law,  the  strength  of  concrete  varies  with  the  amount 
of  cement  in  a  unit  of  volume  of  the  concrete.  Table  24  shows  the 
strength  of  concrete  in  terms  of  the  cement  employed.  The  data 
from  which  this  table  was  made  are  the  same  as  those  summarized 
in  Table  30,  page  196.  The  actual  crushing  strengths  were  plotted, 
and  it  was  found  that  they  could  be  reasonably  well  represented  by 
a  right  line  passing  through  the  origin  of  co-ordinates.  The  values 
for  this  average  line  are  shown  in  the  next  to  last  column  of  Table  24. 

TABLE  24. 

Relation  between  the  Crushing  Strength  of  Concrete  and 
THE  Proportion  of  Cement. 
Mortar  equal  to  the  voids  in  the  aggregate. 


Ref. 
No. 

Composition  of 

Mortar. 
Volumes  Loose. 

Proportion  of 
Ckment. 

Crushing  Strength  of  the  Concrete. 
Pounds  per  Square  Inch. 

Cement. 

Sand. 

Actual. 

RelaUve. 

Actual. 

Theoretical. 

Relative. 

1 
2 
3 
4 
5 
6 

1 
2 
3 
4 
5 
6 

0.50 
0.33 
0.25 
0.20 
0.17 
0.14 

1.00 

0.67 

0.50* 

0.40 

0.33 

0.28 

4  467 
3  731 
2  553 
2  015 
1796 
1366 

5000 
3300 
2600 
2000 
1600 
1400 

1.00 
0.66 
0.60 
0.40 
0.32 
0.28 

These  experiments  seem  to  prove  that  the  strength  of  concrete 
varies  as  the  quantity  of  cement,  provided  the  voids  of  the  coarse 
material  are  filled  with  mortar. 

The  same  conclusion  is  proved  by  the  data  summarized  in  Fig.  11, 
page  140.  The  diagram  presents  the  results  of  forty-eight  experiments 
on  4-inch  cubes.*  Each  point  represents  two  experiments,  the  age  of 
the  mortar  in  one  being  7  days  and  in  the  other  28  days.  The  points 
with  one  circle  around  them  represent  the  strength  of  broken-stone 
concrete,  and  the  points  with  two  circles  gravel  concrete.  Both 
the  sand  and  the  gravel  employed  in  these  experiments  were  very 
coarse,  and  consequently  the  amount  of  cement  per  cubic  yard  is 
unusually  great. 

293.  Relation  between  Strength  and  Density.  Table  25,  page  141, 
shows  that  with  the  same  aggregate  and  the  same  proportion  of 

*  Candlot's  Ciments  et  Chsux  Hydrauliques,  p.  340-41. 
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cement,  the  densest  mortar  is  the  strongest.  Notice  that  the  strength 
decreases  more  rapidly  than  the  density  and  that  the  sti'ength  of  the 
weakest  concrete  is  only  one  eighth  of  that  of  the  strongest.  In  the 
first  line  of  Table  25,  the  mortar  is  just  enough  to  fill  the  voids;  but 
in  subsequent  lines  the  proportion  of  mortar  is  too  great  to  fill  the 
voids,  and  consequently  both  the  density  and  the  strength  are  less 
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Fig.  11. — Relation  between  the  Strength  op  Ck>NCRETE  and  the  Amount  of 

Cement. 


than  in  the  line  above.  The  decrease  in  strength  by  substituting 
one  part  of  sand  for  an  equal  weight  of  stone  is  due  to  the  fact  that 
the  sand  and  the  stone  have  approximately  the  same  per  cent  of 
voids,  while  the  sand  has  the  greater  and  also  the  smoother  surface; 
and  the  decrease  in  density  is  due  to  the  fact  that  the  sand  has  a  less 
density  than  the  stone  which  it  displaced. 

Table  25  is  a  striking  illustration  of  the  advantage  of  properly 
proportioning  the  ingredients  of  concrete.  The  fact  that  the  densest 
concrete  is  the  strongest  affords  a  convenient  means  of  comparing 
different  sands  and  stone  and  also  of  determining  the  best  proportions 
for  any  particular  sand  and  stone,  as  will  be  explained  later  (see 
§  301). 
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TABLE  25. 
IIelation  between  Strength  and  Density  op  Concrete.* 


lUr. 

Proportions  by  Weight. 

Density. 

Modulus  of 

Rupture,  lb. 

per  sq.  in. 

No. 

Cement  to 
Aggregate. 

Cement. 

Sand. 

Broken 
Stone. 

1 
2 
3 
4 
6 
6 

J 

:8 
:8 
8 
8 
8 
8 

2 
3 
4 
6 
6 
8 

6 
6 
4 
3 
2 
0 

0.866 
0.833 
0.801 
0.799 
0.760 
0.754 

319 
285 
209 
161 
102 
41 

294.  The  following  data  illustrate  the  fact  that  an  improper 
proportion  or  gradation  of  the  ingredients  of  concrete  may  neutralize 
the  effect  of  an  increased  amount  of  cement. 

Table  26  shows  that  a  concrete  containing  a  considerable  pro- 
portion of  pebbles  may  be  stronger  than  the  mortar  alone,  although 
the  mortar  contains  1^  to  2  times  as  much  cement  as  the  richer 
concrete  and  2  to  2\  times  as  much  as  the  leaner.  These  anomalous 
results  are  probably  due  to  two  causes:   (1)  the  larger  aggregate 

TABLE  26. 
Relative  Strength  op  Mortar  and  Gravel  Concrete.! 


Ref. 
No. 

Pbopobtions. 

Crushing  Strength 

when  28  days  old. 

lb.  per  sq.  in. 

Strength  of  the 

Portland 
Cement. 

Sand. 

Pebbles. 

Concrete  in  terms  of 
that  of  the  Mortar. 

1 
2 
3 

4 
6 
6 

7 
8 
9 

1 
1 
1 

2 
3 

4 

0 
3 
5 

0 
5 
6.6 

0 
6 
8.5 

2  158 
2  783 
2  414 

1406 
1661 
1534 

1068 
1291 
1221 

100  per  cent 
129  *'       " 
112  "       " 

100  per  cent 
118  "      •• 

109  "       '' 

1(X)  per  cent 
121  '•       " 
114  "       " 

*  Experiments  by  W.  B.  Fuller,  in  Taylor  and  Thompson's  Concrete  Plain  and 
Reinforced,  ed.  1905,  p.  268-59.  The  pages  referred  to  also  contain  data  for  numerous 
other  proportions,  all  of  which  agree  substantially  with  the  above. 

1   tl^*  R*  Dycherhoff,  as  quoted  in  ''Der  Portland  Cement  und  seine  An wendungen 
im  Bauwesen,"  p.  90. 
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gives  the  greater  strength;  and  (2)  the  mortar  probably  had  abnor- 
mally small  density  owing  to  the  coarseness  of  the  sand  and  the 
dryness  of  the  mixture,  while  the  concrete  probably  had  an  abnor- 
mally great  density. 

The  average  crushing  strength  of  twenty  cubes  of  concrete 
ranging  from  4  to  16  inches  on  a  side  composed  of  1  volume  of  cement, 
3  volumes  of  sand,  and  6  volumes  of  stone,  was  20  per  cent  more 
than  that  of  an  equal  number  of  similar  cubes  made  of  the  mortar 
alone.*  Two  other  sets  of  the  same  experiments  gave  somewhat 
similar  results,  f 

Substantially  the  same  general  results  are  shown  by  the  following 
data  4  Each  value  is  the  mean  of  three  to  five  12-inch  cubes  tested 
when  three  months  old.    The  stone  was  1^-inch  trap. 


Pboportions  or  thb 

Crushing  Strenotr, 

Concrete. 

lb. 

per  aq.  in. 

1:2:2 

1768 

1:2:3 

1911 

1:2:4 

2155 

1:2:5 

2  452^ 

1:2:6 

2  124 

1:2:7 

1660 

1:2:8 

1332 

The  preceding  results  differ  among  themselves  owing  to  the 
differences  in  the  materials,  the  methods  of  proportioning,  etc.; 
but  all  show  the  advantage  possible  by  properly  proportioning  the 
ingredients  of  concrete. 

296.  Methods  of  Pbopobtionino.  There  are  four  methods  in 
more  or  less  general  use  in  proportioning  concrete,  which  may  be  briefly 
designated  as  follows:  (1)  by  arbitrary  assignment;  (2)  by  the  voids; 
(3)  by  trial;  and  (4)  by  sieve-analysis  curves.  These  methods  will 
be  considered  separately  in  the  above  order. 

296.  Proportioning  by  Arbitraxy  Assignment.  The  most  common 
and  least  scientific  method  of  proportioning  concrete  is  to  assume 
the  relations  as  a  matter  of  judgment,  without  much,  if  any,  con- 
sideration of  the  character  of  the  aggregate;  that  is,  the  proportions 
are  assigned  without  any  reference  to  the  fineness  or  coarseness  of 
the  sand  and  the  stone,  or  to  the  gradation  of  the  sizes  of  each.  This 
method  is  frequently  employed  regardless  of  whether  the  broken 

*  Notes  on  the  Ck>mpres8ive  Reeistance  of  Freestones,  Brick  Piers,  Hydraulic 
Cement,  Mortar,  and  Concretes,  Q.  A.  Qilmore.  John  Wiley  &  Sons,  New  York,  1888, 
p.  143-46. 

t/Wd.,  p.  137-*0,  141-42. 

X  Tests  of  Metals,  etc.,  Watertown  Arsenal,  1899,  p.  798. 
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stone  to  be  used  is  crusher-run  having  sizes  varying  from  \  to  2\ 
inches  and  having  20  per  cent  voids,  or  whether  it  is  screened  to 
practically  one  size  and  has  50  per  cent  of  voids.  Again,  if  a  strong 
concrete  is  desired,  a  proportion  of  1  :  2  :  4  may  be  adopted  without 
any  consideration  whether  some  other  proportion  of  the  same 
ingredients  might  not  give  a  cheaper  and  also  a  stronger  concrete. 
Often  concrete  proportioned  by  this  process  can  be  greatly  improved 
by  substituting  coarse  aggregate  for  a  portion  of  the  sand.  For 
example,  in  Table  25,  page  141,  each  concrete  is  stronger  than  the 
one  in  the  line  below  it,  simply  because  in  the  latter  a  portion  of  the 
stone  has  been  replaced  by  sand. 

Unless  the  character  of  the  materials  to  be  used  is  known,  and 
unless  the  qualities  of  the  concrete  made  with  certain  proportions 
of  the  ingredients  are  known,  this  method  should  not  be  employed. 

297.  Proportioning  by  Voids.  Since  it  has  been  proved  by  exper- 
iment that  the  densest  concrete  is  the  strongest,  and  since  it  has  been 
proved  that  cement  paste  is  less  dense  than  cement  mortar  and  that 
cement  mortar  is  less  dense  than  a  well-proportioned  concrete,  it 
follows  that  the  densest  and  the  strongest  concrete  that  can  be  made 
with  any  proportion  of  cement  and  any  combination  of  a  particular 
sand  and  aggregate  is  that  in  which  the  cement  paste  fills  the  voids 
of  the  sand  and  the  resulting  mortar  fills  the  voids  in  the  coarse 
aggregate.  Therefore,  to  determine  the  best  proportions  for  any 
sand  and  aggregate,  find  the  per  cent  of  voids  in  the  sand  and  in  the 
stone,  and  use  enough  cement  paste  to  fill  the  voids  in  the  sand  and 
enough  mortar  to  fill  the  voids  in  the  coarse  aggregate. 

The  voids  in  the  sand  may  be  determined  by  either  of  the  two 
methods  discussed  in  §  194-95;  and  those  in  the  stone  by  either 
method  described  in  §  214-15. 

298.  However,  in  using  this  method  it  should  not  be  overlooked 
that  the  use  of  cement  paste  equal  to  the  voids  in  the  sand  does  not 
insure  that  the  voids  of  the  sand  are  filled,  and  that  the  use  of  mortar 
equal  to  the  voids  in  the  stone  does  not  insure  that  the  voids  of  the 
stone  are  filled.  The  cement  paste  surrounds  the  sand  grains  and 
virtually  increases  the  size  of  all  the  grains  and  thereby  increases 
the  voids,  since  there  are  then  no  small  grains  to  occupy  the  inter- 
stices between  the  larger  ones;  and  further,  the  water  in  the  paste  by 
its  superficial  tension  keeps  the  sand  grains  apart  and  thus  increases 
the  per  cent  of  voido.  A  similar  effect  occurs  when  mortar  is  mixed 
with  the  aggregate. 

The  increase  in  volume  due  to  mixing  cement  paste  with  the  sand 
is  small  in  comparison  with  that  due  to  mixing  mortar  with  the 
aggregate,  and  hence  will  be  neglected  here.  Besides,  the  deter- 
mination of  the  best  proportion  of  cement,  i.e.,  of  the  strength  of 
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the  mortar,  to  be  used  in  any  case  is  wholly  a  matter  of  judgment, 
and  hence  great  refinement  is  inadmissible;  and  fiuther,  if  a  con- 
crete of  the  best  possible  proportions  is  desired,  either  the  third  or 
fourth  method  of  proportioning  (§  301  or  302-309)  must  be  employed. 
However,  whatever  grade  of  mortar  is  employed,  it  is  always  wise 
to  use  enough  of  it  to  fill  the  voids  in  the  broken  stone. 

Table  27  gives  the  result  of  fifteen  experiments  to  determine 
the  amount  of  mortar  required  to  fill  the  voids  in  broken  stone. 
The  mortar  was  moderately  dry,  and  the  concrete  was  quite  dry, 
moisture  flushing  to  the  surface  only  after  vigorous  tamping. 
The  broken  stone  was  No.  10  of  Table  20,  page  99,  and  contained  28 
per  cent  of  voids  when  rammed. 

TABLE  27. 

Amount  op  Mortar  Required  to  Fill  the  Voids  op 
Broken  Stone. 


Rbf.  No. 


1 
2 
3 
4 
5 
6 
7 
8 


Volume  of  Mortar  in 

terms  of  the  Voicb  in 

the  Broken  Stone. 


70  per  cent 

80  "  " 

00  **  " 

100  "  " 

no  "  " 

120  "  " 

130  "  " 

140  "  " 


Volume  of  Rammed 

Concrete  in  terms  of  the 

Volume  of  Rammed 

stone. 


105.0  percent 

106.5  "  " 

106.5  "  " 

107.6  "  " 
109.0  "  *' 
110.6  "  " 
112.5  "  " 
114.0  "  •' 


Air-filled 
Voids  in  the  Rammed 
Concrete  (while  wet). 


16.3  per  cent 

12.2  *'  " 

9.5  "  " 

7.0  "  ** 

4.9  "  " 

2.8  ''  " 

1.2  *'  " 

0.0  "  '* 


Line  4  of  Table  27  shows  that  if  the  mortar  is  equal  to  the  voids, 
the  volume  of  the  rammed  concrete  is  7i  per  cent  more  than  the 
volume  of  the  rammed  broken  stone  alone.  Possibly  part  of  the 
increase  of  volume  was  due  to  imperfect  mixing,  although  it  was 
believed  that  the  mass  was  perfectly  mixed.  The  table  also  shows 
that  the  voids  in  this  concrete  are  equal  to  7  per  cent  of  its  volume; 
in  other  words,  even  though  the  volume  of  the  mortar  is  equal  to  the 
volume  of  the  voids,  the  voids  are  not  filled.  Apparently  the  voids 
can  be  entirely  filled  with  this  grade  of  mortar  only  when  the  mortar 
is  about  40  per  cent  in  excess  of  the  voids. 

The  increase  in  volume  in  Table  27  may  be  regarded  as  the  maxi- 
mum, since  the  mortar  was  quite  dry  and  the  stone  unscreened.  With 
moderately  wet  mortar  and  the  same  stone,  the  increase  in  volume 
was  only  about  half  that  in  the  table;  and  with  moist  mortar  and 
stone  ranging  between  2  inches  and  1  inch,  there  was  no  appreciable 
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increase  of  volume.  With  pebbles  the  increase  is  only  about  two 
thirds  that  with  broken  stone  of  the  same  size.  With  fine  gravel 
(No.  18,  page  99)  the  per  cent  of  increase  was  considerably  greater 
than  in  Table  27;  with  mortar  equal  to  150  per  cent  of  the  voids, 
it  was  possible  to  fill  only  about  5  to  7  per  cent  of  the  voids.  The 
mortar  used  in  Table  27  was  1  volume  of  cement  to  2  volumes  of 
sand;  both  measured  loose;  but  with  richer  mortars  the  increase  in 
volume  was  a  little  less,  and  with  leaner  mortars  a  little  more. 

The  voids  in  Table  27  are  for  the  wet  concrete.  As  the  concrete 
dries  out  the  air-filled  voids  will  increase,  since  all  the  water  employed 
in  making  the  concrete  does  not  enter  into  chemical  combination 
with  the  cement  (§  365);  and  consequently  when  the  concrete  has 
dried  out  the  space  occupied  by  the  free  water  will  be  filled  with  air. 

299.  The  details  of  the  method  of  determining  the  relative  quan- 
tities of  the  several  ingredients  will  be  illustrated  by  the  following 
example.  Assume  the  aggregate  to  be  broken  stone,  unscreened 
except  to  remove  the  dust,  containing  33  per  cent  of  voids  when 
loose  and  28  when  rammed  (see  No.  10,  Table  20,  page  99).  Also 
assume  that  the  sand  has  45  per  cent  of  voids  when  measured  loose 
and  37  when  rammed.  Further  assume  that  a  concrete  of  maximum 
density  is  desired;  and  that  therefore  the  mortar  should  be  equal 
to  about  140  per  cent  of  the  voids  (see  Table  27). 

To  determine  the  reduction  in  volume  by  ramming  the  broken 
stone,  use  the  relation:  the  solid  material  in  1  cu.  yd.  of  rammed 
stone  is  to  the  volume  of  1  cu.  yd.  of  rammed  stone  as  the  solid 
material  in  1  cu.  yd.  of  loose  stone  is  to  the  equivalent  volume  of 
rammed  stone;  or  0.72  is  to  1. 00  as  0.67  is  to  0.93,  the  volume  of  a 
cubic  yard  of  loose  stone  after  ramming.  The  aggregate  compacts 
7  per  cent  in  ramming,  and  a  yard  of  loose  material  will  equal  0.93 
of  a  yard  rammed.  Adding  mortar  equal  to  140  per  cent  of  the  voids 
increases  the  volume  to  about  114  per  cent  (Table  27) ;  and  therefore 
adding  the  mortar  will  increase  the  volume  of  the  rammed  aggregate 
to  0.93X1.14  =  1.06  cu.  yd.,  which  is  the  volume  of  concrete  produced 
by  a  yard  of  loose  aggregate.  To  produce  a  yard  of  concrete  will 
therefore  require  1-5-1.06=0.94  cu.  yd.  of  loose  broken  stone. 

Since  the  mortar  is  to  be  equal  to  140  per  cent  of  the  voids  in 
the  stone,  a  yard  of  concrete  will  require  1.40X0.28X0.94  =  0.37 
cu.  yd.  of  mortar.  To  determine  the  relative  amounts  of  sand  and 
cement  in  the  mortar  proceed  as  follows:  The  solid  material  in  a 
cubic  yard  of  loose  sand  is  to  the  volume  of  1  cu.  yd.  of  loose  sand  as 
the  solid  material  in  1  cu.  yd.  of  rammed  sand  is  to  the  equivalent 
volume  of  loose  sand;  or  0.55  is  to  1  as  0.63  is  to  1.14,  the  volume  of 
loose  sand  required  to  make  a  cubic  yard  of  rammed  sand.  Since 
the  mortar  is  to  have  cement  paste  equal  to  the  voids  in  the  rammed 
10 
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sand,  the  composition  of  the  mortar  is  as  follows:  0.37  is  to  1.14  as 
1  is  to  3  nearly;  or  the  mortar  is  1  part  cement  paste  to  practically 
3  parts  of  rammed  sand.  The  1  part  cement  paste  will  require  an 
equal  volume  of  packed  cement.  Hence,  from  Table  22,  page  120, 
a  cubic  yard  of  this  mortar  will  require  2.36  bbl.  of  packed  portland 
cement  and  0.95  cu.  yd.  of  loose  sand;  and  consequently  0.37  cu.  yd. 
of  mortar  will  require  0.87  bbl.  of  packed  cement  and  0.35  cu.  yd.  of 
loose  sand. 

The  composition  of  the  concrete  then  is:  0.87  bbl.  of  cement, 
0.35  cu.  yd.  of  sand,  and  0.94  cu.  yd.  of  stone.  Since  it  is  assumed 
that  1  bbl.  of  cement  is  0.13  cu.  yd.,  the  composition  is  0.11  cu.  yd. 
of  cement,  0.35  cu.  yd.  of  sand,  and  0.94  cu.  yd.  of  stone;  or  1 
volume  of  packed  portland  cement,  3  volumes  of  loose  sand,  and 
Si  volumes  of  loose-broken  stone. 

300.  The  method  of  proportioning  a  concrete  with  reference  to 
the  voids  is  objectionable,  since  the  per  cent  of  voids  in  the  sand  may 
be  greatly  affected  by  a  small  per  cent  of  moisture  (§  196),  and  also 
owing  to  possible  errors  in  determining  the  voids  by  a  direct  measure- 
ment by  the  use  of  water  (§  195).  However,  this  method  is  more 
scientific  than  the  first  method  mentioned  in  §  295,  and  is  more 
simple  but  less  scientific  than  either  the  third  or  fourth  method. 

301.  Proportioning  by  Trial.  The  principle  that  for  the  same 
proportion  of  cement  the  strongest  and  cheapest  concrete  is  also  the 
densest,  leads  to  a  simple  method  of  finding  the  best  relation  of  the 
sand  and  the  stone.  That  combination  of  sizes  of  sand  and  stone 
which  with  a  constant  quantity  of  cement  gives  the  least  volume  of 
concrete  is  the  best. 

To  apply  this  method  procure  a  vessel  of  uniform  cross  section, 
say  a  cylinder,  10  or  12  inches  in  diameter  and  12  or  14  inches  deep, 
its  strength  being  such  that  its  volume  will  not  be  changed  in  tamping 
it  full  of  concrete.  Weigh  out  a  unit  of  cement,  and  any  number  of 
units  of  sand,  say  two,  and  also  weigh  out  any  number  of  units  of 
broken  stone,  say  five,  taking  care  that  the  quantities  are  such  that 
when  the  ingredients  are  thoroughly  mixed  and  placed  in  the  cylinder, 
the  mixture  will  fill  it  only  partly  full,  say  three  quarters  full.  Make 
a  concrete  of  any  desired  consistency  by  mixing  the  cement,  sand 
and  stone  with  water  on  a  sheet  of  steel;  and  tamp  the  concrete  into 
the  cylinder  leaving  the  upper  surface  smooth  and  horizontal,  and 
then  measure  the  depth  of  the  concrete  from  the  upper  end  of  the 
cylinder.  Next  empty  the  concrete  from  the  cylinder,  clean  it  and 
the  tools;  and  make  another  batch  with  different  proportions  of 
sand  and  stone,  but  keeping  the  quantity  of  cement  and  the  plasticity 
of  the  concrete  the  same  as  before.  If  this  batch,  when  tamped  into 
the  cylinder,  gives  a  less  volume  of  concrete,  this  proportion  is  better 
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than  the  first.  Continue  the  trials  until  the  proportions  have  been 
found  which  will  give  the  least  depth  in  the  pipe.  The  proportions 
can  be  varied  almost  infinitely  by  screening  the  sand  and  the  stone, 
and  trying  different  combinations  of  the  several  portions.* 

The  following  principles  will  serve  as  a  guide  in  selecting  the 
proportions  to  be  tried.  1.  The  larger  the  maximum  size  of  the 
aggregate,  the  denser  and  stronger  the  concrete;  but  it  is  not  practi- 
cable to  use  larger  fragments  than  2^  or  3  inches  in  diameter  in  plain 
concrete  or  |  to  1  inch  in  reinforced  concrete.  2.  The  greatest 
density  will  be  obtained  with  an  aggregate  graded  nearly  uniformly 
from  fine  to  coarse.  3.  An  excess  of  fine  or  medium  sized  particles 
decreases  the  density.  4.  The  coarser  the  stone  the  coarser  the 
sand  must  be;  and  vice  versa,  the  finer  the  stone  the  finer  should  be 
the  sand. 

This  method  is  very  valuable  as  an  easy  and  practicable  means 
of  determining  the  best  proportions  in  which  to  combine  natural 
mixtures  of  a  sand  and  an  aggregate;  but  it  is  impracticable  for  an 
exhaustive  study  to  find  the  very  best  proportions  attainable  by 
screening  the  sand  and  the  stone  and  making  artificial  combinations 
of  the  several  portions.  The  only  practical  method  of  determining 
the  best  possible  artificial  mixtures  of  sand  and  stone  is  by  the  use 
of  sieve-analysis  curves  (J  302-307). 

302.  Proportioniiig  by  Sieve- Analysis  Onrves.f  ''Sieve  analysis 
consists  in  separating  the  particles  or  grains  of  a  sample  of  any  material 
— such  as  broken  stone,  gravel,  sand  or  cement — ^into  the  various  sizes 
of  which  it  is  composed,  so  that  the  material  may  be  represented 
by  a  curve  each  of  whose  ordinates  is  the  percentage  of  the  weight 
of  the  total  sample  which  passes  a  sieve  having  holes  of  a  diameter 
represented  by  the  distance  of  this  ordinate  from  the  origin  in  the 
diagram." J  The  line  DBKLA,  Fig.  12,  page  148,  is  a  typical  sieve- 
analysis  curve  for  crusher-run  micaceous-quartz  stone;  and  the 
line  OF  represents  a  fine  sand. 

'*The  objects  of  sieve-analysis  curves  as  applied  to  concrete 
aggregates  are:  (1)  to  show  graphically  the  sizes  and  relative  sizes 
of  the  particles;  (2)  to  indicate  what  sized  particles  are  needed  to 
make  the  aggregate  more  nearly  perfect,  and  so  to  enable  the  engineer 
to  improve  it  by  the  addition  or  substitution  of  another  material; 

*  For  the  results  of  a  series  of  trials  to  determine  the  density  of  various  combina- 
tions of  broken  stone  screened  to  several  sizes,  see  Engineering  News,  vol.  liv,  p.  598- 
601. 

t  This  method  of  proportioning  the  sizes  of  the  sand  and  stone  in  concrete  was  de- 
vised by  Wm.  B.  Fuller,  and  is  described  by  him  in  detail  on  pages  183-216  of  Taylor 
and  Thompson's  Concrete*  Plain  and  Reinforced  (1905  edition),  from  which  those  ex- 
tracts are  taken  by  permission  of  the  authors. 

J/Wd.,  p.l87. 
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and  (3)  to  afford  means  for  determining  the  best  proportions  of 
different  aggregates."  * 

"The  experience  which  the  writer  [Fuller]  has  had  and  the  various 
experiments  which  he  has  made  indicate  that  concrete  which  works 
the  smoothest  in  placing  and  gives  the  highest  breaking  strength  for 
a  given  percentage  of  cement,  is  made  from  an  aggregate  whose  sieve 
analysis,  taken  after  mixing  the  sand  and  the  stone,  forms  a  curve 
approaching  a  parabola  having  its  beginning  at  the  zero  of  co- 
ordinates and  passing  through  the  intersection  of  the  curve  of  the 
coarsest  stone  with  the  100  per  cent  line,  that  is,  passing  through  the 
upper  end  of  the  coarsest  stone  curve."t  ^^  Fig.  12,  the  parabola 
OCPA  represents  a  theoretically  perfect  combination  of  sizes  of 
that  particular  sand  and  crusher-run  stone.    This  curve  shows,  for 
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Fia.  12. — Sieve-Analysis  Curves. 


example,  that  for  the  best  combination  of  the  above  materials  93 
per  cent  of  the  mixture  should  pass  the  l^-inch  sieve,  76  per  cent 
should  pass  the  1-inch  sieve,  54  per  cent  the  ^-inch,  and  so  on. 

"  Where,  as  in  Fig.  12,  the  materials  to  be  mixed  are  represented 
by  only  two  curves  no  combination  of  which  will  make  a  curve  as 
close  to  a  parabola  as  is  desirable,  there  is  another  limiting  condition 
which  was  brought  out  by  the  experiments,  viz.,  that  for  the  best 
results  the  combined  curve  shall  intersect  the  parabola  on  the  40 
per  cent  line,  at  C,  and  that  the  finer  material  shall  be  assumed  to 
include  the  cement."J 

♦Taylor  and  Thompson's  Concrete  Plain  and  Reinforced  (1905  edition),  p.  187. 
t  Ibid.,  p.  195. 
Xlbid.,  p.  205-6. 
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303.  The  curve  DBKLAy  Fig.  12,  may  be  transformed  so  that 
it  will  pass  through  C,  by  changing  the  distances  from  the  top  of  the 

diagram  to  the  line  DBKLA  in  the  proportion  ^75  ^i^tb^^I  percent, 

which  shows  that  61  per  cent  of  the  dry  materials  should  be  broken 
stone.  In  a  similar  manner  the  line  OF  is  replotted  in  the  position 
OJ.  The  line  OJCGA  is  assumed  to  represent  the  best  possible 
combination  of  sizes  of  this  sand  and  stone.  For  example,  with  the 
best  possible  combination  of  sizes  of  this  stone  and  sand,  89  percent 
would  pass  the  1.50-inch  sieve,  67  per  cent  would  pass  the  1-inch 
sieve,  46  per  cent  the  i-ii^^h  sieve,  and  so  on. 

The  proportion  of  cement  to  be  used  to  give  the  required  strength 
of  concrete  must  always  be  assumed;  and  in  this  example  it  will  be 
assumed  that  the  cement  is  to  constitute  one  eighth  of  the  dry  mate- 
rials (measured  before  the  sand  and  stone  are  mixed  together),  which 
will  make  the  cement  one  ninth  or  11  per  cent  of  the  total  dry  mate- 
rials. Since  the  diagram  shows  that  the  sand  and  cement  are  to  con- 
stitute 39  per  cent  of  the  dry  materials,  the  sand  must  then  be  39— 
11  =  28  per  cent. 

The  proportions  of  concrete  for  1  part  cement  to  8  parts  of  sand 
and  stone,  measured  separately,  then  are:  11  per  cent  cement,  28 
per  cent  sand,  and  61  per  cent  broken  stone,  or  1  :  2.5  :  5.5  by  weight. 
If  the  proportions  are  required  by  volume  and  the  relative  weights 
of  the  sand  and  the  stone  differ  from  their  relative  volumes,  the  pro- 
portions should  be  corrected  accordingly. 

304.  An  important  feature  of  the  sieve-analyBis  curves  is  that 
they  show  how  the  materials  may  be  improved  by  adding  or  sub- 
tracting some  particular  size.  For  example,  if  the  stone  represented 
by  the  curve  DBKLA  in  Fig.  12  had  contained  more  pieces  0.5  and 
1.0  inch  in  diameter,  its  curve  would  have  more  nearly  approached 
the  parabola  in  the  region  SG.  If  a  stone  giving  the  line  DRHA  were 
used,  the  ratio  for  transforming  the  line  to  make  it  pass  through  C 

would  be  -^  =  qT"^^^  P®r  cent,  which  shows  that  with  the  assort- 
ment of  sizes  of  broken  stone  represented  by  this  line  the  best  con- 
crete is  made  by  using  66  per  cent  of  broken  stone.  For  a  1 : 8 
mixture  as  before,  the  proportions  would  be  11  :  23  :  66,  or  1  :  2  :  6, 
— a  cheaper,  stronger,  and  denser  concrete  than  that  made  with  the 
stone  represented  by  the  line  DBKLA. 

A  still  better  concrete  would  have  resulted  with  the  use  of  a 
coarse  sand  having  a  curve  similar  to  the  line  OMN^  since  then  to 
make  the  combination  of  lines  OMN  and  DBKLA  pass  through  C, 

MC    45 
the  ratio  would  be^rrB  =  ^=54  per  cent.     This   shows  that  with 
MB     Sb  '^ 
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coarse  sand  less  broken  stone  should  be  used  than  with  fine  sand, 
which  is  as  should  have  been  expected. 

305.  When  the  sieve-analysis  curves  for  two  materials  overlap 
or  extend  past  each  other  in  the  diagram  corresponding  to  Fig.  12, 
or  when  more  than  two  materials  are  to  be  used,  the  problem  is  more 
difficult;  and  the  reader  is  referred  to  pages  197-205  of  Taylor  and 
Thompson's  Concrete  Plain  and  Reinforced  (1905  edition)  for 
detailed  explanations.  However,  the  following  example,  taken  from 
pages  207  and  208  of  that  book,  will  give  a  fair  idea  of  the  method  of 
solution,  and  will  also  show  the  value  of  sieve-analysis  curves  in 
proportioning  concrete. 

"Given  a  medium  sand  and  three  sizes  of  crushed  stone,  as  shown 
in  Fig.  13,  to  find  what  percentage  of  each  will  best  combine  to  make 


i3&      "'M' 
Diam€t§r    ot    ^rticfs     in     inches 

Fio.  13. — Sieve-Analysis  Curves  for  One  Ba3U>  and  Three  Sizes  of  Stone. 

the  strongest  and  most  impermeable  concrete.''  The  parabola 
passing  through  the  zero  point  and  the  point  at  which  curve  No.  4 
reaches  100  per  cent  is  shown  in  Fig.  13. 

"We  see  at  once  that  the  percentage  of  No.  4  stone  required  is 

T;-j,=-7r;^  =  36  per  cent.     (To  be  sure,  about  8  per  cent  of  No.  4  is 

overlapped   by  No.  3,    but   this   is  so  slight  it  need  not  here  be 

considered.) 

"Let  us  determine  sand  curve  No.  1  at  0.10  diameter  ordinate, 

since  it  can  be  seen  by  inspection  that  the  portion  Oh  of  curve  No.  1 

very  nearly  fits  the  parabola,  and  that  grains  smaller  than  0.10 

diameter  must  be  supplied  wholly  from  this  curve,  while  the  larger 

grains  represented  by  portion  hG  are  found  also  in  No.  2  curve. 

Ft     20 
Accordingly,  we  have  the  percentage  T^r^^^^"  =  23  per  cent. 

"A  part  of  No.  3  curve,  that  portion  extending  from  Z>  to  Z 
is  overlapped  by  nearly  the  whole  of  No.  2  curve.     We  can  see, 
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however,  that  No.  3  curve  alone  must  supply  14  per  cent  of  the 
material  in  the  parabola  (that  portion  extending  from  e  to  A;). 
This  leaves  100- (36  +  23  +  14)  =  27  per  cent  of  the  mixture  to  be 
furnished  by  the  overlapping  portions  of  No.  3  and  No.  2  in  such 
ratio  as  best  fits  the  parabola. 

"From  a  study  of  the  two  curves,  we  find  by  inspection  and  trial 
plottings  that  most  of  the  material  required  would  be  better  supplied 
by  No.  2  curve,  since  it  contains  stone  corresponding  very  well  to  the 
needs  of  that  part  of  the  parabola  extending  from  /  to  e.  Let  us 
consider  23  per  cent  as  the  proper  amount  of  the  final  mixture  to 
be  furnished  by  No.  2  curve,  which  would  leave  14+4  =  18  percent 
as  the  total  portion  which  must  be  supplied  by  No.  3  curve. 

"Now,  on  any  of  the  ordinates,  we  can  locate  points  through 
which  a  curve  may  be  drawn  which  represents  a  mixture  of  the  given 
sand  and  stone  in  the  proportions  just  found,  for  example: 

Per  Cent, 
osoinates.  rstainkd. 

1.75       40X36% -14 

1.50       57X36% -20 

1.10       92X36% -33 

1.00       (100X36%) +  (8X18%) -36+1 -37 

0.80      36+  (31  Xl8%)-36  +  6 -42 

0.60      36  +  (66X  18%)-36  +  12 -48 

0.40      36+(88X18%)  +  (21X23%)-36+16  +  5 -67 

0.30      36  +  (93X18%)  +  (40X23%)=36.+  17+9 -62 

0.15       36+18+(92X23%)+(6X23%)-36+18+21  +  l -76 

0.05      36+  18+23+  (30X23%)-36+ 18+23+7 -84 

"These  percentages  are  plotted  on  the  diagram  as  small  circles. 
The  same  points  would  have  been  obtained  if  we  had  begun  at  the 
left  of  the  diagram  and  calculated  the  percentages  passing  the  sieve.'' 

These  points  lie  quite  close  to  the  theoretical  curve,  and  hence 
we  may  assume  that  about  the  best  concrete  that  can  be  made  of  the 
given  materials  will  consist  of  23  per  cent  of  the  sand,  23  per  cent 
of  the  finest  stone  (No.  2),  18  per  cent  of  medium  stone  (No.  3),  and 
36  per  cent  of  the  coarsest  stone  (No.  4). 

306.  This  method  affords  a  means  of  determining  the  best 
proportions  in  which  to  mix  the  fine  and  the  coarse  aggregate,  and 
also  shows  how  the  aggregate  may  be  improved  by  adding  or  sub- 
tracting some  particular  size.  Sieve  analyses  can  be  made  from 
time  to  time  as  the  work  progresses  to  see  whether  or  not  the  sizes 
of  the  aggregate  have  changed;  and  if  sizes  have  changed,  the  pro- 
portions can  be  varied  to  secure  the  most  economical  and  the  densest 
concrete.     In  a  work  of  any  magnitude  the  greater  labor  required 
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in  determining  the  proportions  by  sieve-analysis  curves  is  likely  to 
be  justified  by  the  better  quality,  or  the  less  cost,  of  the  concrete; 
and  the  extra  labor  required  to  make  sieve  analyses  during  the  prog- 
ress of  the  work  will  be  worth  all  it  costs  because  of  the  better  control 
of  the  proportions  of  the  concrete. 

To  secure  the  maximum  benefit  of  this  method  of  proportioning, 
it  is  necessary  to  screen  the  aggregate  to  several  sizes  and  then  com- 
bine them  in  the  proportions  indicated  by  the  sieve-analysis  curves. 
As  to  whether  or  not  the  increased  cost  of  screening  and  proportion- 
ing would  be  justified  by  the  saving  of  cement,  depends  upon  the 
magnitude  of  the  work  and  other  conditions.  The  following  example 
illustrates  the  possibilities: 

"The  ordinary  mixture  for  water-tight  concrete  is  about  1  :  2^  : 
4^,  which  requires  1.37  barrels  of  cement  per  cubic  yard  of  concrete. 
By  carefully  grading  the  materials  by  methods  of  sieve  analysis 
the  writer  [Fuller]  has  obtained  water-tight  work  with  a  mixture  of 
about  1:3:7,  which  requires  only  1.01  barrels  of  cement  per  cubic 
yard  of  concrete.  This  saving  of  0.36  barrels  is  equivalent,  with 
Portland  cement  at  $1.60  per  barrel,  to  $0.58  per  cubic  yard  of  con- 
crete. The  added  cost  of  labor  for  proportioning  and  mixing  the 
concrete  because  of  the  use  of  five  grades  of  aggregate  instead  of  two, 
was  about  $0.15  per  cubic  yard,  thus  effecting  a  net  saving  of  $0.43 
per  cubic  yard."* 

307.  Modificatian  of  the  Parabolic  Curve,  The  principle  that  the 
best  combination  of  sizes  is  that  corresponding  to  the  ordinates  of  a 
parabola,  was  deduced  from  a  series  of  experiments  made  by  Mr. 
Fuller  at  Little  Falls,  N.  J.,  in  1901;  but  experiments  made  by  Mr. 
Fuller  at  Jerome  Park  Reservoir,  New  York  City,  in  1904-05 1  seem 
to  show  that  the  parabola  does  not  give  quite  enough  coarse  sand 
and  fine  stone,  and  that  the  ideal  sieve-analysis  curve  for  this  material 
consists  of  an  ellipse  for  the  sand  and  a  tangent  thereto  for  the  stone. 
The  exact  curve  starts  upon  and  is  tangent  to  the  vertical  zero  axis 
of  percentages  at  7  per  cent — that  is,  at  least  7  per  cent  of  the  aggre- 
gate plits  cement  is  finer  than  the  No.  200  sieve — and  runs  as  an 
ellipse  to  a  point  on  a  vertical  ordinate  whose  value  represents  a  size 
about  one  tenth  of  the  diameter  of  the  maximum  fragment  of  the 
aggregate,  and  thence  by  a  tangent  to  the  100  per  cent  point  on  the 
ordinate  of  the  maximum  diameter.  For  the  exact  data  for  the 
curves  for  the  materials  experimented  on  at  the  Jerome  Park  Reser- 
voir, see  Transactions  American  Society  of  Civil  Engineers,  Vol.  lix, 
page  90.    The  form  of  the  best  curve  for  any  material  is  nearly  the 

♦W.  B.  Fuller  in  Taylor  and  Thompson's  Concrete  Plain  and  Reinforced,  ed.  1906, 
p.  183. 

t  Trans.  Amer.  8oc.  of  Civil  Eng'rs.,  vol.  lix,  p.  90. 
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same  for  all  sizes  of  stone;  that  is,  the  curves  for  a  i-iJ^ch,  a  1-inch, 
or  a  2J-inch  maximum  stone  are  nearly  the  same  except  the  horizontal 
scale. 

308.  Examples  of  AppliccUian  of  Sieve-Analysis  Curves,  Pig.  14, 
shows  (1)  the  sieve-analysis  curves  of  the  bank  run  of  natural 
gravel,  (2)  the  same  material  after  being  screened  to  two  sizes 
— one  greater  than  0.20  inch  and  the  other  less  than  0.20  inch,  (8) 
an  artificial  combination  of  these  two  sizes,  and  (4)  the  ideal  curve.* 


Fig.  14. — Sieve-Analysis  Curves  of  Bank-run  Gravel. 


The  latter  was  drawn  by  the  methods  referred  to  in  the  preceding 
section,  and  shows  by  the  length  of  the  ordinate  for  a  diameter  0.20 
inch  that  66  per  cent  of  the  ideal  mixture  should  be  coarser  than 
0.20  inch  in  diameter  and  34  per  cent  finer.  The  combined  curve 
gives  the  result  of  taking  these  percentages  of  the  two  sizes,  and  shows 
that  this  is  almost  an  ideal  mixture,  except  that  there  is  a  deficiency 
of  fine  sand, — but  this  will  be  made  up  in  part  by  the  cement. 

Pig.  15,  page  154,  shows  the  sieve-analysis  curves  for  one  of  the 
best  gravels  near  Cortland,  N.  Y.f  The  ideal  curve  shows  that  34 
per  cent  of  the  perfect  mixture  should  be  smaller  than  0.20  inch  in  di- 
ameter, and  hence  66  per  cent  is  larger.  The  curve  for  this  combination 
is  shown.  This  curve  gives  almost  ideal  results  for  the  sand  portion, 
but  has  too  much  medium-coarse  material.  The  next  lower  curve 
shows  the  effect  of  trying  to  remedy  the  defect  of  the  preceding 
curve  by  using  more  coarse  material.  This  combination  improves 
the  stone  portion  of  the  mixture;  but  the  sand  portion  is  not  nearly 

♦Trans.  Am.  Soc.  of  Civil  Engrs.,  vol.  lix,  p.  145. 
t/Wd.,  p.  147. 
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as  satisfactory  as  in  the  preceding  curve,  which  shows  that  this 
material  screened  to  these  two  sizes  can  not  be  combined  so  as  to 
make  an  approximately  ideal  mixture.  An  inspection  of  the  curve 
for  the  material  above  0.20  inch  in  diameter  shows  that  this  portion 
of  the  material  conforms  closely  to  the  ideal  curve  down  to  0.40 
inch  in  diameter,  which  suggests  screening  the  material  into  three 
sizes — one  finer  than  0.20,  one  between  0.20  and  0.40,  and  one 
coarser  than  0.40.  Fig.  16  shows  the  sieve-analysis  curves  for  each 
of  these  three  sizes  of  this  gravel,  and  also  the  curve  for  a  nearly 
ideal  combination  of  the  three  sizes.*    The  concrete  made  of  this 
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combination  of  these  sizes  will  be  dense  and  strong,  but  whether  it  is 
economical  or  not  depends  upon  the  relative  cost  of  screening  the 
gravel  and  the  cost  of  the  cement  saved.  For  one  such  comparison 
see  f  306. 

309.  In  practice  it  may  not  always  be  wise  to  separate  the  aggre- 
gate into  different  sizes  and  re-combine  them  according  to  an  ideal 
sieve-analysis  curve;  but  on  a  job  of  any  considerable  magnitude 
it  is  probably  always  wise  to  make  a  sieve  analysis  of  the  material 
to  be  used,  since  the  curve  will  indicate  the  direction  in  which  im- 
provements can  be  made,  and  often  improvement  is  possible  without 
additional  cost. 

310.  Units  Uskd  in  Proportionino.  Concrete  may  be  propor- 
tioned in  any  one  of  three  ways:  (1)  by  weight;  (2)  by  volumes  of 
packed  cement,  loose  sand,  and  loose  stone;  or  (3)  by  volumes  of 
loose  cement,  loose  sand,  and  loose  stone. 

♦Trana.  Amer.  Soc.  of  C.  E.,  vol.  lix,  p.  148. 


Art.  2.] 


Laws  of  Proportions  of  Concrete. 


155 


311.  ProportionB  by  Weight.  Only  occasionally  is  the  proportion- 
ing done  by  weighing,  on  account  of  the  increased  expense.  This 
is  the  most  accurate  method,  but  ordinarily  it  is  cheaper  to  use  more 
cement  than  to  incur  the  increased  expense  of  weighing  the 
ingredients. 

Automatic  weighing  machines  are  occasionally  employed.  These 
consist  of  a  series  of  automatic  tipping  buckets  placed  under  spouts 
leading  from  the  storage  bins.  When  the  proper  weight  of  material 
is  in  the  bucket  it  automatically  tips,  shuts  a  valve  in  the  spout,  and 
empties  into  the  hopper  leading  to  the  mixing  machine.    When  all 
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Fig.  16. — Ideal  Combination  op  Three  Sizbs  of  Bank-run  Gravel. 


three  ingredients  have  been  emptied  into  the  hopper,  a  valve  opens 
and  they  are  emptied  into  the  mixing  machine.  When  different 
sizes  of  stone  are  used  to  secure  a  well-graded  aggregate,  bins  and 
automatic  tipping  buckets  are  supplied  for  each  size. 

312.  Proportions  by  Volumes  of  Packed  Cement  and  Loose  Sand 
and  Stone.  This  is  the  most  common  method  of  proportioning. 
A  barrel  of  packed  portland  cement  is  assumed  to  be  3.8  cu.  ft.,  or 
a  cubic  foot  of  packed  portland  cement  is  assumed  to  weigh  100  lb.; 
and  in  the  proportioning  a  barrel  or  a  bag  of  cement  is  mixed  with 
the  required  number  of  cubic  feet  of  loose  sand  and  loose  stone.  For 
example,  a  1  : 2  : 4  mixture  then  means  1  cu.  ft.  of  packed  cement, 
2  cu.  ft.  of  sand,  and  4  cu.  ft.  of  stone;  or  1  bbl.  of  cement,  2  bbl. 
(7.6  cu.  ft.)  of  sand,  4  bbl.  (15.2  cu.  ft.)  of  stone;  or  1  bag  of  cement, 
1.9  cu.  ft.  of  sand,  and  3.8  cu.  ft.  of  stone.  This  system  is  virtually 
measuring  the  cement  by  weight  and  the  sand  and  stone  by  volumes. 
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313.  Proportion8  by  Volume  of  Loose  Oement  and  Loose  Sand  and 
'  Stone.  When  cement  was  usually  shipped  in  a  barrel,  and  a  frac- 
tional part  of  a  barrel  was  used  for  a  batch  of  concrete,  the 
cement  was  measured  loose;  but  at  present  this  method  is  not 
employed,  because  it  is  simpler  to  consider  the  bag  of  cement  as 
the  unit. 

The  preceding  paragraph  assumes  that  the  measuring  is  done  by 
hand,  but  there  are  two  automatic  measuring  machines  on  the  market 
which  measure  the  ingredients  by  volumes  loose.  One  of  these 
machines,  the  Trump  mixer,  consists  of  several  bottomless  storage 
cylinders  from  the  bottom  of  which  each  of  the  ingredients  flows  into 
a  revolving  platform  from  which  it  is  scraped  off  by  stationary  arms 
resting  upon  the  top  of  the  platform  and  projecting  into  the  material 
a  sufficient  distance  to  scrape  off  the  proper  amount  of  each.  The 
other  of  these  machines,  the  Gilbreth  measurer,  consists  of  several 
drums,  one  for  each  material,  placed  directly  under  the  storage  bins 
and  rotating  upon  the  same  horizontal  shaft,  the  quantity  of  the 
materials  being  regulated  by  means  of  gates  in  the  bins. 
;  314.  Proportions  ubbd  in  Praotioi.  While  a  statement  of  the 
■  proportions  used  in  practice  may  be  of  interest,  it  can  not  be  of  any 
great  value,  since  it  is  impracticable,  if  not  impossible,  to  describe 
fully  the  circumstances  and  limitations  under  which  the  work  was 
done.  Further,  the  specifications  and  records  from  which  such  data 
must  be  drawn  are  frequently  very  indefinite.  It  is  believed  that 
the  following  examples  are  as  accurate  as  it  is  possible  or  practicable 
to  make  them,  and  also  that  they  are  representative  of  the  best 
American  practice. 

For  foundations  for  pavements:    1   volume  of  natural  cement, 

2  volumes  of  sand,  and  4  or  5,  and  occasionally  6,  volumes  of  broken 
stone;  or  1  volume  of  portland  cement,  3  volumes  of  sand,  and  6  or 
7  volumes  of  broken  stone.  Occasionally  gravel  is  specified,  and 
more  rarely  gravel  and  broken  stone  mixed. 

For  foundations  and  minor  railroad  structures:  1  volume  of  natural 
cement,  2  volumes  of  sand,  and  3  to  5  parts  of  broken  stone;  or  1  part 
Portland  cement,  3  parts  sand,  and  4  or  5  parts  broken  stone. 

For  important  bridge  and  tunnel  work:  1  part  of  portland  cement, 

3  parts  of  sand,  and  4  or  5  parts  of  broken  stone. 

For  steel-grillage  foundations:  1  past  portland  cement,  1  part 
sand,  and  2  parts  broken  stone. 

For  reinforced  concrete  structures:  1  volume  of  portland  cernent, 
2  or  2i  volumes  of  sand,  4  or  5  volumes  of  broken  stone. 

In  harbor  improvements  the  proportions  of  concrete  range  from 
the  richest  (used  to  resist  the  violent  action  of  waves  and  ice)  to  the 
very  leanest  (used  for  filling  in  cribwork).    At  Buffalo,  N.  Y.,  an 
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extensive  breakwater  built  in  1890  by  the  U.  S.  A.  engineers,  con- 
sisted of  concrete  blocks  on  the  faces  and  a  backing  of  concrete 
deposited  in  place.  Portland  was  used  for  the  blocks  and  natural 
for  the  backing,  the  proportions  being:  1  volume  cement,  3  sand, 
and  8i  of  broken  stone  and  pebbles  mixed  in  equal  parts. 

315.  For  the  retaining  walls  on  the  Chicago  Sanitary  Canal,  built 
in  1895-97:  1  part  natxiral  cement,  1^  parts  sand,  and  4  parts  un- 
screened limestone. 

For  the  dams,  locks,  etc.,  on  the  Illinois  and  Mississippi  Canal, 
1893-98:  1  volume  of  loose  portland  cement,  8  volumes  of  gravel 
and  broken  stone;  or  1  volume  of  loose  natural  cement  and  5  volumes 
of  gravel  and  broken  stone. 

For  the  Poe  Lock  of  the  St.  Mary's  Fall  Canal,  constructed  in 
1890-95:  1  part  natural  cement,  1^  parts  of  sand,  and  4  parts  of 
sandstone  broken  to  pass  a  2i-inch  ring  and  not  a  f-inch  screen.  The 
broken  stone  had  46  per  cent  voids  loose  and  38  when  rammed. 

For  the  concrete  blocks  used  in  constructing  the  Mississippi 
Jetties,  built  in  1875-80,  the  proportions  were:  1  part  portland 
cement,  1  part  sand,  1  part  gravel,  and  5  parts  broken  stone. 

For  incidental  information  concerning  proportions  used  in  prac- 
tice, see  Cost  of  Concrete,  §  421-23,  §  1085,  and  §  1110. 

316.  For  an  interesting  account  of  a  method  of  determining  the 
proportions  of  a  concrete  after  it  has  set  in  place,  see  Engineering 
News,  Vol.  lix,  p.  46,— January  9,  1908. 

317.  INOBEDIXNTB  FOR  A  Tard.  Table  28,  page  158,  gives  the 
quantities  of  cement,  sand,  and  stone  required  for  a  cubic  yard  of  con- 
crete of  different  proportions,  using  three  grades  of  broken  stone  or 
gravel.  The  concrete  was  mixed  wet  and  also  mixed  very  thoroughly. 
If  it  had  been  mixed  drier  or  less  thoroughly,  it  would  have  been 
less  dense,  and  consequently  less  quantities  of  materials  would  have 
been  required  to  make  a  yard. 

Data  like  that  in  Table  28  are  affected  by  the  fineness  of  the 
cement,  the  fineness  and  the  dampness  of  the  sand,  the  kind  and  the 
coarseness  of  the  stone,  the  proportions  of  the  several  sizes  of  sand 
grains  and  stone  fragments,  the  thoroughness  of  the  mixing,  the 
amount  of  tamping,  etc.;  and  different  experimenters  have  obtained 
widely,  different  results.  Most  experimenters  obtain  a  less  quantity 
of  ingredients  per  cubic  yard  than  in  Table  28,  probably  chiefly 
because  the  concrete  is  mixed  drier  and  entrains  more  air,  and  hence 
is  less  dense.  For  data  somewhat  similar  to  that  in  Table  28,  see: 
Transactions  American  Society  of  Civil  Engineers,  Vol.  xlii  (1899), 
p.  109-11,  and  137;  Johnson's  Materials  of  Construction,  p.  610a; 
Tests  of  Metals,  Watertown  Arsenal,  1899,  p.  786-87;  Report  of 
Chief  of  Engineers,  U.  S.  A.,  1895,  p.  2922-31. 
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TABLE  28. 

Inoredients  Required  for  a  Cubic  Yard  op  Wet  Concrete.* 

1  cu.  ft.  of  packed  cement  assumed  to  weigh  100  lb. 


Propobtions 
BY  Volumes. 

Scientifically 
Graded  Stone. 

Unscreened  Stone. 

Screened  Stone. 

1 

s 

1 

J 

Si»e2"to0.20" 
Voids  20%. 

Sise  2"  to  0.20" 
Voids  80%. 

Sise  2"  to  1" 
Voids  50  %. 

II 

Cement 
6W. 

Sand 
cu.  yd. 

Stone 
cu.yd. 

Cement 

Sand 
cu.  yd. 

Stone 
cu.yd. 

Cement 
661. 

Sand 
cu.  yd. 

Stone 
cu.yd. 

1 

2 

3 

1.50 

0.42 

0  63 

1.61 

0.45 

0.68 

1.89 

0.53 

0.80 

4 

1.27 

0  36 

0.72 

1.38 

0.39 

0.78 

1.65 

0.46 

0.93 

5 

1.10 

0.31 

0.77 

1.20 

0.34 

0.84 

1.47 

0.41 

1.03 

6 

0.97 

0.27 

0.82 

1.06 

0.30 

0.89 

1.32 

0.37 

1.11 

1 

3 

4 

1.12 

0.47 

0.63 

1.21 

0.51 

0.68 

1.42 

0.60 

0.80 

5 

O.QO 

0.42 

0.70 

1.07 

0.45 

0.75 

1.28 

0.54 

0.90 

6 

0.88 

0.37 

0.74 

0.96 

0.41 

0.81 

l.l6 

0.49 

0.98 

7 

0.80 

0.34 

0.79 

0.87 

0.37 

0.86 

1.07 

0.45 

1.06 

8 

0.73 

0.31 

0.82 

0.80 

0.34 

0.90 

0.99 

0.42 

1.11 

1 

4 

5 

0.90 

0.51 

0.63 

0.96 

0.54 

0.68 

1.13 

0.64 

^.68 

6 

0.81 

0.46< 

'   0.68 

0.87 

0.49 

0.73 

1.04 

0.59 

0.88 

7 

0.74 

0.42 

0  73 

0.80 

0.45 

0.79 

0.96 

0.54 

0.95 

8 

0.68 

0.38 

0.77 

0.74 

0.42 

0.83 

0.90 

0.51 

1.01 

0 

0.63 

0.35 

0.80 

0.68 

0.38 

0.86 

0.84 

0.47 

1.06 

318.  Fuller's  Role.  The  following  rule,  devised  by  Wm.  B. 
Fuller,t  gives  the  quantities  of  cement,  sand,  and  stone  required  to 
make  a  cubic  yard  of  concrete;  and  is  fairly  representative  of  all 
classes  of  materials.  This  rule  is  valuable  because  it  is  so  simple 
that  it  can  be  carried  in  the  memory. 

c  =  number  of  parts  of  cement. 

«  =  number  of  parts  of  sand. 

^  =  number  of  parts  of  gravel  or  broken  stone. 

C  =  number  of  barrels  of  packed  Portland  cement  required  for  1 
cu.  yd.  of  concrete. 

<S  =  number  of  cubic  yards  of  loose  sand  required  for  1  cu.  yd. 
of  concrete. 

G= number  of  cubic  yards  of  loose  gravel  or  broken  stone  required 
for  1  cu.  vd.  of  concrete. 


*  From  Taylor  and  Thompson '.s  Concrete*  Plain  and  Reinforced,  p.  229-35,  wher^ 
a  much  more  extended  table  may  be  found. 

t  Taylor  and  Thompson's  Concrete  Plain  and  Reinforced,  p,  16. 
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"  If  the  coarse  material  is  broken  stone  screened  to  uniform  siae, 
it  will  contain  less  solid  matter  in  a  given  volume  than  average  stone, 
and  hence  about  5  per  cent  should  be  added  to  quantities  of  all  three 
ingredients  as  computed  by  the  above  rule.  On  the  other  hand,  if 
the  coarse  material  is  well  graded  in  size,  about  5  per  cent  may  be 
deducted  from  all  of  the  quantities." 

The  above  formulas  are  sometimes  modified  by  changing  the 
constants  11  and  3.8.  For  example,  one  engineer  substitutes  9.5 
for  the  11,  and  4  for  the  3.8. 

Art.  3.    Forms  for  Concrete. 

319.  Freshly  mixed  concrete  is  plastic  until  the  process  of  setting 
begins,  and  hence  must  be  confined  within  the  limits  set  for  the 
finished  structure  until  the  mass  hardei^s.  This  is  usually  accom- 
plished by  the  use  of  wooden  moulds  or  forms  which  are  built  so  that 
their  inside  dimensions  are  exactly  the  shape  of  the  finished  structure. 
In  this  article  it  is  proposed  to  describe  the  more  important  principles 
involved  in  designing  and  constructing  forms  for  the  most  simple 
concrete  structure;  but  the  more  complicated  problems  encountered 
in  the  construction  of  forms  for  the  more  elaborate  concrete  structures 
will  be  considered  in  connection  with  the  discussion  of  the  structures 
themselves — particularly  reinforced-concrete  buildings,  see  Art. 
3,  Chapter  VIII. 

The  forms  should  be  designed  at  the  same  time  that  the  outlines 
of  the  structure  are  fixed,  and  instructions  and  sketches  should  be 
prepared  for  the  guidance  of  the  carpenter  who  is  to  build  the  forms, 
in  order  that  the  forms  may  be  sufiiciently  strong  and  not  needlessly 
extravagant,  and  also  that  the  carpenter  may  not  waste  time  in  the 
field  in  studying  the  plan.  The  forms  should  be  designed  with  a 
view  to  saving  time  and  material  in  taking  down  as  well  as  to  economy 
of  material  and  time  in  the  construction  and  the  erection. 

320.  Ordinary  Construotion.  The  forms  are  usually  made  by 
setting  up  studdings  and  nailing  horizontal  planks  to  them.  The 
forms  must  be  built  strong  enough  to  hold  the  plastic  mass  in  place 
during  tamping  and  hardening;  and  should  be  tight  enough  to  prevent 
serious  leakage  of  the  more  fluid  portion  of  the  concrete.     The  forms 
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should  have  a  smooth  even  inside  surface  so  as  to  give  a  smooth 
finish  to  the  completed  structure.  If  the  forms  spring  out  of  place, 
the  concrete  may  flow  out  and  be  wasted;  and  at  best  any  springing 
of  the  forms  will  injure  the  appearance  of  the  surface  of  the  finished 
structure. 

In  concrete  buildings,  where  the  cost  of  the  forms  is  a  large  part 
of  the  entire  cost  of  the  structure,  and  where  a  failure  of  the  forms 
may  cause  serious  loss  of  property  and  possible  loss  of  life,  it  is  of 
the  utmost  importance  to  carefully  study  every  detail  of  the  design 
and  construction  of  the  forms  to  secure  safety  and  prevent  extrava- 
gance; but  in  the  simpler  concrete  structures  where  the  concrete 
is  usually  deposited  in  layers,  it  is  not  possible  to  secure  great  accuracy 
in  the  design  of  the  forms.  Either  1-inch  or  2-inch  plank  may  be 
used,  and  the  studding  may  vary  from  2-  by  4-inch  to  4-  by  6-inch, 
depending  upon  their  distance  apart,  the  height  of  the  forms,  and 
the  amount  of  bracing.  Experience  seems  to  prove  that  with  1-inch 
plank  the  studding  may  be  2  feet  apart,  with  l^-inch  plank  3^  or 
4  feet,  and  with  2-inch  plank  5  feet. 

321.  Bracing  the  Forms.  There  are  two  methods  employed  for 
bracing  the  vertical  studding, — either  inclined  exterior  wood  braces 
are  used,  or  interior  horizontal  ties  of  wire  or  rods  connect  the  studs 
on  the  opposite  sides  of  the  forms.  Occasionally  large  posts  are  used 
which  are  tied  across  at  the  top  and  the  bottom,  and  trussed  on  the 
outside. 

322.  Inclined  Braces.  The  studding  may  be  braced  by  inclined 
braces  whose  lower  ends  are  nailed  to  or  abut  against  a  stake  and 
whose  upper  ends  are  nailed  to  the  studding  or  abut  against  a  block 
nailed  to  the  studding -nsee  Fig.  17.  It  is  important  that  the  stake, 
or  better  the  post,  be  substantial  enough  to  give  the  required  resist- 
ance; and  for  that  reason,  unless  the  ground  is  quite  firm,  it  is  wise 
to  drive  a  second  stake  behind  the  first  one  and  brace  the  top  of 
the  inside  stake  from  the  bottom  of  the  outside  one,  somewhat  as 
shown  in  Fig.  17.  For  convenience  in  setting  the  braces,  it  is 
wise  to  place,  say,  a  2-  by  6-inch  scantling  against  a  row  of  stakes  for 
the  braces  to  abut  against  and  insert  a  folding  wedge  between  the 
foot  of  the  brace  and  the  scantling,  as  at  £  in  Fig.  17.  The  upper 
end  of  the  brace  is  sometimes  simply  nailed  against  the  side  of  the 
vertical  posts  as  shown  at  C  and  Z),  Fig.  17;  but  this  is  wise  only 
when  the  brace  is  a  1-  by  6-inch  plank.  When  the  brace  is  a  2-  by 
4-inch  scantling,  the  upper  end  is  sometimes  beveled  and  toe-nailed 
against  the  outside  of  the  vertical  post,  as  shown  at  B;  but  the  most 
substantial  construction  is  to  nail  a  block  on  the  post  and  cut  the 
brace  to  a  bevel  so  it  will  fit  against  the  post  and  also  against  the 
block,  as  shown  in  A . 
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The  sizes  of  the  inclined  braces  depend  upon  their  length,  their 
inclination,  and  their  number.  An  approximate  rule  for  the  size 
of  the  braces,  derived  from  experience,  is  that  the  number  of  square 
inches  in  the  cross  section  of  a  brace  should  equal  its  length  in  feet. 
If  thin  plank  of  any  considerable  length  are  used  for  braces,  they 
should  be  in  pairs  and  be  stiffened  by  cross  pieces  nailed  to  the  two 
planks. 

The  advantage  of  outside  braces  is  that  the  interior  of  the  forms 
is  left  entirely  unobstructed;  but  on  high  walls  the  amount  of  timber 
required  for  exterior  braces  is  very  great,  and  not  infrequently  the 


Fig.  17. — Externally  Braced  Forms. 


exterior  braces  seriously  interfere  with  the  handling  of  the  materials 
for  the  concrete  and  also  of  the  concrete  itself.  Further,  exterior 
braces  are  usually  less  secure  and  more  expensive,  both  in  material 
and  in  time,  to  erect  than  interior  rods  or  wire. 

323.  HorizontcU  Ties.  The  posts  on  opposite  sides  of  the  forms 
may  be  tied  together  by  rods  or  wires  running  from  side  to  side  across 
the  form.  The  wire  is  passed  around  the  stud  on  each  side  of  the 
form  through  the  crack  between  two  planks,  and  tightened  by  being 
twisted  with  a  stick.  After  the  concrete  is  in  position  and  the  form 
is  taken  down,  the  wire  is  cut  off  a  little  under  the  surface  of  the 
concrete,  and  the  hole  is  plastered  up  with  mortar.  To  keep  tbQ 
11 
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sides  of  the  forms  the  proper  distance  apart,  a  piece  of  wood  of  the 
right  length  should  be  placed  beside  the  wire,  and  should  be  left  there 
until  the  concrete  reaches  that  height,  when  the  strut  is  to  be  removed. 
The  trouble  of  keeping  these  pieces  of  wood  in  place  and  the  difficulty 
of  getting  them  removed  at  the  proper  time,  are  a  serious  objection 
to  tying  the  forms  together  with  wire;  and,  besides,  the  first  cost  of  the 
wire  is  considerable,  and  a  surprisingly  large  amount  of  time  is 
required  to  put  it  into  place. 

When  the  sides  of  the  forms  are  tied  together  with  rods,  it  is 
customary  to  pass  them  through  a  pipe,  so  that  the  rod  may  be 
drawn  out  when  the  forms  are  taken  down.  For  an  example,  see 
Fig.  120,  page  530.  The  pipe  should  be  cut  a  little  shorter  than  the 
distance  between  the  sides  of  the  form,  and  should  be  held  in  position 
by  placing  at  each  end  a  2-inch  block  with  a  hole  through  it.  When 
the  rod  is  withdrawn  the  block  is  removed  and  the  hole  is  plastered 
up  with  mortar.  The  rod  is  better  than  the  wire  since  the  latter  is 
nearly  sure  to  stretch  and  allow  the  forms  to  get  out  of  line,  and 
sometimes  the  wire  breaks  and  causes  serious  trouble.  The  rods  and 
pipes  cost  a  little  more  than  the  wire,  but  cost  less  to  put  into  place 
and  are  much  more  substantial.  Sometimes  the  pipes  are  dispensed 
with,  and  pieces  of  wood  or  small  beams  of  concrete  are  used  to  keep 
the  sides  of  the  forms  the  proper  distance  apart,  in  which  case  the 
rods  are  either  greased  or  wrapped  in  greased  paper  to  facilitate  their 
removal  after  the  concrete  has  set.  However,  it  is  nearly  impossible 
to  secure  a  water-tight  wall  when  rods  without  pipes  are  used  for 
ties.  Sometimes  rods  are  used  having  sleeve  nuts  near  each  end, 
see  Fig.  119,  page  529;  and  after  the  forms  are  removed  the  end  of 
the  rod  is  unscrewed.  Whatever  the  form  of  the  tie,  the  metal  left  in 
the  concrete  should  not  come  nearer  to  the  surface  than  2  inches, 
as  otherwise  rust  stains  are  likely  to  appear. 

324.  The  Plank.  The  plank  used  in  the  forms  should  be  reason- 
ably free  from  knots.  Green  lumber  is  preferable  to  that  which  is 
thoroughly  seasoned,  because  it  is  less  affected  by  the  water  in  the 
concrete.  If  a  good  surface  is  required  on  the  finished  concrete,  the 
plank  should  be  surfaced  on  one  side;  and  some  contractors  prefer 
to  use  surfaced  lumber  in  all  cases,  as  less  concrete  adheres  to  the 
lumber  and  hence  it  requires  less  labor  to  clean  the  plank  for  use 
again.  If  the  concrete  is  wet  when  it  is  placed  in  the  forms,  the 
plank  should  be  tongued  and  grooved  to  insure  tight  forms.  Some- 
times the  edges  of  the  plank  are  beveled,  so  the  thin  edge  will  crush  as 
the  plank  absorbs  water  from  the  concrete  and  swells,  thus  preventing 
the  plank  from  buckling  and  marring  the  surface  of  the  completed 
structure. 

The  forms  should  be  built  reasonably  tight;   but  any  joints  or 
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holes  may  be  closed  with  plaster  of  pans  or  putty,  or  may  be  covered 
with  building  paper  or  a  thin  sheet  of  steel.  If  the  forms  are  to  be 
removed  before  the  concrete  becomes  hard,  the  plank  should  be 
coated  with  heavy  oil,  soft  soap,  or  some  greasy  substance  to  prevent 
the  concrete  from  adhering  to  the  plank.  Soap  is  better  than  oil  or 
grease,  since  it  is  soluble  in  cold  water  and  hence  is  comparatively 
easily  removed  from  the  concrete  surface.  Soft  soap  thinned  with 
water  and  spread  with  a  whitewash  brush  or  a  broom  is  efficient  and 
is  usually  quite  cheap.  If  the  forms  are  not  to  be  removed  until  the 
concrete  has  become  hard,  the  concrete  will  not  adhere  seriously 
if  the  forms  are  simply  wet  thoroughly  with  water  just  before  the 
concrete  comes  against  them. 

326  Edges  and  Oomen.  In  designing  concrete  structures,  sharp 
edges  and  corners  should  be  avoided  as  far  as  possible,  since  with  a 
brittle  substance  like  concrete  these  are  likely  to  be  broken  off  in 
removing  the  forms  or  in  service.  The  comers  of  the  concrete  may 
be  rounded  off  by  nailing  beveled  fillets  or  strips  of  concave  quarter- 
round  in  the  comers  of  the  forms  before  beginning  to  deposit 
concrete.    For  an  example,  see  Fig.  182  and  183,  page  603. 

It  is  very  important  that  the  forms  for  copings,  water  tables, 
etc.,  be  so  designed  that  they  can  be  removed  without  damaging  the 
comers  or  edges  of  the  concrete.  Sometimes  a  panel  of  planks  or  a 
rectangle  of  half-round  strips  is  nailed  against  the  inside  of  the  form 
to  give  a  little  ornamentation  to  the  finished  surface  of  the  concrete. 
For  an  example  of  the  former,  see  Fig.  118,  page  528.  The  latter 
method  was  used  in  the  abutment  represented  in  Fig.  133,  page  543, 
but  is  not  shown  in  the  figure.  Occasionally  beveled  strips  are 
nailed  on  the  inside -of  the  form  to  give  the  concrete  the  appearance 
of  cut  stone  masonry  having  chamfered  joints,  but  this  is  indefensi- 
ble from  the  artistic  standpoint.  For  an  example  of  this  construc- 
tion, see  the  arch  ring  in  Fig.  181,  page  602. 

326.  Improved  Construotion.  The  cost  of  labor  and  material 
required  for  forms  is  an  important  part  of  the  cost  of  any  concrete 
work,  and  particularly  of  thin  walls  or  parts  of  buildings;  and  con- 
sequently there  have  been  many  attempts  to  reduce  the  cost  of  forms. 
However,  none  of  the  improvements  has  made  any  great  reduction 
in  the  cost  of  forms,  nor  are  any  of  the  improvements  without 
accompanying  objections;  and  therefore  there  is  still  room  for  im- 
provements  in  reducing  the  cost  of  the  materials  and  the  labor  for 
forms. 

Only  a  few  of  the  many  attempts  to  improve  the  forms  for  mass 
concrete  work  will  be  referred  to  here. 

327.  Sectional  Forms.  For  structures  having  large  areas  of  flat 
surfaces,  such  as  a  retaining  wall,  the  forms  are  sometimes  made  in 
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sections,  which,  after  the  concrete  has  set,  may  be  taken  down  in  one 
piece  and  be  set  up  again,  thus  facilitating  the  placing  and  the 
removal  of  the  forms.  The  sections  are  made  of  planks  fastened 
together  with  battens,  and  are  placed  one  above  the  other  or  end 
to  end  as  may  be  required,  and  are  held  in  place  by  being  lightly  nailed 
to  the  upright  posts. 

Sectional  forms  are  also  made  to  be  used  without  continuous 
upright  posts,  the  two  opposite  sides  being  held  in  position  by  bolts 
and  separators,  and  successive  sections  being  held  together  by  pro- 


Fio.  18. — Sectional  Fobm. 


jecting  metal  lugs  on  the  outside.  Fig.  18  shows  one  of  the  several 
varieties  of  sectional  or  panel  forms  for  wall  construction.  The  rods 
run  through  pipes  which  act  as  spacers  and  also  facilitate  the  removal 
of  the  rods.  The  bottoms  of  the  panels  overlap  the  part  of  the  wall 
already  in  place,  the  forms  being  supported  by  the  pipe  and  rod. 

Fig.  19  shows  another  method  of  making  sectional  forms.*  In 
using  the  frame,  a  section  of  wall  is  built  up  one  foot  high  and  allowed 
to  set;  and  then  the  frame  is  removed  by  unbolting,  and  is  raised  one 
foot  higher,  the  rear  face  of  the  form  being  moved  inward  sufficiently 
to  allow  for  the  corresponding  batter  of  the  wall.     Fig.  20  shows  a 

*  Engineering  New8,  vol.  xlvi,  p.  424. 
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19. — Sectional  Form  for 
Wall. 


somewhat  similar  arrangement  of  the  forms  for  a  coping.*  The  frame 
may  be  taken  down  by  removing  the  bolts  B  and  C.  Notice  the 
beveled  strips  m,  m,  m. 

328.  Slotted-Ftame  Form.  Sometimes  instead  of  using  posts 
continuous  from  top  to  bottom  of  the  wall,  slotted  frames  5  or  6  feet 
long  are  so  arranged  that  the  short 
posts  may  be  raised  as  the  work  pro- 
gresses without  removing  the  bolts 
which  hold  the  sides  of  the  form  to- 
gether,  thus   permitting  the  removal 

of   the   lower   plank   for   use    again.       v/'SJ"  i* 

Fig.  21,  page  166,  shows  this  form  of 
construction,  the  slotted  frames  being 
ready  to  be  moved  up. 

329.  Plaak   Holders.      Upon    the 
market    are    several    patented  metal 
plank-holders  that  permit   the  addi-      Fw- 
tion  of  one  plank   at  a  time  and  do 
not  require  either  nails  or  uprights;  but  their  value  has  not  yet 
been  established  by  experience. 

330.  Metal  Forms.    Metal  forms  have  been  tried;    but,  up  to 
date,  wood  has  proved  to  be  the  most  economical  material  for  forms 

for  concrete  work,  except  possibly 
for  small  sewers  and  conduits.  If 
sheet  metal  is  placed  on  a  wood  back 
or  on  a  metal  stiffening  frame,  there  is 
danger  of  its  becoming  dented,  bent, 
or  otherwise  defaced  so  as  to  give  an 
imperfect  surface  to  the  concrete; 
and  if  the  metal  covering  is  sufficiently 
thick  to  resist  damage,  it  is  too  heavy 
and  too  expensive. 

331.  OUANniO  TBI  FORMS.  Be- 
fore beginning  to  deposit  concrete,  all 
debris,  such  as  sawdust,  shavings, 
blocks  of  wood,  etc.,  should  be  re- 
moved from  the  inside  of  the  forms. 
This  precaution  is  particularly  im- 
portant with  forms  for  columns,  gir- 
ders, beams,  and  floors. 
All  dry  mortar  left  on  the  forms  during  the  previous  day's  work 

should  be  removed  before  beginning  to  deposit  concrete,  as  otherwise 

an  imperfect  face  will  be  obtained. 

*  Engineering  News,  vol.  1,  p.  37. 
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332.  Time  to  Removx  Forms.  As  a  rule  the  forms  should  not 
be  removed  within  48  hours  after  the  concrete  is  deposited;  and  in 
cold  weather  the}'  should  be  allowed  to  remain  longer  than  in  warm 
weather  to  give  ample  time  for  the  cement  to  set.  The  forms  can  be 
removed  from  the  back  of  a  wall  sooner  than  from  the  face.  With 
mass  concrete  it  is  usually  safe  to  remove  the  forms  from  the  face 
when  the  concrete  has  set  so  it  can  not  be  indented  with  the  thumb 
nail;  but  with  arches,  columns,  and  girders,  more  time  should  be 
allowed.    In  concrete  building-work  it  is  usually  desirable  to  remove 
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Fig.  21. — Slotted-Frame  Form. 

the  forms  as  soon  as  possible  in  order  to  use  them  elsewhere,  but 
removing  forms  too  soon  has  frequently  been  the  cause  of  serious 
accidents;  and  hence  it  is  wise  when  placing  the  concrete  for  columns, 
girders,  and  floors,  to  mould  some  cubes  or  beams  which  are  later 
broken  in  a  testing  machine  to  determine  whether  or  not  it  is  then  safe 
to  remove  the  forms. 

In  this  connection  it  should  not  be  forgotten  that  concrete  sets 
faster  during  a  hot  dry  day  than  during  a  damp  muggy  one,  and  also 
that  occasional  batches  will  set  abnormally  slow  either  because  of 
slower-setting  cement  or  of  impurities  in  the  sand. 

333.  OosT  OF  Forms.  For  data  on  the  cost  of  forms,  see 
§  417  and  Table  46,  page  258,  and  also  **  Forms,  Cost  of,"  in  index. 


Art.  4.     Making  and  Placing  Concrete. 

334.  OONSISTENOY  OF  OoNORETE.  There  is  considerable  diversity 
of  opinion  among  engineers  as  to  the  amount  of  water  to  be  used  in 
making  concrete;  but  in  recent  years  there  has  been  a  decided 
tendency  toward  the  use  of  more  water  than  formerly.  Until 
recently  one  extreme  advocated  the  use  of  dry  concrete,  i.e.,  of  a 
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concrete  mixed  so  dry  that  moisture  would  just  flush  to  the  surface 
under  vigorous  tamping;  while  the  other  extreme  advocated  the 
use  of  wet  concrete,  i.e.,  a  concrete  that  would  quake  like  liver  or 
jelly  when  tamped.  At  present  only  comparatively  few  advocate  the 
use  of  dry  concrete,  and  most  engineers  prefer  a  plastic  or  quaking 
mixture;  but  a  considerable  number  use  a  very  wet  or  mushy 
concrete,  i.e.,  a  mixture  which  can  not  be  tamped  and  into  which  a 
man  sinks  to  his  ankles  or  above  in  walking  over  it. 

336.  Dry  vs.  Wet  Concrete.  The  following  is  the  conclusion  of 
the  most  elaborate  series  of  tests  made  to  determine  the  relative 
strength  of  wet  and  dry  concrete.*  The  mean  crushing  strength  of 
156  1-foot  cubes  of  concrete  made  with  mortar  as  **dry  as  damp 
earth"  was  13  per  cent  more  than  the  average  of  148  cubes  that 
"quaked  like  liver  under  moderate  ramming,"  and  11  per  cent  more 
than  the  average  of  144  cubes  made  with  mortar  of  the  "ordinary 
consistency  used  by  the  average  mason."  The  cubes  were  made  of 
five  brands  of  portland  cement  and  five  proportions  of  sand  varying 
from  1:1  to  1:5;  half  the  cubes  had  a  little  more  mortar  than 
enough  to  fill  the  voids  of  the  broken  stone,  while  the  other  half  had 
only  about  80  per  cent  as  much  mortar  as  voids.  One  quarter  of  the 
cubes  were  stored  in  water,  one  quarter  in  a  cellar,  one  quarter  under 
a  wet  cloth,  and  one  quarter  in  the  open  air.  All  were  broken  when 
approximately  2  years  old.  The  difference  in  the  amount  of  mortar 
made  no  appreciable  difference  in  the  strength. 

Experiments  frequently  show  a  greater  difference  than  the  above. 
For  example,  the  mean  of  twelve  cubes  of  dry  concrete  was  51  per 
cent  stronger  than  corresponding  cubes  of  quaking  concrete,  t  But 
all  experiments  show  that  the  difference  between  the  strength  of  wet 
and  dry  concrete  is  greater  at  earlier  ages  than  later,  and  that  after 
3  to  6  months  there  is  but  little  difference. 

It  is  unquestionably  true  that  with  sufficient  ramming,  dry  mix- 
tures of  neat  cement,  and  also  of  cement  and  sand,  are  stronger  than 
wet  mixtures;  and  hence  if  the  absolute  maximum  strength  of  con- 
crete is  desired  a  dry  mixture  should  be  used.  But  the  amount  of 
water  to  be  used  in  making  concrete  is  usually  a  question  of  ex- 
pediency and  cost,  rather  than  a  question  of  the  greatest  attainable 
strength  regardless  of  expense. 

336.  A  consideration  of  the  following  principles  will  be  useful 
in  determining  whether  to  use  a  wet  or  a  dry  concrete.  1.  Dry 
mixtures  set  more  quickly  and  gain  strength  more  rapidly  than  wet 

♦  Geo.  W.  Rafter  in  Report  of  the  New  York  State  Engineer  for  1897,  p.  375-460; 
in  Report  of  Teats  of  Metab,  etc.,  Watertown  Arsenal,  1898,  p.  421-639;  and  also  in 
Trans.  Amer.  Soc.  of  C.  E.,  vol.  xlii,  p.  104-116. 

t  M.  Feret,  a  French  authority,  Engineering  News,  vol.  xxvii,  p.  311, 
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ones;  and  therefore  if  quick  set  and  early  strengtii  are  desired^ 
dry  concrete  should  be  preferred.  2.  Wet  concrete  contains  a  great 
number  of  invisible  pores,  while  dry  concrete  is  likely  to  contain  a 
considerable  number  of  visible  voids;  and  for  this  reason  there  is 
likelihood  that  wet  concrete  will  be  pronounced  the  more  dense,  even 
though  both  have  the  same  density.  3.  Wet  concrete  is  more  easily 
mixed;  and  therefore  if  the  concrete  is  mixed  by  hand  and  the  super- 
vision is  insufficient  or  the  labor  is  careless,  or  if  the  machine  by  which 
it  is  mixed  is  inefficient,  wet  mixtures  are  to  be  preferred.  4.  Wet 
mixtures  can  be  compacted  into  place  with  less  effort  than  dry;  but 
on  the  other  hand  the  excess  of  water  makes  the  mass  more  porous 
than  though  the  concrete  had  been  mixed  dry  and  thoroughly  com- 
pacted by  ramming.  Dry  concrete  must  be  compacted  by  ramming, 
or  it  will  be  weak  and  porous;  therefore  if  the  concrete  can  not  be 
rammed,  it  should  be  mixed  wet  and  then  the  stones  by  their  own 
weight  will  bury  themselves  in  the  mortar,  and  the  mortar  will 
flow  into  the  voids.  5.  A  rich  concrete  can  be  compacted  much 
easier  than  sl  lean  one,  owing  to  the  lubricating  effect  of  the  mortar; 
and  hence  rich  concretes  can  be  mixed  drier  than  lean  ones.  The 
quaking  of  concrete  is  due  more  to  the  excess  of  mortar  than  to  the 
excess  of  water.  6.  Lean  concretes  should  be  mixed  rather  dry, 
since  if  quite  wet  the  cement  will  find  its  way  to  the  bottom  of  the 
layer  and  destroy  the  uniformity  of  the  mixture.  7.  Machine-made 
concrete  may  be  mixed  drier  than  hand-made,  owing  to  the  more 
thorough  incorporation  of  the  ingredients.  8.  Gravel  concrete  can 
be  more  easily  compacted  than  broken-stone,  and  hence  may  be 
mixed  drier.  9.  In  mixing  dry  by  hand  there  is  a  tendency  for  the 
cement  to  ball  up,  or  form  nodules  of  neat  cement;  while  in  mixing 
wet  this  does  not  occur.  10.  If  wet  concrete  is  deposited  in  a  wood 
form,  there  is  liability  of  the  water  exuding  between  the  planking 
and  carrying  away  part  of  the  cement  and  thus  weakening  the  face — 
which  should  be  the  strongest  part  of  the  mass.  11.  With  reinforced 
concrete  a  wet  mixture  is  necessary  so  that  the  mortar  will  certainly 
flow  around  the  reinforcing  steel  and  come  into  contact  with  its 
surface.  12.  A  great  excess  of  water  not  only  makes  the  concrete 
porous  and  therefore  weak,  but  also  tends  to  destroy  the  cement  by 
the  washing  out  of  the  finest  particles.  13.  If  the  concrete  is  mixed 
with  a  great  excess  of  water,  when  it  is  deposited  in  place,  the  excess 
water  will  rise  to  the  surface  and  carry  with  it  the  finest  or  active 
particles  of  cement,  which  will  decrease  the  strength  of  the  concrete 
and  also  deposit  upon  the  surface  of  the  mass  a  light  colored  powdery 
substance  which  will  prevent  the  adherence  of  the  next  layer  of 
concrete. 

The  conclusion  is  that  dry  concrete  if  thoroughly  tamped  is  the 
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strongest,  but  also  the  most  expensive  to  mix  and  lay;  that  quaking 
concrete  is  nearly  as  strong  as  dry,  and  is  more  easily  mixed,  and 
does  not  require  as  much  tamping;  and  that  mushy  or  fluid  concrete 
is  considerably  weaker,  and  requires  tighter  forms,  but  does  not 
require  any  tamping.  Dry  concrete  must  be  employed  where  great 
strength  is  required  at  an  early  date;  but  it  must  be  thoroughly 
tamped, — a  thing  difficult  to  secure  with  ordinary  laborers.  Plastic 
or  quaking  concrete  is  suitable  for  plain  concrete  in  large  masses, 
but  care  is  required  to  secure  a  solid  surface  (see  (  353).  A  wet  or 
mushy  mixture  must  be  used  for  reinforced  concrete,  and  will 
usually  give  a  solid  surface  next  to  the  form  without  any  special  care. 

337.  Amoimt  of  Wat«r  Required.  The  amount  of  water  required 
to  produce  any  particular  plasticity  varies  so  greatly  with  the  pro- 
portions of  the  ingredients,  the  kind  and  fineness  of  the  cement,  the 
dampness  of  the  sand,  the  kind  of  aggregate,  the  amount  of  mixing, 
etc.,  that  it  is  scarcely  possible  to  give  any  valuable  general  data. 
For  example,  in  the  experiments  referred  to  in  the  first  paragraph 
of  (  335,  the  average  quantity  of  water  for  the  different  grades 
of  dry  mortar  was  19.8  lb.  per  cu.  ft.,  and  for  the  plastic  21.4,  and 
for  the  wet  22.5,  the  sand  being  reasoijably  dry;  while  other  experi- 
menters obtain  nominally  the  same  degree  of  plasticity  with  less 
than  half  as  much  water. 

As  a  rule,  with  well-graded  ingredients  in  the  usual  proportions, 
plastic  or  quaking  concrete  will  require  about  8  to  10  pounds,  or 
about  1  to  li  gallons,  of  water  per  cubic  foot.  The  amount  of  water 
required  increases  slightly  as  the  proportions  of  sand  and  stone 
increase.  The  water  required  to  produce  a  plastic  or  quaking  con- 
sistency, in  terms  of  the  weight  of  the  cement y  is  about  as  follows: 
for  neat  cement  20  per  cent;  for  rich  mortar  25  to  30  per  cent;  for  rich 
concrete  30  to  33  per  cent;  for  lean  concrete  33  to  50  per  cent;  and 
for  very  lean  concrete  50  to  100  per  cent.  The  weight  of  water  in  a 
wet  mixture  in  terms  of  the  weight  of  the  total  dry  materials  is  about 
as  follows:  for  mortar,  10  per  cent;  and  for  concrete,  7  or  8 
per  cent. 

K  the  aggregate  is  porous,  it  should  be  drenched  before  beginning 
to  mix  the  concrete,  as  otherwise  the  aggregate  by  absorbing  the 
water  employed  in  mixing  may  rob  the  cement  of  the  water  required 
in  setting  and  thus  ruin  the  concrete.  Obviously  this  precaution 
is  most  important  with  dry  mixtures. 

338.  Mixing  Oonorete.  The  value  of  the  concrete  depends 
greatly  upon  the  thoroughness  of  the  mixing.  Every  grain  of  sand 
and  every  fragment  of  aggregate  should  have  cement  adhering  to 
every  point  of  its  surface.  Thorough  mixing  not  only  causes  the 
cement  to  adhere  to  all  the  surfaces,  but  forces  it  into  intimate  contact 
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with  the  other  ingredients  at  every  point.  The  longer  and  more 
thorough  the  mixing  the  better,  provided  the  time  does  not  trench 
upon  the  time  of  set  or  the  working  does  not  break  and  pulverize  the 
angles  of  the  stone.  Uniformity  of  the  mixture  is  as  important  as 
intimacy  of  contact  between  the  ingredients.  The  mixing  has  been 
thorough  if  the  mass  has  a  uniform  color,  if  no  uncoated  particles  of 
sand  or  stone  are  visible,  if  the  mortar  is  distributed  uniformly 
throughout  the  mass,  or  if  the  consistency  of  the  concrete  is  uniform 
throughout.  Lean  mixtures  require  more  mixing  than  rich  ones, 
and  dry  mixtures  require  more  than  wet  ones. 

Concrete  may  be  mixed  by  hand  or  by  machine.  The  latter  is 
the  better;  since  the  work  is  more  quickly  and  more  thoroughly  done, 
and  since  ordinarily  the  ingredients  are  brought  into  more  intimate 
contact.  If  any  considerable  quantity  is  required,  machine  mixing 
is  the  cheaper;  but  on  small  jobs  hand  mixing  is  the  cheaper.  More 
careful  inspection  is  required  to  secure  thorough  mixing  by  hand 
than  by  machinery;  and  for  this  reason  machine  mixing  is  preferred 
for  thin  walls  and  for  reinforced  work,  since  in  these  cases  a  single 
batch  of  poorly  mixed  concrete  may  materially  affect  the  strength 
or  water-tightness  of  the  structure. 

However,  in  discussing  the  relative  merits  of  hand-mixed  and 
machine-mixed  concrete  it  is  important  to  state  the  kind  of  machine 
with  which  the  comparison  is  made,  since  there  is  as  much  difference 
between  the  products  of  different  machines  as  between  good  and 
poor  hand  mixing. 

339.  Hand  Mixing.  There  is  great  variety  in  the  details  of  hand 
mixing;  but  in  any  case  a  water-tight  platform  or  shallow  box  should 
be  used.  The  sand  and  the  aggregate  are  usually  measured  in  a 
wheelbarrow,  the  quantity  being  adjusted  to  one  or  more  bags  of 
cement;  but  if  this  method  is  used,  the  barrow  should  be  so  con- 
structed that  the  top  of  the  load  can  be  stricken  off  with  a  straight 
edge.  If  the  sand  and  stone  can  be  stored  near  the  mixing  board, 
it  is  more  accurate  to  measure  the  quantities  by  shoveling  them  into 
bottomless  boxes  set  upon  the  mixing  board.  These  boxes  may  be 
6  or  8  inches  deep  and  have  other  dimensions  to  give  the  required 
proportions  of  concrete. 

For  the  best  results  the  sand  should  be  evenly  spread  upon  the 
mixing  board,  and  the  requisite  amount  of  cement  should  be  uni- 
formly spread  over  the  sand.  These  should  be  turned  with  the 
shovel  until  thoroughly  mixed.  It  is  not  sufficient  to  simply  turn 
the  mass  with  the  shovel,  but  the  sand  and  cement  should  be  allowed 
to  run  off  from  the  shovel  in  such  a  way  as  to  thoroughly  mix  them. 
If  skilfully  done,  two  turnings  will  usually  give  a  uniform  mixture. 

Some  engineers  add  water  to  the  cement  and  sand,  thus  forming 
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a  mortar  before  adding  the  stone;  while  others  mix  the  dry  cement 
and  the  sand  with  the  stone  before  adding  the  water.  It  is  claimed 
that  the  latter  requires  a  little  less  labor  and  gives  equally  good 
concrete.  Some  engineers  add  the  water  with  a  spray  to  secure 
greater  uniformity  and  to  prevent  the  washing  away  of  the  cement, 
and  depend  upon  the  appearance  of  the  concrete  to  secure  the  right 
consistency;  while  others  measure  the  water  in  buckets  and  pour 
nearly  all  of  it  on  the  dry  materials  before  beginning  to  turn  the  wet 
mixture,  reserving  a  little  water  to  wet  the  dry  spots  as  the  turning 
proceeds.  In  either  case  the  stone  should  be  dampened  before  being 
mixed. 

The  mixed  cement  and  sand,  either  before  or  after  wetting,  ma}- 
be  shoveled  upon  the  broken  stone  previously  spread  evenly  on  the 
mixing  board;  or  the  cement  and  sand,  either  before  or  after  wetting, 
may  be  spread  evenly  on  the  board  and  the  broken  stone  dumped 
on  it.  In  any  case  the  mass  should  be  turned  and  re-turned  until 
every  fragments  is  covered  with  mortar. 

Specifications  usually  require  concrete  to  be  turned  at  least  four 
times,  and  frequently  six. 

340.  Machine  Mhcen.  There  are  at  least  twenty-five  concrete- 
mixing  machines  upon  the  market.  According  to  the  method  of 
charging  and  discharging,  concrete  mixers  may  be  divided  into  two 
classes:  (1)  continuous  mixers,  those  into  which  the  materials  are 
fed  continuously,  usually  with  shovels,  and  from  which  the  concrete 
is  discharged  in  a  steady  stream;  and  (2)  intermittent  or  batch 
mixers,  those  which  receive  one  or  more  bags  of  cement  with  the 
proper  proportion  of  sand  and  stone,  and  after  mixing  the  charge 
is  discharged  in  one  mass. 

There  are  two  forms  of  continuous  mixers^ — the  power  mixer 
and  the  gravity  mixer.  In  the  latter  the  ingredients  are  mixed  in 
falling  through  a  vertical  or  inclined  chute  by  striking  against  rods 
or  in  falling  from  inclined  shelves.  Of  the  continuous  power  mixers 
there  are  two  types:  one  in  which  the  concrete  is  forced  along  a 
horizontal  trough  by  an  endless  screw  or  by  revolving  paddles;  and 
another  in  which  the  concrete  is  mixed  in  its  passage  through  either, 
a  long  horizontal  box,  square  in  cross  section,  or  a  cylinder  which 
revolves  about  a  horizontal  axis. 

The  batch  mixers  have  a  mixing  chamber  in  the  form  of  a  cube, 
or  a  cylinder,  or  a  double  cone,  which  revolves  about  a  horizontal 
axis.  In  some  of  the  machines  of  this  type  the  contents  are  dis- 
charged by  changing  the  position  of  inside  deflectors,  without  stop- 
ping the  machine;  and  in  others  the  mixing  chamber  is  tilted  on  a 
horizontal  axis  to  discharge  a  batch. 

Each  machine  has  some  advantages  to  recommend  it.  Batch 
mixers  are  usually  preferred  unlesvS  the  materials  are  measured  and 
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fed  mechanically,  owing  to  the  difficulty  of  uniformly  feeding  the 
continuous  mixer.*  Some  of  the  mixers  are  equipped  with  auto- 
matic measuring  devices. 

341.  A  machine  mixer  should  be  used  in  preference  to  hand 
mixing  when  the  cost  of  setting  up,  taking  down,  and  transporting 
the  mixer  is  less  than  the  difference  in  the  cost  of  mixing  the  required 
amount  of  concrete  by  hand  and  by  machine.  Under  ordinary 
conditions,  if  more  than  150  or  200  cu.  yd.  of  concrete  are  required, 
it  is  cheaper  to  mix  by  machine  than  by  hand. 

342.  Plaoiho  TBI  Ck>irOBSTi.  After  mixing,  the  concrete  is  con- 
veyed in  wheelbarrows  or  in  buckets  swung  from  a  crane  or  in  cars  run- 
ning on  a  track,  and  deposited  in  the  structure  in  layers  6  to  8  inches 
thick  if  the  concrete  is  mixed  dry,  and  from  12  to  16  inches  thick  if  it 
is  mixed  wet.  If  the  concrete  is  wet,  it  can  be  dumped  from  almost 
any  height;  but  if  mixed  dry,  it  should  not  be  allowed  to  fall  from 
any  considerable  height,  as  doing  so  separates  the  ingredients.  If 
in  handling  dry  concrete  the  larger  fragments  become  separated, 
they  should  be  re-turned  and  be  worked  into  the  mass  with  the  edge 
of  a  shovel. 

If  the  concrete  was  mixed  either  dry  or  plastic,  it  should  be  com- 
pacted by  ramming;  and  if  the  concrete  is  wet,  it  should  be  stirred 
to  allow  the  entrained  air  and  surplus  water  to  rise  to  the  surface. 
The  stirring  or  "puddling"  may  be  done  either  by  plunging  a  rod 
up  and  down  in  it,  or  by  men  wearing  rubber  boots  walking  around 
in  it. 

343.  The  rammer  ordinarily  used  for  dry  or  plastic  concrete 
consists  of  a  block  of  iron  having  a  face  6  to  8  inches  square  and 
weighing  anything  up  to  20  or  even  30  pounds.  A  rammer  having 
a  2-  by  4-inch  face  is  convenient  for  use  close  to  the  forms.  The 
face  of  the  rammer  is  sometimes  corrugated,  to  keep  the  surface  of 
the  layer  rough  and  thus  give  a  better  bond  with  the  next,  and  also 
to  transfer  the  compacting  effect  of  the  blow  deeper.  The  tamping 
should  be  vigorous  enough  to  thoroughly  compact  the  mass;  but 
too  severe  or  too  long-continued  pounding  injures  the  strength  of  the 
concrete  by  forcing  the  broken  ^one  to  the  bottom  of  the  layer,  or 
by  disturbing  the  incipient  set  of  the  cement. 

With  wet  concrete  the  so-called  rammer  may  be  either  a  round 
wooden  rod  2  inches  in  diameter  or  a  piece  of  scantling  having  a 
2-  by  4-inch  face  at  the  lower  end  and  rounded  at  the  upper  end  for 
a  handle. 

344.  After  the  concrete  is  in  place  it  should  be  protected  from  the 
sun,  and  should  not  be  disturbed  by  walking  upon  it  until  fully  set. 

*  For  a  consideration  of  the  relative  merits  of  the  different  type  forms  of  concrete 
mixers,  see  Engineering  News,  vol,  I,  p.  186-89,  and  p.  223. 
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This  limit  should  be  at  least  12  hours,  and  is  frequently  specified  as 
4  or  5  days. 

346.  Bonding  Mew  to  Old  Concrete.  When  one  layer  of  concrete 
is  to  be  deposited  upon  another  partially  set,  precautions  must  be 
taken  to  secure  a  good  union  between  the  two, — particularly  if  the 
joint  is  likely  to  be  subjected  to  tensile  or  shearing  stress,  or  if  the 
concrete  is  required  to  be  water-tight.  If  the  first  layer  is  only 
partially  set,  it  is  sufficient  to  simply  wet  the  old  concrete,  taking 
care  that  no  puddles  of  water  are  left  upon  its  surface.  In  case  the 
first  layer  is  fully  set,  it  is  wise  to  sweep  the  surface  with  a  1  : 1  or 
1  :  2  cement  mortar  to  make  sure  that  the  two  layers  adhere  firmly. 
If  the  sand  or  gravel  contains  any  appreciable  clay  and  the  concrete 
is  mixed  wet,  clay  is  liable  to  be  flushed  to  the  surface  and  prevent 
the  adherence  of  the  next  layer;  therefore  under  these  conditions 
the  surface  should  be  swept  or  washed  perfectly  clean,  and  then  the 
surface  should  be  thoroughly  swept  with  a  rich  cement  mortar. 
An  almost  invisible  film  of  oil  or  grease,  which  often  gets  on  the 
concrete  from  the  forms,  is  very  effective  in  preventing  a  bond,  and 
is  very  difficult  to  remove.  For  this  reason  it  is  better  to  use  soap 
than  oil  on  the  inside  of  the  forms,  since  soap  is  soluble  in  cold  water 
and  hence  is  easily  washed  off.  If  the  joint  is  likely  to  be  subjected 
to  a  considerable  shearing  stress,  it  is  wise  to  roughen  the  surface 
before  it  sets  or  to  embed  a  timber,  say  4  or  6  inches  square,  in  such 
a  way  that  when  it  is  removed  a  groove  will  be  left  which  will  be  filled 
with  the  new  concrete.  Sometimes  large  stones  are  partially  em- 
bedded in  the  upper  surface  for  doweling  the  old  to  the  new  work. 

In  attempting  to  bond  new  concrete  to  that  which  has  been  set  a 
long  time,  it  is  of  appreciable  advantage  to  allow  the  new  concrete 
to  take  an  initial  set  and  then  add  water  and  re-mix  it  before  using 
it.  The  advantage  is  due  to  two  things:  First,  since  concrete  shrinks 
in  hardening  in  air,  allowing  the  concrete  to  take  an  initial  set 
and  then  re-mixing  it  eliminates  part  of  the  ordinary  shrinkage. 
Second,  all  concrete  shrinks  through  cooling  after  the  elevation  of 
temperature  due  to  the  chemical  action  of  setting,  and  the  addition 
of  water  the  second  time  cools  the  concrete  and  prevents  at  least 
part  of  the  shrinkage  due  to  this  cause. 

In  building  tanks  or  other  structures  which  must  be  water-tight, 
the  surest  way  is  to  build  the  work  as  a  monolith,  i.e.,  without  stop- 
ping the  work;  but  with  reasonable  care  a  water-tight  joint  may  be 
made  by  observing  the  above  precautions.  In  this  connection 
see  (382. 

346.  Laying  Eabble  Concrete.  Rubble  concrete  is  concrete  in 
which  large  stones  are  bedded.  The  embedded  stones  decrease  the 
cost  of  construction,  since  the  cost  of  crushing  the  embedded  stones 
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is  saved,  and  also  since  no  cement  is  required  to  combine  th^e  stones 
into  a  solid  mass.  Of  course,  rubble  concrete  can  be  used  only  in 
massive  work.  The  important  things  to  be  observed  in  laying 
rubble  concrete  are:  1.  The  large  stones  should  be  clean,  and  should 
be  laid  far  enough  apart  to  be  fully  encased  in  the  concrete.  2.  The 
concrete  should  be  wet  enough  to  flow  easily  around  the  stones,  and 
should  be  deposited  in  layers  whose  thickness  varies  with  the  size 
of  the  stone  to  be  embedded.  3.  If  the  large  stones  do  not  sink  into 
the  concrete  by  their  own  weight,  they  should  be  driven  in  with  a 
rammer. 

347.  Depositino  Oonobbte  Uhder  Watee.  In  laying  concrete 
under  water,  an  essential  requisite  is  that  it  shall  not  fall  from  any 
height,  but  be  deposited  in  the  allotted  place  in  a  compact  mass,  as 
otherwise  the  cement  will  be  separated  from  the  other  ingredients 
and  the  strength  of  the  work  will  be  seriously  impaired.  If  the 
concrete  is  allowed  to  fall  through  the  water,  the  finer  or  active 
portions  of  the  cement  are  likely  to  be  washed  out  and  thus  weaken 
the  concrete;  and,  besides,  the  ingredients  will  be  deposited  in  a  series, 
the  heaviest — the  stone — at  the  bottom  and  the  lightest — the  cement 
— at  the  top,  a  fall  of  even  a  few  feet  causing  an  appreciable  separa- 
tion. Of  course,  concrete  should  not  be  used  in  running  water,  as 
the  cement  would  be  washed  away. 

There  are  three  methods  in  common  use  in  depositing  concrete 
under  water:  (1)  placing  it  in  bags  and  forming  a  pile  of  bags  under 
the  water;  (2)  passing  it  through  a  tube  in  a  continuous  flow;  and 
(3)  lowering  it  in  a  self-dumping  bucket  with  a  crane. 

1.  Concrete  is  sometimes  deposited  under  water  by  enclosing  it 
in  open-cloth  bags,  the  cement  oozing  through  the  meshes  sufficiently 
to  unite  the  whole  into  a  single  mass.  Concrete  has  also  been  success- 
fully deposited  under  water  by  enclosing  it  in  paper  bags,  and  lowering 
or  sliding  them  down  a  chute  into  place.  The  bags  get  wet  and  the 
pressure  of  the  concrete  soon  bursts  them,  thus  allowing  the  concrete 
to  unite  into  a  single  mass. 

2.  The  tube  used  for  depositing  concrete  under  water  is  called  a 
tr^mie.  It  consists  of  a  wooden  or  steel  tube  12  or  14  inches  in  diam- 
eter, open  at  the  top  and  the  bottom,  and  is  suspended  from  a 
crane  or  movable  frame  running  on  a  track,  by  which  it  is  moved 
about  as  the  work  progresses.  The  upper  end  is  hopper-shaped,  and 
is  kept  above  the  water;  the  lower  end  rests  against  the  bottom. 
The  concrete  should  be  mixed  plastic,  but  neither  dry  nor  wet — ^the 
former  is  liable  to  clog  in  the  chute,  and  the  latter  flows  out  at  the 
lower  end  too  easily.  When  the  concrete  is  to  be  deposited  in  large 
masses,  the  tr^mie  is  filled  by  placing  the  lower  end  on  the  bottom 
and  filling  the  tube  by  dropping  concrete  through  the  water;    or 
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the  tr^mie  may  be  filled  by  placing  its  lower  end  in  a  box  having  a 
movable  bottom,  filling  the  tube,  lowering  all  to  the  bottom,  and 
then  detaching  the  bottom  of  the  box.  After  the  tube  is  full  it  is 
raised  a  little  from  the  bottom,  and  as  the  concrete  flows  out  below, 
more  is  thrown  in  at  the  top. 

3.  There  are  a  number  of  bottom-dumping  buckets  upon  the 
market,  designed  for  depositing  concrete  underwater;  but  it  is  pos- 
sible to  make  a  home-made  bucket  that  will  serve  the  purpose.  A 
wooden  box  having  a  V-shaped  bottom  is  so  constructed  that  on 
reaching  the  bottom  a  pin  may  be  drawn  out  by  a  string  reaching 
to  the  surface,  thus  permitting  one  or  both  of  the  sloping  sides  to 
swing  open  and  allowing  the  concrete  to  fall  out.  The  box  is  then 
raised  to  be  refilled.    The  box  should  preferably  have  a  lid. 

348.  Latino  Oonobbte  in  Frebzino  Weather.  The  effect  of 
cold  is  to  retard  the  setting  of  cement;  and  if  a  mass  of  concrete  is 
repeatedly  frozen  and  thawed  before  it  has  dried  out  or  has  set  hard 
enough  to  resist  the  expansive  action  of  the  frost,  the  bond  between 
the  cement  and  the  coarser  materials  may  be  destroyed.  However, 
with  large  masses  of  concrete  there  is  usually  little  probability  of  the 
mass's  freezing  much,  if  any,  before  the  cement  has  set  sufficiently 
to  resist  the  expansive  action  of  the  frost,  since  the  temperature  of 
the  concrete  when  freshly  mixed  is  considerably  above  freezing,  and 
since  it  is  protected  by  the  forms.  Further,  the  chemical  action  of 
setting  causes  a  considerable  rise  of  temperature.  The  temperature 
at  the  center  of  a  1-foot  cube  of  neat  portland-cement  mortar  may 
be  2W  F.,  and  that  of  natural  cement  100°  F.*  The  rise  of  tem- 
perature of  concrete  is  less  than  that  of  neat  mortar,  but  the  effect 
of  this  increase  of  temperature  in  concrete  must  considerably  retard 
its  freezing.  Most  natural  cements  are  seriously  injured  by  freezing, 
but  Portland  cement  will  stand  a  moderate  amount  of  freezing  with- 
out material  damage. 

Foundations  or  heavy  walls  whose  face  appearance  is  unimportant, 
may  be  laid  with  portland-cement  concrete  in  freezing  weather 
without  any  further  precaution  than  to  keep  the  upper  surface  of 
the  concrete  free  from  ice  and  frozen  dirt  and  to  cover  the  work  with 
cement  bags  or  straw  or  manure  or  some  such  material  when  stopping 
work  at  noon  or  night.  If  it  is  not  permissible  to  allow  the  concrete 
to  freeze,  it  may  safely  be  laid  in  freezing  weather  by  taking  one  or 
more  of  the  four  following  precautions: 

1.  Use  dry  concrete,  as  it  will  set  quicker  than  a  wet  mixture; 
but  care  must  be  taken  to  tamp  it  well. 

2.  Lower  the  freezing  point  of  the  water  used  in  making  the 

♦Tests  of  Metals,  U.  S.  A.,  1901,  p.  493.  For  similar  but  l6ss  striking  results, 
see  Johnson's  Materiab  of  Construction,  p.  414. 
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concrete,  by  adding  common  salt.  To  prevent  water  from  freezing 
absolutely  until  the  temperature  reaches  0^  Fahr.,  add  salt  equal  to  1 
per  cent  of  the  weight  of  the  water  for  each  degree  below  freezing. 
But  for  the  two  reasons  stated  in  the  first  paragraph  of  this  section, 
it  is  not  necessary  to  use  in  concrete  the  full  amount  of  salt  required  by 
the  above  rule.  A  common  rule,  which  has  long  been  in  use  with  suc- 
cess for  temperatures  of  10®  to  15®  F.  below  freezing,  is:  "Dissolve  1 
pound  of  salt  in  18  gallons  of  water  when  the  temperature  is  32®  F., 
and  add  3  ounces  of  salt  for  each  3®  of  lower  temperature.''  This 
rule  gives  proportionally  an  excess  of  salt  at  temperatures  near  zero. 
A  more  scientific  rule,  and  one  more  easily  remembered,  is:  "Add 
^  of  1  per  cent  of  salt  for  each  1®  F.  below  freezing."  Except  be- 
tween 32®  and  28®,  this  rule  gives  more  salt  than  the  common  rule 
above.     Salt  up  to  10  per  cent  does  not  weaken  the  concrete.* 

Several  other  substances  could  be  used  to  lower  the  freezing 
point  of  the  water,  but  salt  is  much  the  cheapest.  The  only  objection 
to  salt  is  that  it  is  liable  to  cause  a  white,  powdery  deposit  on  the 
surface,  which,  however,  is  likely  soon  to  be  washed  off  or  blown 
away.  Dissolving  the  salt  in  the  water  rather  than  mixing  it  with 
the  cement  lessens  the  probability  of  efflorescence.  Concrete  to 
which  salt  has  been  added  dries  out  more  slowly,  and  hence  retains 
its  dark  color  longer,  than  that  containing  no  salt;  but  both  are 
likely  finally  to  have  the  same  color. 

3.  Warm  the  ingredients,  which  accelerates  the  setting  of  the 
cement  and  also  lengthens  the  time  before  the  mixture  becomes  cold 
enough  to  freeze.  The  water  may  be  heated  with  a  jet  of  steam,  and 
in  extreme  cases  the  sand  and  the  stone  may  be  heated  on  a  steel 
plate  placed  upon  two  brick  walls  with  a  fire  between,  f  With 
proper  care  it  is  possible  to  get  the  concrete  into  place  at  60®  F. 

4.  Protect  the  concrete  by  surrounding  the  work  with  a  canvas 
or  wood  covering,  and  heating  the  interior  with  steam  pipes,  stoves, 
or  open  charcoal  fires.J  In  temperatures  only  a  few  degrees  below 
freezing,  it  is  sufficient  to  nail  building  paper  on  the  outside  of  the 
forms.  A  single  thickness  of  tarred  paper,  well  tacked  and  so  put 
on  as  to  prevent  a  free  circulation  of  air,  has  raised  the  temperature 
of  the  air  under  it  20®  F. 

349.  From  the  above  it  is  seen  that  concrete  can  be  safely  laid 
in  freezing  weather  with  reasonable  precautions;   but  nevertheless 

*  Proc.  Amer.  Soc.  for  Testing  Materials,  vol.  iii,  p.  393. 

t  For  an  illustration  of  a  combined  water,  sand,  and  stone  heater  used  by  the  New 
York  Central  Railroad,  see  Engineering  News,  vol.  xlix,  p.  246;  or  Engineering-Cor^ 
traeting,  vol.  xxvi,  p.  201-02. 

t  For  an  illustrated  account  of  the  method  of  heating  the  ingredients  of  the  con- 
crete and  also  of  inclosing  a  large  reinforced-concrete  building  while  in  process  of 
construction,  see  Engineering  Newn,  vol.  liv,  p.  240-42;  or  Engineering  Record^  voL 
li,  p.  249-60. 
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it  should  not  be  done  unless  really  necessary,  since  there  is  then 
more  danger  through  carelessness,  and  also  since  the  concrete  freezes 
to  the  tools  and  forms,  which  adds  considerably  to  the  expense. 
Concrete  has  been  laid  comparatively  frequently  when  the  atmos- 
phere was  10**  or  15**  F.  below  zero, — sometimes  by  simply  heating 
the  water,  but  usually  by  heating  all  the  materials  for  the  concrete. 
360.  Finish  or  thi  Surfacs  or  Oohobbte.  The  character  of 
the  surface  is  an  unportant  factor  in  the  appearance  of  a  concrete  struc- 
ture. It  is  not  wise  to  neglect  entirely  the  looks  of  any  concrete  work; 
and  in  some  structures  the  appearance  is  the  most  important  part 
of  its  design  and  construction.  It  is  really  difficult  to  secure  a 
smooth  surface  of  even  grain  and  uniform  color  on  a  concrete  struc- 
ture. The  imperfections  of  the  surface  are  usually  due  to  one  or 
more  of  four  causes,  viz.:  (1)  imperfectly  made  forms;  (2)  badly 
mixed  or  carelessly  placed  concrete;  (3)  efflorescence  and  discolora- 
tion of  the  surface;  or  (4)  unsightly  construction  joints. 

1.  If  the  joints  of  the  forms  are  not  close,  the  concrete  will  run 
between  the  planks  and  leave  an  ugly  fin.  If  a  plank  springs  out 
of  place,  a  swell  is  produced  on  the  face  of  the  concrete.  If  a  very 
smooth  surface  is  sought,  the  grain  of  the  wood  forms  is  reproduced 
in  the  concrete,  and  even  closely  made  joints  leave  a  conspicuous 
line  in  the  fmished  concrete. 

2.  If  the  concrete  is  not  uniformly  mixed  or  is  unmixed  in  the 
handling,  the  surface  will  be  irregularly  colored  and  will  contain 
pitted  and  honeycombed  spots. 

3.  If  the  concrete  is  not  water-tight,  and  particularly  if  there  is 
water  or  earth  against  the  back  of  the  concrete,  efflorescence  and 
discoloration  are  likely  to  appear.  The  efflorescence  is  due  to  water 
percolating  through  the  concrete  and  dissolving  the  soluble  salts, 
which  are  left  as  a  white,  powdery  substance  on  the  surface  when  the 
water  evaporates  (see  (  388). 

4.  If  the  placing  of  the  concrete  does  not  proceed  continuously  day 
and  night,  an  unsightly  line  on  the  surface  is  likely  to  show  where 
the  two  days'  work  joined.  This  defect  may  be  almost  entirely 
eliminated  by  nailing  a  triangular  strip  against  the  form  and 
finishing  the  day's  work  to  the  inner  edge  of  this  strip,  thus  pro- 
ducing on  the  face  of  the  concrete  a  regular  groove  instead  of  the 
usual  ragged  division  line. 

There  are  various  ways  of  correcting  the  above  defects  or  of 
securing  a  surface  of  better  appearance  than  any  left  by  the  most 
perfect  forms.  These  will  next  be  briefly  considered,  attention 
being  given  first  to  the  methods  of  finishing  a  plain  smooth  surface 
and  then  to  the  methods  of  finishing  that  secure  a  more  ornamental 
surface. 
12 
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361.  Mortar  Face.  When  it  was  the  custom  to  use  a  dry  or 
semi-plastic  concrete,  it  was  also  the  custom  to  make  the  surface  of  a 
richer  mixture  than  the  body  of  the  concrete.  A  1  :  2  or  1  :  3  mortar 
was  frequently  used  for  this  purpose.  This  facing  mortar  was 
sometimes  simply  banked  up  against  the  form  a  little  ahead  of  the 
concrete,  the  tamping  of  the  concrete  uniting  the  two  together 
firmly.  A  neater  and  more  economical  method  was  to  place  next 
to  the  form  a  frame  into  which  the  face  mortar  was  packed  and  which 
was  afterwards  withdrawn.  This  frame  or  form  consisted  of  a 
^inch  steel  plate  about  8  inches  high  and  5  feet  long,  having  three 
1-inch  steel  angles  riveted  transversely  to  it.  This  plate  was  set 
vertically  with  the  projecting  angles  against  the  face  form,  and  the 
rich  mortar  was  packed  between  the  plate  and  the  wooden  form. 
The  plate  sometimes  had  a  flare  at  the  top  to  facilitate  the  intro- 
duction of  the  mortar,  and  sometimes  handles  were  attached  to  aid 
in  withdrawing  it.  After  the  plate  was  withdrawn  the  concrete 
and  facing  mortar  were  thoroughly  tamped  to  secure  a  good  union 
between  the  two. 

This  form  of  face  has  been  abandoned  because  of  its  expense  and 
also  because  of  the  substitution  of  a  wet  for  a  dry  concrete  which 
permits  a  different  procedure. 

362.  Although  a  mortar  face  is  now  not  much  used  for  a  vertical 
surface,  it  is  customary  to  finish  an  exposed  horizontal  or  nearly 
horizontal  surface  with  a  coating  of  rich  mortar.  The  mortar  should 
be  mixed  to  a  plastic  consistency  and  should  be  put  on  immediately 
after  the  concrete  is  deposited,  care  being  taken  that  the  surface  of 
the  concrete  is  clean.  The  facing  mortar  should  be  1  or  1^  inches 
thick,  and  should  be  troweled  down  hard  and  smooth;  but  excessive 
troweling  is  likely  to  cause  innumerable  hair  cracks  in  the  finished 
surface. 

Hair  cracks  on  the  surface  are  due  to  shrinkage,  and  are  worse 
the  richer  the  face  mortar,  and  are  worse  with  wet  than  with  dry 
concrete.  These  cracks  are  only  the  width  and  depth  of  a  coarse 
hair,  and  do  not  materially  weaken  the  concrete;  but  they  do  seri- 
ously disfigure  a  smooth  concrete  surface.  Often  they  do  not  appear 
for  several  weeks  after  the  concrete  has  set.  Excessive  troweling 
brings  to  the  surface  water  which  carries  with  it  the  most  finely 
ground  portions  of  the  cement,  and  makes  the  surface  mortar  richer, 
and  consequently  increases  the  liability  of  surface  cracks.  These 
hair  cracks  or  *'map  lines"  or  "crazing  of  the  surface"  may  usually 
be  prevented  by  keeping  the  surface  wet  for  a  considerable  time. 

363.  Spade  Finish.  One  of  the  advantages  of  a  wet  over  a  dry 
concrete  is  that  the  latter  will  flow  against  the  form  and  give  a  more 
solid  surface.     With  plastic  or  wet  concrete  a  solid  surface  is  insured 
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by  forcing  a  flat-blade  spade  vertically  down  between  the  concrete 
and  the  form,  and  then  pulling  the  top  of  the  spade  away  from  the 
form.  This  forces  the  coarse  fragments  back  from  the  face  and 
allows  the  mortar  to  flow  against  the  form.  A  perforated  or  a  fork- 
like spade  is  sometimes  used  in  this  work. 

364.  Whitewash  Finish.  Sometimes  it  is  desired  simply  to 
whitewash  a  surface  to  secure  a  uniform  color,  in  which  case  the 
following  formula  may  be  useful.  It  has  long  been  used  for  both  in- 
side and  outside  work,  and  gives  a  coating  that  resists  wear  well 
and  that  retains  its  brilUancy  for  years. 

Slack  with  warm  water  half  a  bushel  of  lime,  covering  it  during 
the  process  to  keep  in  the  steam;  and  strain  the  liquid  through  a  fine 
sieve  or  strainer.  To  the  slaked  lime  add  the  following:  1  peck  of 
salt  previously  well  dissolved  in  warm  water,  3  pounds  of  ground 
rice  boiled  to  a  thin  paste  and  stirred  in  boiling  hot  water,  ^  pound 
of  powdered  Spanish  whiting,  1  pound  of  glue  which  has  been  pre- 
viously dissolved  over  a  slow  fire,  and  5  gallons  of  hot  water.  Stir 
well  and  let  the  mixture  stand  for  a  few  days,  covered  from  dirt. 
Strain  carefully  and  apply  hot  with  a  brush  or  a  spray  pump.  Color- 
ing matter  may  be  put  in  to  make  almost  any  shade. 

366.  Gfout  Finish.  Discolorations  and  small  honeycomb  spots 
and  the  marks  of  the  grain  of  the  wood  forms  can  be  obliterated  by 
applying  to  the  surface  a  wash  of  neat  portland-cement  grout.  The 
grout  should  be  mixed  to  about  the  consistency  of  thick  cream, 
and  should  be  applied  with  a  whitewash  brush  or  an  old  broom, 
worked  perpendicularly  to  the  horizontal  joints  of  the  forms.  The 
color  of  the  finished  surface  will  be  considerably  lighter  if  plaster 
of  paris  be  substituted  for  about  one  quarter  of  the  cement. 

Of  course  any  considerable  holes  in  the  surface  should  be  plastered 
up  with  a  1  :  2  or  1  :  3  mortar  before  applying  the  wash. 

366.  Plastar  Finish.  When,  after  removing  the  forms,  the  surface 
of  the  concrete  is  spotted,  honeycombed,  and  has  holes  in  it  because 
of  the  adhesion  of  the  concrete  to  the  forms,  the  attempt  is  some- 
times made  to  plaster  the  surface  with  a  coat  of  cement  mortar; 
but  it  is  nearly  impossible  to  make  the  plaster  coat  adhere  firmly  to 
the  set  concrete.  Owing  to  the  diflSculty  of  getting  the  coat  to 
adhere,  it  is  unwise  to  attempt  to  plaster  a  surface  simply  to  improve 
its  appearance,  although  a  plaster  coat  is  sometimes  applied  to  make 
a  wall  waterproof  (see  {  363). 

To  insure  a  good  plaster  face  upon  the  concrete  stadium  at 
Sjrracuse,  N.  Y.,  wire  nails  were  driven  at  frequent  intervals  into  the 
forms  so  as  to  project  from  the  concrete  when  the  forms  were  removed; 
and  then  after  the  concrete  had  set  and  the  forms  had  been  removed 
a  washer  was  placed  upon  each  projecting  nail  and  sheets  of  wire 
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lathing  were  placed  against  the  face  of  the  concrete  and  fastened  in 
position  by  bending  down  the  projecting  end  of  the  nail,  the  washer 
keeping  the  lathing  a  little  distance  from  the  concrete.  The  plaster- 
ing was  then  applied  to  the  wire  lathing. 

367.  Rubbed  Surface.  The  following  method  is  effective  in 
removing  the  marks  of  the  forms  and  is  not  expensive,  provided  it  is 
applied  while  the  concrete  is  still  green,  say,  24  to  48  hours  old. 
As  soon  as  the  forms  are  taken  down,  the  concrete  is  rubbed  with  a 
soft  brick  or  a  block  of  wood,  taking  care  to  use  plenty  of  water 
either  by  dipping  the  brick  or  block  into  a  pail  of  water  or  by  throwing 
the  water  on  the  wall  with  a  whitewash  brush  or  small  broom. 

368.  Honeycombed  Surface.  The  purpose  of  the  preceding 
methods  is  to  secure  a  uniform  and  smooth  surface;  but  an  artistic 
effect  can  be  produced  by  proceeding  in  the  opposite  direction.  A 
facing  2  or  3  inches  thick  of  dry  concrete  composed  of  1  part  cement, 
3  parts  of  sand  or  screening,  and  3  parts  of  {-  or  }-inch  pebbles  or 
broken  stone  may  be  applied  by  either  process  described  in  (351. 
The  facing  should  not  be  spaded,  as  it  should  be  mixed  too  dry  to 
permit  any  flushing  of  the  mortar.  The  surface  should  be  evenly 
grained  and  finely  honeycombed,  the  imprint  of  the  joints  between 
the  planks  of  the  form  should  scarcely  be  noticed,  and  the  grain  of 
the  wood  should  not  show  at  all.  There  is  no  efflorescence  on  such 
a  surface.  This  surface  is  much  used  in  the  buildings  of  the  South 
Side  Parks  in  Chicago  with  entire  satisfaction. 

369.  Scmbbed  Surface.  A  very  handsome  surface  can  be  ob- 
tained by  removing  the  forms  while  the  concrete  is  still  friable  and 
scrubbing  the  surface  with  water  and  a  brush,  and  then  rinsing  with 
clean  water.  If  the  scrubbing  is  done  at  the  right  time,  the  mortar 
may  be  removed  to  a  considerable  depth  between  the  stones,  giving 
a  decided  relief  and  producing  a  rough-coarse  texture  that  is  very 
pleasing.  The  appearance  of  the  finished  surface  depends,  of  course, 
upon  the  character  of  the  aggregate  and  upon  the  uniformity  of 
its  distribution.  To  secure  the  most  artistic  effect,  the  concrete 
should  have  a  facing  an  inch  or  two  thick,  made  with  pebbles  or 
crushed  stone  not  exceeding  f  or  i  inch  in  greatest  dimensions,  the 
proportions  being  1:2:2.  The  facing  mixture  for  different  portions 
of  the  structure  may  be  made  with  different-colored  or  different- 
graded  aggregates.  The  facing  of  fine  concrete  may  be  applied  in 
either  of  the  ways  mentioned  in  §  351. 

The  time  to  be  allowed  for  setting  before  scrubbing  depends  upon 
the  nature  of  the  cement  and  the  atmospheric  conditions;  but  with 
Portland  cement  in  warm  weather  the  scrubbing  can  ordinarily  be 
done  easily  and  successfully  after  the  concrete  has  set  for  a  day,  and 
in  cold  weather  after  it  has  set  for  a  week.    The  cost  is  not  great, 
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since  if  done  after  the  concrete  has  set  10  or  12  hours  a  man  can 
scrub  100  sq.  ft.  per  hour  with  a  free  flow  of  water  from  a  hose  or  a 
sponge;  and  if  the  concrete  has  set  one  day  in  warm  weather,  a  man 
can  finish  20  to  30  sq.  ft.  per  hour. 

If  the  wall  to  be  treated  is  too  high  to  be  completed  in  one  day, 
the  face  forms  must  be  constructed  so  as  to  permit  the  removal  of  the 
planking  at  the  bottom  without  disturbing  the  planking  or  the 
studding  at  the  top.  This  can  be  done  by  setting  the  studding  8  or 
10  inches  away  from  the  face  and  supporting  the  planking  by  small 
cleats  nailed  to  the  studding  and  to  the  planking — see  Fig.  117, 
page  527,  Fig.  119,  page  529,  Fig.  120,  page  530. 

360.  Add  Treatment.  If  the  concrete  has  set  too  hard  to 
permit  the  application  of  the  method  described  in  the  preceding 
section,  the  same  result  can  be  accomplished  by  first  washing  the 
surface  of  the  concrete  with  a  dilute  acid,  and  then  with  an  alkaline 
solution,  and  finally  rinsing  with  clean  water.  This  method  can  be 
applied  at  any  time  after  the  removal  of  the  forms.  Hydrochloric 
acid  is  preferable,  and  a  solution  of  1  part  acid  and  5  parts  of  water 
has  been  used  with  success. 

The  cost  of  this  method  of  treatment  is  2  to  3  cents  per  sq.  ft., 
exclusive  of  the  extra  for  the  richer  face  mortar  required. 

361.  Tooled  Surface.  By  cutting  into  the  body  of  the  concrete 
with  a  pick  or  pointed  tool,  a  surface  roughening  is  produced  which 
breaks  up  the  light  and  gives  a  pleasing  variation  of  shade  and  color. 
This  method  of  finishing  the  surface  can  not  ordinarily  be  applied  to 
gravel  concrete,  as  the  pebbles  will  be  dislodged  before  being  chipped. 
This  surface  is  much  used  by  landscape  architects;  and  is  produced 
at  comparatively  small  expense,  since  a  man  will  dress  40  to  50  square 
feet  of  mass  concrete  per  day. 

A  similar,  but  less  pleasing,  finish  may  be  produced  at  a  little 
less  expense  by  the  use  of  a  bush-hammer.  If  the  surface  is  to  be 
picked  or  bush-hammered,  less  care  need  be  taken  with  the  forms, 
thus  compensating  in  part  for  the  cost  of  dressing  the  concrete. 

362.  Oolored  Facing.  A  colored  face  may  be  obtained  by  using 
a  suitably  colored  aggregate  or  by  mixing  mineral  pigment  in  the 
concrete.  The  first  is  the  better,  since  it  gives  a  durable  color  and 
does  not  injure  either  the  strength  or  the  durability  of  the  concrete. 
Mineral  pigments  may  be  secured  in  almost  any  shade  from  any  one 
of  several  well-known  firms;  but  many  of  these  coloring  materials 
injure  the  strength  of  the  concrete,  and  most  of  them  fade  in  time. 
Directions  for  using  the  pigments  may  be  had  of  the  makers. 

363.  Waterproof  Oomorbte.  For  some  purposes  wateMight 
concrete  is  very  important,  as,  for  example,  to  keep  dry  an  inclosed 
space  below  the  water  level,  or  for  tanks,  aqueducts,  or  sewers.    In 
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aqueducts  and  sewers  it  is  required  only  that  the  leakage  shall  be 
small  in  comparison  with  the  liquid  conveyed;  while  in  basements 
and  subways  it  is  essential  not  only  that  no  water  penetrate  but  that 
dampness  should  be  prevented.  In  reinforced-concrete  construction 
it  is  vitally  important  that  water  shall  not  come  in  contact  with  the 
steel,  since  it  means  not  only  the  weakening  of  the  structure  by  the 
rusting  of  the  steel  but  possibly  the  disruption  of  the  concrete  itself, 
which  is  a  still  more  serious  matter. 

The  waterproof  qualities  of  a  concrete  are  tested  either  by  deter- 
mining the  amount  of  water  absorbed  in  a  given  tinjie  or  by  observing 
the  amount  of  water  per  unit  of  area  that  flows  through  a  given 
thickness  in  a  known  time  under  a  definite  head.  The  latter  method 
is  the  better,  and  is  the  more  frequently  employed.  For  illustrated 
descriptions  of  the  details  of  four  methods  of  making  permeability 
tests  see:  (1)  Transactions  American  Society  of  Civil  Engineers, 
Vol.  lix,  page  127-37;  (2)  Transactions  American  Society  for  Testing 
Materials,  Vol.  vi,  page  334-41;  (3)  Bulletin  No.  329,  U.  S.  Geological 
Survey — Organization,  Equipment,  and  Operation  of  the  Structural- 
Materials  Testing  Laboratories  at  St.  Louis,  Mo., — ^page  76-79; 
(4)  Engineering  News,  Vol.  xlvii,  page  517-18. 

364.  In  discussing  waterproof  concrete,  a  distinction  should  be 
made  between  seepage  through  pores  and  leakage  through  cracks 
due  to  settlement  or  to  changes  in  temperature.  Only  the  former 
will  be  discussed  here,  the  latter  being  considered  in  (  384. 

In  many  cases  the  diflBculty  in  waterproofing  is  increased  by  the 
failure  to  provide  drainage;  but  this  phase  of  the  subject  will  be 
considered  in  subsequent  chapters  in  connection  with  the  discussion 
of  the  different  structures. 

366.  Porosity  vs.  Permeability.  In  this  connection  the  difference 
between  porosity  and  permeability  should  not  be  overlooked.  Po- 
rosity is  measured  by  the  percentage  of  voids  in  the  material,  while 
permeability  is  measured  by  the  amoimt  of  water  that  will  pass 
through  the  material  in  a  given  time  under  specified  conditions  of 
thickness,  area,  and  pressure.  Porosity  depends  upon  the  amount 
of  voids,  while  permeability  depends  upon  the  size  of  the  voids  and 
their  inter-communication.  The  densest  neat  portland-cement 
mortar  has  from  40  to  43  per  cent  voids,  but  is  absolutely  impervious; 
while  a  1  : 2  :  4  concrete  made  of  well-assorted  ingredients  has  only 
about  12  or  14  per  cent  of  voids,  and  may  be  slightly  permeable. 
In  the  first  case,  the  voids  are  so  small  and  so  uniformly  distributed 
that  it  is  impossible  after  the  concrete  has  set  to  displace  the  air  in 
them  by  forcing  in  water;  while  in  the  second  case,  owing  to  the 
impossibility  of  getting  a  perfect  mixture,  the  voids  are  larger  and 
are  inter-connected  so  as  to  permit  the  percolation  of  water. 
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The  voids  in  concrete  are  due  partly  to  entrained  air  and  partly 
to  the  spac«  occupied  by  the  water.  In  dry  concrete  the  air-filled 
voids  are  the  larger,  but  in  a  wet  concrete  the  water-filled  spaces  are 
the  greater.  Considerably  more  water  is  used  in  making  concrete 
than  is  required  for  the  chemical  action  in  the  setting  of  the  cement, 
and  consequently  the  evaporation  of  the  water  leaves  the  concrete 
porous.  Portland  cement  requires  for  complete  hydration  from  12 
to  14  per  cent  of  its  weight  of  water.  The  rate  of  hydration  varies 
with  the  composition  of  the  cement,  its  fineness,  etc.;  but  from  ex- 
periments with  five  brands,  the  author  concludes  that  usually  only 
about  8  to  10  per  cent  of  water  enters  into  combination  with  the 
cement  at  the  end  of  a  week.  The  densest  1:2:4  concrete  requires 
water  equal  to  about  32  per  cent  of  the  weight  of  the  cement;  and 
this  water  occupies  about  12  per  cent  of  the  volume  of  the  concrete. 
But  as  only  about  9  per  cent  of  water  combines  with  the  cement 
within  7  days,  there  remains  water  equal  to  about  one  third  of  12 
per  cent,  or  3  per  cent,  of  the  volume  of  the  concrete  to  be  evaporated ; 
and  consequently  the  water-filled  pores  constitute  about  3  per  cent 
of  the  volume  of  the  concrete.  With  well-mixed  wet  concrete  the 
air-filled  voids  do  not  constitute  more  than  1  or  2  per  cent  of  the 
volume;  and  consequently  the  voids  in  a  rich,  well-graded,  and 
thoroughly  mixed  concrete  should  not  exceed  more  than  4  or  5  per 
cent. 

966.  Methods  of  Watibproofimo  Oomorbte.  In  recent  years  a 
great  deal  of  attention  has  been  given  to  methods  of  rendering  con- 
crete waterproof,  but  there  is  no  uniformity  as  to  the  best  practice. 
The  various  methods  employed  may  be  divided  into  four  classes  as 
follows:  (1)  grading  the  aggregate  and  proportioning  the  cement  so 
as  to  secure  a  concrete  so  dense  as  to  be  waterproof;  (2)  mixing  some 
substance  with  the  concrete  to  make  it  impermeable;  (3)  applying 
a  waterproof  coating  to  the  concrete  after  it  is  in  place;  and  (4) 
surrounding  the  Structure  with  a  bituminous  shield  to  keep  the  water 
away  from  the  concrete.  For  brevity  these  will  be  designated: 
(1)  Dense  Concrete;  (2)  Waterproofing  Ingredients;  (3)  Waterproof 
Coating;  and  (4)  Bituminous  Shield. 

367.  Dense  Ooncrete.  By  grading  the  ingredients  according 
to  the  ideal  sieve-analysis  curve  (§  302)  it  is  possible  to  make  concrete 
that  is  practically  water-tight.  The  chief  points  to  be  considered 
in  making  impermeable  concrete  are:  1.  The  greater  the  proportion 
of  cement  the  less  the  permeability,  but  in  a  much  larger  inverse 
ratio.  If  the  aggregates  are  well  graded,  cement  equal  to  from  12 
to  15  per  cent  of  the  weight  of  the  dry  materials  will  usually  give  a 
water-tight  concrete  under  high  pressure.*    2.  Gravel  produces  a 

*  Trans  Amer.  Soc.  of  Civil  Engrs.,  vol.  lix,  p.  127-37. 


184  Plain  Concrete.  [Chap.  VII. 

more  water-tight  concrete  than  broken  stone.  3.  The  larger  the 
maximum  size  of  the  aggregate  the  less  the  permeability,  although 
it  is  not  so  easy  to  get  a  uniform  mixture  with  large  stone  as  with 
small.  4.  The  finer  sand  grains  should  be  slightly  in  excess  of  the 
proportion  required  by  the  ideal  sieve-analysis  curve  for  maximum 
density  and  strength.  5.  The  concrete  should  be  mixed  wet  or  at 
least  so  as  to  quake  freely  when  tamped  and  so  as  to  leave  no  empty 
pockets.  6.  The  concrete  should  be  mixed  very  thoroughly.  7.  For 
the  best  results  the  entire  structure  should  be  laid  in  one  continuous 
operation;  but  if  this  is  impracticable,  particular  care  should  be 
taken  in  joining  the  fresh  concrete  to  that  already  set  (see  (  345). 
8.  The  permeability  will  decrease  with  the  time  of  flow,  owing  to 
the  silting  up  of  the  mass  by  the  soluble  portions  of  the  cement 
carried  by  the  percolating  water.  9.  The  permeability  decreases 
with  the  age  of  the  specimen,  owing  to  a  slight  swelling  of  the  par- 
ticles of  cement  in  setting. 

The  proportions  employed  to  prevent  percolation  usually  are: 
with  ordinary  materials  1:2:4;  and  with  carefully  graded  materials 
1  : 2  :  6  or  1  :  3  :  5. 

368.  Troweled  Finish,  A  particular  case  of  the  making  of  a 
concrete  dense  enough  to  resist  the  penetration  of  water,  is  the 
method  of  finishing  the  floors  of  basements,  reservoirs,  and  tanks. 
A  layer  of  ordinary  concrete  is  placed,  and  upon  it  is  immediately 
laid  a  coating  of  1  : 1  or  1  : 2  plastic  cement  mortar  which  is  then 
troweled.  The  troweling  forms  a  rich  dense  film  on  the  surface, 
which  is  nearly,  if  not  absolutely,  water-tight.  This  surface  is 
frequently,  but  improperly,  called  a  granolithic  finish. 

Obviously  this  method  is  not  applicable  to  a  vertical  surface, 
since  the  forms  can  not  be  removed  until  the  surface  of  the  concrete 
is  too  hard  to  trowel.  A  mortar  face,  constructed  as  described  in 
J  351,  would  add  to  the  impermeability  of  the  concrete;  but  there 
are  better  methods  of  securing  the  same  result. 

369.  Waterproofing  Ingredients.  The  principle  of  this  method 
is  to  mix  in  the  concrete  some  finely  divided  material  which  will  at 
least  partly  fill  the  voids  and  thereby  reduce  the  permeability  of  the 
concrete.  There  are  two  methods  of  accomplishing  this  result: 
(1)  adding  a  single  inert  void-filling  substance,  and  (2)  adding  one 
or  more  substances  which  by  action  upon  the  cement  or  between 
themselves  may  produce  a  void-filling  material. 

There  are  two  distinct  classes  of  void-filling  materials:  (1)  those 
that  have  a  capillary  attraction  for  water,  and  (2)  those  that  have  a 
capillary  repulsion  for  water.  The  first  reduces  permeability  by 
obstructing  the  voids,  while  the  second  acts  by  decreasing  the  volume 
of  the  voids  and  also  by  its  repellent  action  for  water.     Examples 
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of  the  first  class  of  materials  are  lime;  clay,  and  pozzolan  cement; 
and  of  the  second^  wax,  resin,  alum  and  soap,  and  a  number  of 
proprietary  articles.  The  difference  in  action  between  capillary 
attractive  and  capillary  repellent  void-filling  materials  seems  not 
to  have  been  investigated,  except  possibly  by  the  originators  of 
certain  waterproofing  compounds,  and  except  as  stated  in  (  373. 

Several  of  the  more  common  ingredients  added  to  concrete  to 
render  it  impermeable  will  be  considered.  Whatever  the  ingredient 
added,  it  should  be  uniformly  incorporated;  and  the  concrete  should 
be  of  a  plastic  consistency,  and  should  be  thoroughly  mixed,  care- 
fully placed,  and  well  tamped.  Waterproofing  concrete,  by  adding 
void-filling  materials,  is  proportionally  more  effective  with  lean  than 
with  rich  concrete,  since  with  the  latter  the  cement  furnishes 
enough  fine  materid  to  fill  at  least  the  larger  voids. 

370.  Lime.  Hydrated  lime  (J  107)  is  cheap,  is  easily  obtained, 
is  in  fine  particles,  and  is  easy  to  mix  with  the  concrete;  and  there- 
fore it  is  an  excellent  material  for  reducing  the  permeability  of 
concrete.  Experiments*  show  that  hydrated  lime  in  the  following 
percentages  renders  concrete  made  with  the  usual  materials  prac- 
tically water-tight  imder  a  pressure  of  60  pounds  per  square  inch 
for  a  1  : 2  :  4  concrete  add  dry  hydrated  lime  equal  to  8  per  cent  of 
the  weight  of  the  dry  cement;  for  a  1  :  2^  :  4^  concrete  add  12  per 
cent,  and  for  a  1  :  3  : 5  concrete  add  16  per  cent.  Smaller  per  cents 
give  satisfactory  results  under  smaller  pressures.  Lime  is  more 
effective  to  resist  low  pressures  than  high.  This  use  of  lime  is  most 
advantageous  with  lean  concrete,  and  in  localities  where  cement  is 
unusually  high-priced.     Lime  has  a  capillary  attraction  for  water. 

Slaked  lime  is  equally  as  good  as  hydrated  except  for  the  diffi- 
culty of  getting  it  evenly  distributed  throughout  the  concrete. 

371.  Pozzolan  Cement.  Pozzolan  cement  ((  122-24)  being  largely 
composed  of  lime  acts  substantially  the  same  as  lime  in  making 
concrete  water-tight,  except  that  lime  adds  practically  nothing  to 
the  strength  of  the  concrete  while  pozzolan  cement  adds  considerable 
strength.  Since  pozzolan  cement  is  not  plentiful  (J  123),  this 
method  of  making  concrete  waterproof  is  not  of  much  practical 
importance.  However,  pozzolan  cement  is  specially  valuable  for 
waterproofing  concrete  to  be  exposed  to  sea  water,  since  it  is  not 
acted  upon  by  the  sulphates  in  the  sea  water  (§  391). 

S72.  Clay.  It  has  long  been  known  that  the  addition  of  clay 
in  a  finely  divided  state  materially  increases  the  water-tightness  of 
concrete.  Clay  is  ineffective  with  rich  well-proportioned  concrete, 
since  the  cement  furnishes  sufficient  fine  material  to  fill  the  voids; 
but  with  lean  concretes  10  to  15  per  cent  of  finely  divided  clay, 

*  By  8.  E.  Thompson,  Engineering^ontractingt  vol.  xxx,  p.  42-43. 
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either  added  directly  or  by  the  substitution  of  a  dirty  for  a  clean 
sand,  increases  the  water-tightness  without  materially  decreasing 
the  strength.  In  this  connection  see  §  189.  It  would  not  be  easy 
to  add  clay  directly;  but  the  clay  naturally  in  a  gravel  may  mate- 
rially affect  the  waterproof  quality  of  the  concrete.* 

Clay  has  a  capillary  attraction  for  water,  which  is  an  undesirable 
quality  for  a  waterproofing  material. 

373.  Alum  and  Soap.  These  materials  have  been  used  for  more 
than  sixty  years  as  washes  for  rendering  masonry  impervious  to 
water  (see  §  642) ;  and  in  recent  years  they  have  frequently  been 
used  as  ingredients  of  concrete  to  make  the  entire  mass  impervious. 
The  alum  in  the  form  of  a  fine  powder  may  be  mixed  with  the  cement, 
and  the  soap  may  be  dissolved  in  the  water  used  in  mixing  the  con- 
crete; or  both  the  alum  and  the  soap  may  be  dissolved  in  the  water. 
In  the  latter  case  the  water  must  be  frequently  stirred  to  prevent 
the  compound  from  accumulating  in  large  masses  on  the  surface  of 
the  water  which  it  is  not  easy  to  break  up.  Since  the  alum  is  the 
more  soluble,  it  may  be  dissolved  in,  say,  one  fifth  of  the  water  and 
the  soap  in  the  remaining  four  fifths,  and  then  the  two  portions  may 
be  mixed,  being  careful  to  stir  the  water  as  the  mixing  progresses. 
The  alum  and  the  soap  combine  and  form  a  flocculent,  insoluble, 
water-repelling  compound.  This  capilliary  repellent  compound  not 
only  partially  fills  the  voids  and  thereby  decreases  the  permeability 
of  the  concrete,  but  also  by  its  water-repelling  property  still  further 
decreases  the  permeability. 

The  best  proportions  are:  alum  1  part  and  hard  soap  2.2  parts, 
both  by  weight.  Soap  varies  in  its  chemical  composition  and 
particularly  in  the  water  it  contains;  but  the  above  proportions  are 
the  chemical  combining  weights  for  alum  and  the  best  hard  soap, 
and  are  sufficiently  exact  for  any  good  well-seasoned  hard  soap. 
Any  reasonably  pure  soap  will  do,  but  if  soft  soap  is  used,  a  greater 
amount  should  be  employed  according  to  the  amount  of  water  in  it. 
Soft  soap  contains  from  50  to  90,  or  even  95,  per  cent  of  water.  An 
excess  of  alum  does  no  harm,  since  alum  is  itself  a  fair  waterproofing 
material;  but  an  excess  of  soap  is  better  than  an  excess  of  alum, 
since  the  excess  soap  will  unite  with  the  free  lime  of  the  cement  and 
form  calcium  soap — a  finely  divided,  water-repelling  compound 
(§  375).  The  above  is  the  reason  why  widely  divergent  proportions 
of  alum  and  soap  have  given  fairly  successful  results  in  practice. 

The  amount  of  alum  and  soap  to  be  used  is  limited  practically 
to  alum  equal  to  1^  per  cent  of  the  water  and  soap  equal  to  3  per  cent, 

*  For  a  new  and  interesting  explanation  of  possibly  a  heretofore  unrecognized 
action  of  clay  with  cement,  see  an  article  by  R.  H.  Gaines,  Trans.  Amer.  Soc.  of  Civil 
Engr's.,  voL  lix,  (1907),  p.  159-69;  or  Engineering  News,  vol.  Iviii,  p.  344-46. 
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because  it  is  impossible  to  dissolve  more  than  about  3  per  cent  of 
hard  soap  in  cold  water.  Of  course,  if  it  is  desired  to  use  greater 
amounts,  the  soap  may  first  be  dissolved  in  hot  water  which  may 
afterwards  be  mixed  with  a  larger  portion  of  cold  water.  The  above 
amounts  of  alum  and  soap  will  produce  3  per  cent  of  dry  water- 
repelling  compound;  and  this  is  enough  to  render  any  reasonably 
dense  concrete  practically,  if  not  absolutely,  water-tight.  In  a 
series  of  tests  by  the  author,*  1.3  per  cent  of  the  alum  and  soap 
compound  incorporated  in  a  cement  mortar  having  23.8  per  cent  of 
voids  reduced  the  percolation  to  one  third  of  that  of  similar,  un- 
treated mortar;  in  other  words,  alum  and  soap  compound  equal  to 
about  one  twentieth  of  the  voids  in  a  lean  and  porous  mortar  stopped 
two  thirds  of  the  percolation.  This  seems  to  show  that  the  alum 
and  soap  compound  in  mortar  or  concrete  acts  like  oil  on  the  wires 
of  a  moderately  fine  sieve,  i.e.,  prevents  percolation  chiefly  by  its 
water-repelling  properties,  rather  than  as  a  mere  void-filling  material. 

The  addition  of  the  alum  and  soap  weaken  the  mortar,  2  per  cent 
of  the  compound  decreasing  the  strength  about  20  per  cent,  varying 
a  little  with  the  method  of  storage. 

374.  Instead  of  using  alum  and  soap  as  above,  it  is  better  to  use 
aluminium  sulphate  (sometimes,  but  improperly,  called  alum)  and 
soap.  The  aluminium  sulphate  is  cheaper  than  alum,  and  only 
two  thirds  as  much  of  it  is  required  to  produce  substantially  the 
same  amount  of  void-filling  material  as  the  alum  and  soap.  The 
best  proportions  are  1  part  aluminium  sulphate  to  3  parts  of  hard 
soap.  As  in  the  preceding  case  an  excess  of  either  ingredient  does 
no  harm,  although  an  excess  of  soap  is  better  than  a  deficiency. 

376.  Ldme  and  Soap.  Lime  and  soap  combine  to  form  calcium 
soap,  a  finely  divided  water-repelling  compound;  and  hence  another 
method  of  rendering  mortar  or  concrete  waterproof  is  to  incorporate 
lime  and  soap  in  it.  The  proper  proportion  is  unslaked  lime  1  part 
and  hard  soap  12  parts;  and,  since  it  is  impossible  to  dissolve  more 
than  about  3  per  cent  of  hard  soap  in  cold  water,  the  amounts  to  be 
used  in  practice  are  unslaked  lime  0.25  per  cent  and  hard  soap  3 
per  cent  of  the  weight  of  the  water,  and  these  amounts  will  give  2.7 
per  cent  of  void-filling  compound.  These  quantities  will  make  any 
reasonably  good  concrete  absolutely  water-tight.  Before  the  water 
containing  the  soap  and  lime  is  used,  it  should  be  stirred  to  mix  the 
ingredients  and  to  keep  the  precipitate  in  suspension.  Calcium 
soap  is  a  product  in  the  manufacture  of  candles;  and  hence  if  a  con- 
siderable amount  of  concrete  is  to  be  waterproofed,  as  in  the  con- 
struction of  a  long  aqueduct,  it  might  be  wise  to  buy  the  calcium 
soap  and  add  it  directly  to  the  cement. 

♦  The  Technograph,  University  of  Illinois,  No.  23  (1909),  p.  49-64. 
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Calcium  soap  is  formed,  if  an  excess  of  soap  is  added  in  the  alum 
and  soap  compound,  provided  the  cement  contains  any  free  lime — 
as  it  usually  does.  Apparently  calcium  soap  is  the  essential  element 
of  several  proprietary  waterproofing  compounds. 

376.  Proprietary  Compounds,  There  are  upon  the  market  several 
proprietary  compounds  to  be  .mixed  with  the  concrete  to  make  it 
impervious.  Some  are  liquid  to  be  added  to  the  water  used  in 
mixing  the  concrete;  some  are  powders  to  be  mixed  with  the  dry 
cement;  some  are  sold  mixed  with  the  cement  ready  for  use;  and 
some  are  not  sold  but  are  applied  by  the  proprietors.  Only  a  com- 
paratively small  proportion  of  each  is  required  to  make  ordinary 
mortar  or  concrete  waterproof.  Jt  is  not  proved  that  they  are  any 
more  effective  than  some  of  the  means  previously  described. 

377.  Other  Ingredients,  There  are  several  other  materials  that 
may  be  used  to  make  concrete  impervious;  but  none  of  them  is  as 
cheap  or  as  effective  as  those  previously  mentioned.  Among  these 
are:  alum  alone,  aluminium  sulphate  alone,  wax,  resin,  parafiine, 
stearic  acid,  and  oil  emulsion. 

Alum  and  lye  are  sometimes  recommended;  but  cement  is  some- 
times destroyed  by  contact  with  alkaline  water,  and  therefore  the 
lye  may  injure  the  cement. 

378.  Waterproof  Ooatings.  Under  this  head  will  be  discussed 
all  coatings  applied  to  the  surface  of  the  concrete  after  it  has  set. 
Such  coatings  range  from  a  wash  to  a  plaster. 

379.  Alum  and  Soap  Washes.  The  oldest,  the  best  known,  and 
probably  the  most  effective  method  of  rendering  set  concrete  water- 
proof is  to  apply  alternate  washes  of  soap  and  alum  solutions. 
This  is  the  well-known  Sylvester  method  of  making  masonry  im- 
pervious. The  alum  and  soap  combine,  and  form  an  insoluble 
compound  in  the  pores  of  the  concrete.  The  alum  solution  is  made 
by  dissolving  1  pound  of  alum  per  gallon  of  water,  and  the  soap 
solution  by  dissolving  2.2  pounds  of  hard  soap  per  gallon  of  water. 
For  information  concerning  the  necessary  accuracy  of  proportions, 
see  (  373.  The  concrete  should  be  clean  and  dry,  and  not  colder 
than  about  50°  F.  The  soap  wash  should  be  applied  boiling  hot, 
but  the  alum  solution  may  be  60°  to  70°  F.  when  applied.  One 
wash  should  be  put  on  and  allowed  to  dry — ^usually  for  24  hours, — 
when  the  other  is  applied.  The  solutions  should  be  well  rubbed  in, 
but  care  should  be  taken  not  to  form  a  froth.  Two  pairs  of  coats  of 
the  above  solutions  will  usually  make  any  fairly  good  concrete 
practically  impervious  under  moderate  pressures;  and  eight  pairs 
of  coats  have  made  leaky  concrete  impervious  under  a  head  of 
100  feet. 

Instead  of  using  alum  and  soap  as  above,  it  is  both  cheaper  and 
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more  effective  to  substitute  aluminium  sulphate  for  the  alum  (see 
§  374). 

380.  GroiU  Wash,  A  cream  of  neat  cement  spread  on  with  a 
whitewash  brush  is  quite  effective,  if  well  rubbed  in.  One  or  two 
coats  will  make  ordinary  concrete  practically  impermeable  under 
a  10-foot  head  of  water.  The  grout  wash  is  most  effective  if  it  is 
put  upon  the  water  side  of  the  concrete. 

381.  Other  Washes,  Any  of  the  materials  mentioned  in  (  377 
may  be  used  as  a  wash;  but  they  are  more  expensive  and  not  as 
effective  as  the  alum  and  soap  or  as  the  grout  wash.  The  surface 
of  the  concrete  is  sometimes  painted  with  linseed  oil.  Most,  if  not 
all,  of  the  proprietary  compounds  (J  376)  may  be  used  as  a  wash  as 
well  as  an  ingredient  to  be  mixed  in  the  concrete.  Sodium  silicate 
(''soluble  glass'')  and  also  paraffine  dissolved  in  naphtha  are  some- 
times used,  but  both  are  more  expensive  and  no  more  effective  than 
the  alum  and  soap  or  the  grout  washes. 

382.  Waterproof  Plaster.  Very  frequently  the  attempt  is  made 
to  waterproof  a  concrete  or  masonry  wall  by  appl)dng  an  impervious 
plaster.  The  plaster  is  made  waterproof  by  the  use  of  the  alum  and 
soap  mixture  or  some  of  the  proprietary  compounds.  The  pro- 
portions of  the  plaster  coat  are  usually  1  part  cement  to  2  or  3  parts 
of  sand.  It  is  usual  to  apply  a  1-inch  coat  to  floors  and  a  f -inch  coat 
to  vertical  surfaces. 

The  difficulty  is  to  make  the  plaster  stick  (see  §  356).  The  wall 
should  be  thoroughly  cleaned  before  the  coating  is  applied,  and  the 
plaster  should  be  troweled  with  considerable  pressure;  and  if  the 
wall  is  under  water,  the  pressure  should  be  relieved  by  drainage  or 
by  pumping  until  the  plaster  has  set. 

Most  failures  with  this  method  of  waterproofing  occur  because 
the  wall  was  not  absolutely  clean.  The  plaster  can  usually  be  made 
to  adhere  if  the  concrete  wall  is  thoroughly  and  repeatedly  washed 
with  water;  but  if  the  wall  has  a  dense  hard  surface  of  nearly  neat 
cement,  it  may  be  necessary  to  wash  it  with  dilute  hydrochloric 
acid  to  dissolve  out  the  cement'  and  roughen  the  surface.  Of  course 
the  acid  must  be  thoroughly  washed  off.  A  coat  of  ordinary  white- 
wash, or  a  layer  of  laitance,  or  an  almost  invisible  film  of  the  oil  or 
grease  used  to  keep  the  concrete  from  sticking  to  the  forms,  will  keep 
the  plastering  from  adhering  unless  they  are  scrupulously  removed. 

Sometimes  the  surface  is  cleaned  and  then  covered  with  a  coat 
of  tar;  and  while  the  tar  is  still  tacky,  the  impervious  plaster  is 
troweled  on.  The  tar  should  be  made  thick  by  boiling  and  should 
be  applied  very  hot,  when  it  will  adhere  to  the  smoothest  surface. 
The  tar  could  be  used  alone,  if  it  were  not  for  its  color  and  if  it  did 
not  become  brittle  by  oxidation. 
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383.  Asphalt  Coating.  Where  its  color  is  not  objectionable, 
asphalt  is  sometimes  used  to  make  concrete  or  masonry  water-tight. 
The  asphalt  should  not  flow  at  180^  to  200"^  F.,  and  should  not  be 
brittle  at  0®  F.  The  surface  of  the  concrete  should  be  dry  and  warm, 
or  should  first  be  coated  with  paint  made  by  dissolving  asphalt  in 
naphtha.  The  asphalt  should  be  heated  to  about  450°  F.  but  not 
more,  and  should  be  applied  without  unnecessary  cooling. 

384.  Bitnminotui  Shield.  This  method  of  making  concrete  water- 
proof consists  in  surrounding  the  structure  with  an  impervious  shield 
svrhich  keeps  the  water  away  from  the  concrete;  and  hence,  strictly 
speaking,  is  not  a  method  of  rendering  concrete  impervious.  The 
waterproof  diaphragm  consists  of  several,  usually  four  or  more, 
thicknesses  of  tarred  paper  or  felt  (usually  the  former)  cemented 
together  and  covered  with  tar.  Of  course,  the  several  sheets  should 
break  joints,  and  every  precaution  should  be  taken  to  make  the 
shield  continuous  and  to  prevent  its  being  punctured  during  sub- 
sequent building  operations. 

Sometimes  the  shield  is  put  outside  of  the  wall,  in  which  case  it  is 
usual  to  protect  it  by  building  a  brick  wall  against  it.  With  this 
construction,  if,  after  the  building  is  completed,  the  diaphragm,  is 
not  water-tight,  as  is  frequently  the  case  owing  to  imperfect  work- 
manship or  to  its  having  been  punctured,  it  is  sometimes  necessary 
to  tear  out  a  considerable  portion  of  the  original  wall  to  discover  and 
stop  the  leak;  and  hence  the  water-tight  shield  is  sometimes  placed 
on  the  inside  of  the  main  wall  and  a  brick  protecting  wall  is  built 
inside  of  the  waterproof  diaphragm,  so  that  if  repairs  of  the  water- 
proofing are  required  it  is  necessary  to  tear  down  only  the  lighter 
protecting  wall.  However,  other  things  being  the  same,  such  a 
shield  is  most  effective  on  the  outside. 

The  objection  to  this  method  is  its  relatively  great  cost  and  the 
amount  of  space  it  occupies;  and  the  advantage  claimed  for  it  is  that 
the  water-tightness  of  the  diaphragm  is  not  affected  by  the  cracks 
in  the  wall  due  to  settlement  or  to  expansion  and  contraction. 

386.  OONTBAOTIOM  JOINTS.  Concrete  is  usually  laid  in  warm 
weather,  and  consequently  in  cold  weather  contraction  cracks  are  likely 
to  appear  in  thin  walls  of  any  considerable  length,  since  the  resulting 
stress  is  greater  than  the  tensile  resistance  of  the  concrete;  and 
unless  care  is  taken  to  confine  these  cracks  to  straight  lines  by  proper 
contraction  joints,  they  may  seriously  disfigure  the  face  of  the  work. 
Concrete  laid  in  cold  weather  is  likely  to  expand  during  warm  weather; 
but  this  usually  does  no  harm,  since  concrete  is  better  able  to  resist 
compression  than  tension.  Again,  concrete  which  sets  in  air  shrinks 
0.0003  to  0.0005  per  unit  of  length,  and  that  which  sets  in  water 
swells  0.0002  to  0.0005,  the  change  being  greater  the  richer  the 
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concrete.  Air-hardened  concrete  swells  when  immersed  in  water, 
and  water-hardened  concrete  shrinks  when  exposed  to  the  air. 
Further,  the  cracking  of  large  masses  of  concrete  is  sometimes  due, 
at  least  in  part,  to  the  cooling  of  the  cement  after  the  rise  of  tempera- 
ture caused  by  the  chemical  action  of  setting  (see  §  348). 

Therefore,  for  these  three  reasons,  it  is  customary  to  provide 
contraction  joints  at  intervals  in  concrete  structures,  or  to  reinforce 
the  concrete  with  suflScient  steel  to  enable  the  structure  to  with- 
stand the  tensile  stress  produced  by  the  contraction.  The  method 
of  preventing  contraction  cracks  by  reinforcing  the  concrete  will 
be  considered  in  the  next  chapter. 

Another  advantage  of  dividing  a  continuous  wall  into  sections 
by  vertical  joints  is  that  each  section  can  be  built  by  itself  with  a 
minimum  liability  of  unsightly  horizontal  seams  between  different 
days'  work. 

386.  Distance  Apart.  Expansion  joints  in  floors  exposed  to  the 
weather,  sidewalks,  curbs,  etc.,  are  usually  not  more  than  5  or  6  feet 
apart;  but  for  thicker  construction  they  can  be  much  farther  apart, 
since  the  temperature  of  the  interior  of  a  large  mass  of  concrete  is 
not  much  affected  by  external  temperature  changes.  It  is  customary 
to  build  retaining  walls  and  bridge  abutments  with  vertical  contrac- 
tion joints  25  to  50  feet  apart,  the  distance  varying  according  to 
the  thickness  of  the  wall;  and  sewers  and  culverts,  which  are  less 
exposed  to  changes  of  temperature,  with  joints  60  to  75  feet  apart. 

387.  How  Made.  Vertical  contraction  joints  are  made  in  three 
ways,  viz.:  (1)  planes  of  weakness,  (2)  tonguerand-groove  joints, 
and  (3)  dowel  joints. 

1.  Planes  of  weakness  are  made  by  building  a  temporary  partition 
in  the  form,  and  casting  the  section  thus  enclosed  as  a  single  mass. 
When  the  concrete  is  set,  the  partition  is  removed  and  the  new  con- 
crete is  deposited  against  the  old  without  any  attempt  to  secure  a 
bond  between  the  new  and  the  old,  thus  leaving  a  vertical  plane 
of  cleavage  between  the  adjacent  sections.  To  mask  the  ragged 
appearance  of  the  joint,  sometimes  a  triangular  strip  is  nailed  to  the 
form  where  the  partition  joins  the  face  of  the  form  in  such  a  manner 
as  to  leave  a  vertical  triangular  groove  in  the  face  of  the  wall  with 
the  plane  of  the  contraction  joint  passing  through  its  apex.  Some- 
times a  sheet  of  tarred  paper  is  placed  in  the  joint  between  the 
sections  to  prevent  a  possible  adhesion  of  the  new  to  the  olc?  concrete. 

2.  A  tongue-and-groove  contraction  joint  is  made  by  placing 
vertically  against  the  face  of  the  temporary  partition  or  bulkhead 
a  triangular  or  rectangular  or  U-shaped  timber  which  forms  a  vertical 
groove  in  the  end  of  the  first  section  of  the  concrete  into  which  the 
concrete  of  the  second  section  is  built,   thus  forming  a  concrete 
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tongue.  The  advantage  of  the  tongue-and-groove  joint  over  the 
plane  of  weakness  is  to  strengthen  the  wall  against  a  lateral  thrust 
applied  near  the  joint. 

3.  A  dowel  contraction  joint  is  frequently  employed  by  railroads, 
and  is  made  by  inserting  a  short  piece  of  railroad  rail  in  the  end  of 
a  section  of  a  retaining  wall  and  allowing  the  rail  to  project  a  short 
distance;  and  then  when  the  second  section  is  to  be  built  against 
the  first,  the  projecting  ends  of  the  rails  are  wrapped  With  paper 
or  coated  with  soap  or  axle-grease  to  prevent  the  adhesion  of  the 
concrete.  The  projecting  rails  bind  the  two  sections  together 
laterally,  but  the  concrete  in  the  last-laid  section  is  free  to  slip  on 
the  rails  with  temperature  changes. 

388.  KFFL0Bl8aiNai.  This  is  a  white  powder  on  the  face  of 
masonry,  due  to  the  soluble  salts  in  the  mortar  or  concrete  being 
dissolved  by  the  percolating  water  and  being  deposited  upon  the 
surface  when  the  water  evaporates,  which  frequently  disfigures  the 
face  of  concrete  walls.  Efflorescence  is  most  likely  to  occur  below 
the  horizontal  joints  and  is  particularly  noticeable  just  below  the 
horizontal  seam  between  two  successive  days'  work.  The  reason 
for  this  is  as  follows:  The  concrete  is  placed  in  layers,  and  if  it  is 
laid  dry  and  tamped,  the  top  surface  will  be  richer  and  denser,  and 
consequently  will  stop  any  percolating  water  and  divert  it  to  the 
surface  of  the  wall;  and  this  impervious  film  is  more  marked  between 
the  concrete  laid  on  succeeding  days,  because  the  top  surface  of  the 
set  concrete  is  usually  treated  with  a  rich  mortar  to  insure  a  good 
bond  ((  345).  Efflorescence  appears  upon  concrete  which  has  been 
built  without  stopping  work  at  night  and  which  has  been  puddled 
in  and  not  tamped  in  layers.  It  appears  particularly  after  a  period 
of  wet  weather,  owing  to  the  saturation  of  the  face  of  the  concrete 
with  water  which  dissolves  the  soluble  salts  and  later  deposits  them 
upon  the  face  of  the  wall.  Efflorescence  usually  occurs  in  irregular 
patches,  since  in  even  the  best  work  different  portions  of  the  concrete 
have  different  densities  owing  to  their  being  richer,  or  containing 
more  or  less  water,  or  being  tamped  more  or  less  severely.  Different 
cements  contain  different  proportions  of  soluble  salts,  and  hence 
give  different  amounts  of  efflorescence. 

389.  There  are  three  methods  of  preventing  or  at  least  of  decreas- 
ing efflorescence,  as  follows: 

1.  Use  a  cement  that  has  little  or  no  soluble  salts  in  it.  There 
are  cements  upon  the  market  which  are  almost  entirely  free  from 
soluble  salts  (sulphates  and  chlorides),  and  which  cause  little  or  no 
efflorescence. 

2.  Incline  the  top  surface  of  all  layers,  particularly  the  last  one 
laid  each  day,  toward  the  back  of  the  wall  so  the  soluble  salts  will  be 
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carried  toward  the  back  instead  of  toward  the  face  of  the  wall;  but 
this  remedy  is  not  applicable  with  wet  or  at  least  with  sloppy  concrete, 
unless  the  last  concrete  laid  at  night  is  mixed  drier  to  permit  of  thus 
sloping  the  surface.  If  the  back  of  the  wall  is  stepped,  as  is  common 
in  bridge  abutments  and  retaining  walls,  the  top  of  the  step  should 
be  given  a  flat  downward  slope  away  from  the  body  of  the  wall,  to 
prevent  pools  of  water  from  standing  on  the  top  of  the  step  and 
soaking  into  the  body  of  the  concrete. 

3.  Make  the  concrete  waterproof,  since  if  the  water  is  kept  out 
it  will  not  dissolve  the  salts,  and  consequently  efflorescence  will  be 
prevented.  For  a  discussion  of  the  several  ways  of  making  concrete 
impervious,  see  §  363-^;  and  for  a  method  of  rendering  the  efflores- 
cence almost  invisible,  see  §  643. 

390.  Efflorescence  is  partially  removed  by  the  wind  and  the  rain, 
and  can  be  entirely  removed  by  scrubbing  the  surface  with  dilute 
hydrochloric  acid;  but  it  may  return.  This  scrubbing  process  is  ex- 
pensive in  brushes,  acid,  and  time. 

391.  OONORBTE  IN  8sA  WATER.  The  action  of  sea  water  upon 
cement  and  concrete  is  not  well  understood.  However,  it  has  tneen 
established  that  under  certain  conditions  concrete  is  nearly  sure  to 
fail,  while  under  other  conditions  it  will  probably  withstand  the 
action  of  sea  water  at  least  for  a  considerable  time.  It  is  certain 
that  cement  which  contains  a  comparatively  high  per  cent  of  lime, 
alumina,  or  gypsum,  is  dangerous  for  use  in  sea  water,  since  the 
salts  in  the  sea  water  combine  with  these  elements  and  form  com- 
pounds which  swell  and  ultimately  destroy  the  mortar  or  concrete. 
Apparently  the  indirect  action  of  the  sulphates  in  sea  water  upon 
the  free  lime  in  the  cement  is  the  most  active  cause  of  disintegration. 
It  is  also  certain  that  a  dense  concrete  withstands  the  action  of  sea 
water  better  than  a  porous  concrete.  Apparently  mortar  made 
with  fine  sand  is  more  durable  than  that  made  with  coarse  sand. 
Sea  water  carrying  silt  is  not  as  destructive  as  clear  sea  water, 
apparently  because  the  silt  closes  the  pores  of  the  concrete  and  makes 
it  less  permeable.  Waterproofing  the  concrete  would  doubtless 
increase  its  resistance  to  the  disintegration  by  sea  water;  but 
neither  clay  (J  372)  nor  alum  (§  377)  should  be  used  for  this  purpcfse, 
since  alumina  increases  the  destructive  action  of  sea  water.  It  is 
claimed  that  iron-ore  cement  (J  114)  is  not  affected  by  sea  water. 

392.  EmoT  or  Alkali  on  Oonorbte.  Recently  attention  has 
been  called  to  the  fact  that  the  natural  alkali  waters  of  the  western 
part  of  this  country  seem  to  have  a  disintegrating  effect  upon  con- 
crete.*   Neither  the  cause  of  this  action  nor  the  remedy  is  yet  clearly 

*  Bulletin  No.  60,  Montana  Aipicultural  College  Experiment  Station;  and  TnuM. 
Amer.  8oc.  for  Testing  Material*,  vol.  viii  0908),  p.  4S4-03. 
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established;  but  apparently  the  action  of  alkali  water  is  due  to  the  in- 
direct effect  of  the  soluble  sulphates  upon  the  free  lime  in  the  cement, 
and  apparently  the  damage  is  most  serious  on  surfaces  situated  be- 
tween high  and  low  water.  The  remedy  seems  to  be  to  use  sand  free 
from  soluble  salts,  and  either  to  make  a  concrete  so  dense  that  it 
will  be  practically  waterproof  or  to  protect  the  concrete  by  water- 
proofing it  (§  366).  It  is  probable  that  iron-ore  cement  (§  114)  will 
resist  the  action  of  alkali  water. 

393.  Efrot  of  On.  ON  OONOBKTi.  Until  recently  it  has  generally 
been  believed  that  oil  had  no  harmful  effect  upon  cement  and  con- 
crete; but  it  has  recently  been  discovered  that  at  least  some  animal  and 
vegetable  oils  contain  acids  which  combine  with  the  lime  of  the  cement 
and  form  compounds  which  by  their  expansive  action  disintegrate 
cement  mortar  and  concrete.*    Mineral  oils  produce  no  harmful  effect. 

This  effect  of  oil  is  not  very  serious,  since  ordinarily  concrete  is 
seldom  subjected  to  large  doses  of  any  kind  of  oil,  much  less  animal 
or  vegetable  oils  containing  harmful  acids.  The  damage  is  less  the 
denser  the  concrete,  and  the  longer  it  has  set.  Neither  the  alum 
and  soap  washes  nor  a  coat  of  paraffine  or  linseed  oil  or  sodium 
silicate  protects  the  concrete  against  the  disintegrating  effect  of  oil 

Art.  5.    Strength,  Weight,  and  Cost  of  Concrete. 

394.  8TBIN0TH.  The  strength  of  concrete  depends  upon  the  kind 
and  amount  of  the  cement,  the  kind  and  size  of  the  aggregate,  the 
proportions,  the  grading  of  the  aggregate,  the  amount  of  water,  the 
thoroughness  of  the  mixing,  the  amount  of  tamping,  the  age  of  the 
concrete,  and  the  conditions  under  which  the  concrete  seasons. 
The  strength  of  the  concrete  varies  greatly  with  its  density,  which 
depends  chiefly  upon  the  grading  of  the  aggregate,  the  wetness  of 
the  concrete  and  the  amount  of  tamping— elements,  the  importance 
of  which  have  only  recently  been  recognized,  and  consequently  the 
reports  of  many  experiments  contain  no  information  on  these  im- 
portant factors.  This  incompleteness  of  the  reports  of  most  experi- 
ments is  because  tests  are  usually  made  to  determine  only  the  effect 
of  a  variation  in  some  one  factor  in  the  manufacture  of  concrete;  and 
as  the  other  factors  are  the  same  in  all  the  experiments  of  the  series, 
little  or  no  information  is  given  concerning  them,  and  consequently 
the  results  are  usually  valuable  only  for  the  one  purpose  for  which  the 
experiments  were  made.  This  probably  explains  the  wide  variation 
sometimes  found  between  results  of  apparently  similar  experiments. 

Formerly,  when  only  massive  plain  concrete  was  used,  the  com- 
pressive strength  alone  was  regarded  as  important;    but  since  the 

♦  En^nerring  \rtrs,  xxA.  liii,  p.  279-S2 
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introduction  of  reinforced  concrete,  the  transverse  and  the  shearing 
strength  have  become  of  interest.  A  few  data  will  be  given  concerning 
the  compressive,  transverse,  and  shearing  strengths  of  plain  concrete. 

396.  0OMPB188IVB  Stbsnoth  OF  STONE  OoNORETi.  The  results 
of  experiments  to  determine  the  crushing  strength  vary  materially 
with  the  form  of  the  test  specimen  and  also  with  the  condition  of  the 
pressed  surface.  Usually  the  test  specimen  is  a  cube,  but  occasion- 
ally prisms  much  taller  than  broad  have  been  used.  The  latter  give 
much  smaller  results  than  the  former.  The  smoothness  of  the  pressed 
surface  materially  affects  the  results  for  compressive  strength,  and 
unfortunately  there  is  no  agreement  as  to  the  method  of  preparing 
the  surface.  Probably  the  best  method  is  to  give  the  surface  a  coat 
of  neat  cement  paste  or  of  plaster  of  paris,  and  turn  it  upside  down 
upon  a  sheet  of  plate  glass.  If  there  is  plenty  of  time  for  the  cement 
to  set,  it  is  more  scientific  to  use  the  cement;  but  the  plaster  of 
paris  is  more  commonly  used,  because  of  its  more  rapid  set. 

396.  Dow'8  ExperimentB.  Table  29  shows  the  results  of  a  series 
of  experiments  made  by  A.  W.   Dow,  Inspector  of  Asphalt  and 


TABLE  29. 

Crushing  Strength  op  Natural-  and  Portland-Cement 
Concrete,  in  Pounds  per  Square  Inch 


Composition  of  Concrete 
BY  Volumes  Loose. 

Voids 

IN  AoaREOATB. 

Age  ( 

[>r  Cubes  when  Broken. 

Ret. 
No. 

Mortar. 

Afgnttmte. 
Sites  from 
m"  to  A". 

Per 

Cent 

of 

Volume. 

Cent 

of 

Voids 

ailed 

with 

Mortar. 

lent. 

83.9 

83.9 

96.2 

129.1 

107.0 

100.6 

nent. 

83.9 
83.9 
96.2 
129.1 
107.0 
UK).  6 

Ten 
Days. 

Forty- 

flve 
Dayi. 

Three 
Mos. 

Six 
Mos. 

One 

Ce- 
ment. 

Sand. 

Broken 
Stone. 

Gravel. 

Year. 

1 
2 

1 
1 

1 
1 
1 

1 

1 
1 

1 
I 
1 

1 

2 
2 
2 
2 
2 
2 

2 
2 
2 
2 
2 
2 

6 

6t 

6t 

"i' 

4 

6 

6t 

6t 

:V 

4 

Nat 

3 
2 

Portl 

"6* 
2 

Ural  Ceir 

46.3 
46.7 
39.6 
29.3 
36.6 
37.8 

4ind  Cer 

46.3 
46.7 
39.6 
29.3 
36.6 
37.8 

228 

639 

376 
696 

796 

916 
829 

3 

800 

4 
5 
6 

87 
108 

421 
364 

mi 

693 

344 
632 

763 
841 
916 

7 

8 

908 

1790 

2260 
1630 

2  610 
16.30 

3  060 
1  860 

9 

2  7(K) 

10 
11 
12 

094 
960 

1630 
1860 

2680 

1  840 

2  070 

2  820 
2  760 
2  840 

♦Gneiss.     •fCA}amf.     X'lhrt't*  frxirtlm  onllnary  ntoix*,  out*  UturiU  grmunlUUU'. 
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Cement,  Washington,  D.  C*  Each  result  is  the  mean  of  two  1-foot 
cubes,  except  those  for  one  year,  which  are  the  mean  of  five.  Owing 
to  the  friction  of  the  hydrostatic  press  with  which  the  tests  were 
made,  the  results  are  3  to  8  per  cent  too  high.  With  the  natural 
cement  the  water  used  was  0.317  cu.  ft.  (20  lb.)  per  cu.  ft.  of  rammed 
concrete,  and  with  portland  cement  0.24  cu.  ft.  (12  lb.)— in  both  cases 
including  the  moisture  in  the  sand.  The  sand  contained  4.4  per  cent 
of  water,  which  increased  the  volume  of  the  sand  and  made  the 
mortar  slightly  richer  than  as  stated. 

397.  Baiter's  ExperimentB.  Mr.  George  W.  Rafter,  under  the 
direction  of  the  State  Engineer  of  New  York,  tested  542  1-foot  cubes 
of  concrete  in  which  five  brands  of  portland  cement  and  one  of 
natural  were  used.f  The  sand  was  pure,  clean,  sharp  silica,  con- 
taining 32  per  cent  of  voids.  The  aggregate  was  sandstone  broken 
to  pass  a  2-inch  ring,  and  had  37  per  cent  voids  when  tamped.  In 
half  the  blocks  the  mortar  was  a  little  more  than  enough  to  fill  the 
voids;  and  in  the  other  half  the  mortar  was  equal  to  about  80  per 
cent  of  the  voids. 

In  making  the  cubes  whose  strength  is  summarized  in  Table  30, 
three  brands  of  portland  cement  were  used  which  meet  the  specifi- 
cations of  Table  13,  page  81.  The  mortar  for  these  cubes  was  mixed 
as  *'dry  as  damp  earth,"  and  the  test  specimens  were  stored  under 
water  for  four  months  and  then  buried  in  sand.  The  age  when 
tested  ranged  from  550  to  650  days,  the  average  being  about  600. 


TABLE  30. 
Crushing  Strength   of    Portland-Cement   and    Broken-Stone 

Concrete. 

Voids  of  broken  stone  nearly  filled  with  mortar — see  §  397. 
Age  when  tested  600  days. 


Ref. 

Composition  of  the  Mortar. 

No. 
OF  Cubes 

Mean  Crushing  Strength. 

No 

Cement 

Sand. 

Tested. 

Lb.  per  Sq.  In. 

Tons  per  Sq.  Ft. 

1 

1 

3 

4  467 

322 

2 

2 

6 

3  731 

268 

3 

3 

6 

2553 

184 

4 

4 

6 

2  015 

145 

5 

5 

2 

1796 

129 

6 

6 

1 

1365 

98 

*  Report  of  the  Operations  of  the  Engineermg  Department  of  the  District  of 
Columbia  for  the  year  ending  June  30,  1897,  p.  160-66. 

t  Tests  of  Metals,  etc.,  Watertown  Arsenal,  1898,  p.  415-560;  or  Report  of  the 
New  York  State  Engineer,  1897,  p.  375-460;  or  Trans.  Amer.  Soc.  of  C.  E.,  vol.  xlii, 
p.  104-54. 
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The  cubes  were  crushed  on  the  U.  S.  Watertown  Arsenal  testing 
machine.    The  individual  results  agreed  well  among  themselves. 

The  cubes  summarized  in  Table  30  were  stored  imder  water. 
An  equal  number  of  companion  blocks  stored  in  a  cool  cellar  gave 
82  per  cent  as  much  strength;  those  fully  exposed  to  the  weather, 
81  per  cent;  and  those  covered  with  burlap  and  wetted  several  times 
a  day  for  about  three  months  and  afterwards  exposed  to  the  weather, 
80  per  cent. 

The  cubes  of  Table  30  were  mixed  as  "dry  as  damp  earth." 
Companion  blocks,  of  which  the  mortar  was  mixed  to  the  "ordinary 
consistency  used  by  the  average  mason,"  gave  90  per  cent  as  much 
strength;  and  those  mixed  to  "quake  like  liver  under  moderate 
ramming,"  88  per  cent. 

The  cubes  containing  mortar  practically  equal  to  the  voids  in 
the  broken  stone  were  3  per  cent  stronger  than  those  containing 
mortar  equal  to  about  80  per  cent  of  the  voids. 

398.  Kimball's  Experiments.  Mr.  George  A.  Kimball,  Chief 
Engineer  of  the  Boston  Elevated  Railway  Co.,  made  372  1-foot 
concrete  cubes  which  were  tested  at  the  U.  S.  Arsenal  at  Watertown, 
Mass.*    The  results  are  summarized  in  Table  31.    The  mixing  of 

TABLE  31. 

Crushing   Strength   op   Portland-Cement   and   Broken-Stone 

Concrete. 
Results  are  in  pounds  per  square  inch. 


1 

Rep.     I 

PROPOBTION0. 

AoB  WHEN  Tested. 

No. 

Cement. 

Sand. 

stone. 

One 
Week. 

One 
Month. 

Three 
Months. 

Six 
Months. 

1 

1 

0 

2        i 

3  068 

3  534 

4  178 

5  23J 

2 

1 

2 

4 

1543 

2  416 

2896 

3827 

3 

1 

3 

6 

1379 

2  158 

2588 

3110 

4 

1 

6 

12 

591 

993 

1  112 

1  366 

the  concrete  for  the  test  specimen  was  done  as  nearly  as  possible  like 
that  of  the  concrete  which  went  into  actual  construction.  The 
consistency  was  such  that  with  the  richer  mixtures  water  barely 
flushed  to  the  surface  under  severe  ramming,  while  with  the  leaner 
mixtures  the  surface  merely  appeared  moist.    The  cubes  were  stored 

♦  Tests  of  Metals,  etc.,  Watertown  Arsenal,  1899,  p.  719-834. 
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in  a  room  the  temperature  of  which  was  usually  about  40**  F.,  although 
it  ordinarily  varied  from  28^  to  50®  and  twice  fell  to  2(f.  When  the 
temperature  of  the  room  was  below  32®  the  cubes  were  covered  with 
burlaps.  Five  different  brands  of  portland  cement  were  used.  In 
the  first  line  of  the  table,  each  result  is  the  mean  of  fourteen  tests, 
and  in  the  remainder  of  the  table  each  result  is  the  mean  of  twenty-six. 

399.  Other  Results.  For  additional  data  on  the  crushing  strength 
of  gravel  concrete,  see  Table  26,  page  141 ;  and  for  data  on  the  strength 
of  gravel  and  broken-stone  concrete,  see  Fig.  11,  page  140. 

400.  Oompreflsive  Strength  for  Different  ProportionB.  M.  Feret,  the 
noted  French  authority,  as  a  result  of  an  elaborate  study  of  the 


TABLE  32. 

Compressive    Strength    of    Portland-Cement    Concrete    op 

Various  Proportions. 

Results  are  in  pounds  per  square  inch. 


Pbopobtions. 


AoB  1  Month. 


m 


III 


AoE  6  Months. 


•^•2  ■ 

;5Ss 


li 


2J 


2 
3 
4 

3 
4 
5 
6 

3 
4 
5 
6 

4 
5 

6 

8 

6 

7 

8 

10 

10 

12 


2880 
2  780 
2680 

2  560 
2  480 
2  400 
2  320 

2  370 
2  290 
2  210 
2  140 

2120 
2  060 
1990 
1860 

1710 
1660 
1610 
1610 

1310 

1060 


2  860 
2  750 
2  650 

2  540 
2  440 
2  350 
2  260 

2  340 
2  260 
2  180 
2  100 

2  090 
2  030 
1950 
1810 

1680 
1620 
1570 
1460 

1270 

1020 


2840 
2  720 
2  610 

2  510 
2  410 
2  310 
2  230 

2  320 
2  230 
2  130 
2060 

2  060 
1990 
1910 
1770 

1650 
1590 
1530 
1420 

1230 

980 


2  800 
2  670 
2  540 

2  460 
2  350 
2  230 
2  140 

2  270 
2  180 
2  070 
1980 

2020 
1930 
1840 
1680 

1590 
1530 
1460 
1340 

1  160 

910 


2  760 
2  610 
2  460 

2  410 
2  290 
2  170 
2  060 

2  230 
2  110 
2  000 
1910 

1970 
1870 
1770 
1600 

1530 
1460 
1400 
1260 

1090 

840 


3890 
3  750 
3  620 

3460 
3  340 
3  230 
3  130 

3200 
3090 
2  980 
2  890 

2  860 
2  780 
2  680 
2  510 

2  310 
2  240 
2  170 
2  040 

1770 

1  430 


3  870 
3  710 
3  570 

3420 
3  300 
3  180 
3060 

3  160 
3  050 
2  940 
2  830 

2  830 
2  740 
2  630 
2  440 

2  270 
2  190 
2  120 
1980 

1720 

1380 


3840 
3680 
3  520 

3  390 
3  250 
3  120 
3  010 

3130 
3  010 
2  880 
2  780 

2  780 
2  690 
2  580 
2  390 

2  220 
2  150 
2  070 
1920 

1660 

1320 


3  780 
3600 
3  430 

3  320 
3  170 
3  010 
2890 

3  070 
2  940 
2  790 
2  670 

2  720 
2  610 
2  480 
2  280 

2  140 
2060 
1970 
1810 

1570 

1230 


3  730 
3  530 
3330 

3  250 
3090 
2  930 
2  780 

3020 
2  850 
2  700 
2  570 

2  660 
2  530 
2  390 
2  160 

2  070 
1980 
1880 
1700 

1470 

1  140 
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compressive  strength  of  mortars,  established  the  following  principle: 
"For  any  series  of  plastic  mortars  made  with  the  same  binding 
material  and  inert  sands,  the  resistance  to  compression  after  the 
same  length  of  set  under  identical  conditions,  whatever  may  be  the 
nature  and  size  of  the  sand  and  the  proportions  of  the  elements  of 

which  each  is  composed,  is  solely  a  function  of  the  ratio 


w-^-a 


or 


- — .  ,  .,  in  which  c=the  absolute  volume  of  the  cement  in  a  unit 
l  —  ic+s) 

of  volume  of  concrete,  »=the  absolute  volume  of  the  sand,  w=the 
absolute  volume  of  the  water  voids,  and  a=the  absolute  volume  of 
the  air  voids. '*  Taylor  and  Thompson*  modified  this  principle  to 
make  it  applicable  to  concrete,  and  from  the  results  of  various  experi- 
ments deduced  a  formula  by  which,  knowing  the  compressive  strength 
of  any  one  proportion,  the  approximate  compressive  strength  of  any 
other  proportion  can  be  computed.  By  this  method  the  above 
authors  prepared  Table  32,  which  shows  the  relative  compressive 
strength  of  portland-cement  concrete  of  different  proportions  at 
one  month  and  at  six  months.  Notice  that  the  broken  stone  or 
gravel  having  the  greatest  per  cent  of  voids  gives  concrete  of  the 
greatest  strength.  This  anomaly  is  due  to  the  fact  that  the  broken 
stone  having  the  greatest  per  cent  of  voids  requires  the  greatest 
amount  of  cement  per  unit  of  volume  of  concrete,  and  the  greater 
amount  of  cement  has  more  influence  in  increasing  the  strength  than 
the  greater  per  cent  of  voids  has  in  decreasing  it. 

401.  Increase  of  Oompreflsive  Strength  with  Age.  Messrs.  Taylor 
and  Thompson  in  the  investigation  referred  to  in  the  previous 
paragraph  deduced  f  the  ratios  shown  in  Table  33  which  are  useful 
in  determining  the  effect  of  age  upon  the  compressive  strength  of 
concrete.    Of  course  such  results  can  be  only  approximate  in  any 

TABLE  33. 
Eppect  of  Age  on  the  Strength  op  Portland-Cement  Concrete. 


Reference 
Number. 

AoB  or  THE  Concrete. 

Relative  CouPBEiisivE  Strength. 

1 
2 
3 
4 
5 

7  days. 
1  month. 
3  months. 
6  months. 
1  year. 

0.76 
1.00 
1.2& 
1.36 
•     1.44 

♦  Taylor  and  Thompson's  Concrete  Plain  and  Reinforced,  ed.  1905,  p.  237-44. 
t/Wa..  p.  241. 
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particular  case,  owing  to  the  diflference  in  the  conditions  between 
the  case  in  hand  and  the  experiments  from  which  the  ratios  were 
deduced. 

402.  Omshing  Strength  tmdar  Ooncentrated  Load.  All  the  pre- 
ceding results  for  the  crushing  strength  are  for  a  compressive  force 
applied  over  the  entire  upper  surface  of  the  test  specimen;  but  if  the 
load  is  applied  upon  only  the  central  portion  of  the  upper  surface,  a 
greater  unit  load  will  be  required  to  crush  the  specimen,  because  the 
outer  portions  will  support  the  interior  portion  and  materially  in- 
crease the  crushing  resistance  of  the  specimen. 

In  a  series  of  experiments,*  thirty-six  12-inch  cubes  of  1  :  0  :  2 
and  1:2:4  concrete  were  crushed  at  different  ages  by  applying  the 
load  over  the  entire  upper  surface  of  the  cube,  and  the  same  number 
of  companion  cubes  were  crushed  by  applying  the  pressure  over  an 
area  of  10  by  10  inches,  and  a  third  set  by  applying  the  stress  over 
an  area  of  8  by  8.25  inches.  The  second  series  gave  a  strength  112 
per  cent  of  the  first,  and  the  third  128  per  cent.  Different  ages  or 
different  proportions  seem  to  make  no  difference  in  the  above  per 
cents. 

For  additional  data  concerning  the  difference  between  a  dis- 
tributed and  a  concentrated  load,  see  §  657. 

403.  Safe  Omshing  Strength.  The  safe  crushing  strength  depends 
upon  the  character  and  the  age  of  the  concrete  and  upon  the  method 
of  applying  the  load — whether  distributed  or  concentrated.  The 
results  of  laboratory  tests  are  higher  than  is  likely  to  be  realized  in 
actual  practice,  because  of  the  difference  in  the  conditions  under 
which  the  work  is  done.  For  this  reason  it  is  not  wise  to  assume 
that  the  ultimate  crushing  strength  of  a  1  : 2  : 4  portland-cement 
concrete  made  under  reasonably  good  working  conditions  is  more 
than  about  2,000  pounds  per  square  inch  at  30  days;  and  for  other 
proportions  this  value  may  be  reduced  according  to  the  ratios  in 
Table  32,  page  198,  and  for  other  ages  it  may  be  increased  according 
to  the  quantities  given  in  Table  33,  page  199.  In  any  important 
work  the  strength  should  be  determined  for  the  actual  conditions 
under  which  the  concrete  is  to  be  used.  On  account  of  the  difficulty 
of  securing  uniformity  in  concrete  work,  it  is  customary  to  assume 
a  comparatively  large  factor  of  safety. 

Table  34  gives  the  values  of  the  safe  crushing  strength  of  a  1  :  2  :  4 
portland-cement  concrete  made  where  the  materials  and  workman- 
ship are  carefully  inspected.  If  good  materials  and  careful  work- 
manship are  not  assured,  smaller  values  should  be  cl\psen.  Values 
for  other  proportions  and  other  ages  can  be  deduced  from  those 
given  in  Table  34  by  applying  the  ratios  of  Tables  32  and  33,  pageo 

*  Tests  of  MetalB,  1899,  p.  734-40. 
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TABLE  34. 

Maximum  Safe  Crushing  Strength  op  a  Good  1:2:4  Portland- 
Cement  Concrete  1  Month  Old. 


Ref. 
No. 

Mbthod  op  Appltino  thb  Stress. 

Lb.  pbb 
Sq.  In. 

Tons  pbr 
Sq.  Ft. 

1 

Bearing  of  steel  on  concrete  where  the  width  of  the 
bearing  area  is  not  more  than  50  per  cent  of  the 
width  of  the  upper  face  of  the  concrete 

1000 
500 

700 

600 

400 

72 

2 

Bearing  of  bridge  seat  subject  to  shock  

36 

3 

Bearing  on  mass  concrete  and  in  column  pedestals 
2  ft.  flcjuare  or  over , , 

50 

4 
5 

Maximum  compressive  stress  in  reinforced  concrete 
beams  or  on  the  toe  of  dams,  retaining  walls,  etc. 

Direct  compression  on  thin  plain-concrete  walls  or 
plain-concrete  coliunns  whose  length  does  not 
exceed  twelve  diameters   

43 
29 

198  and  199,  respectively.  The  dimensions  of  a  massive  concrete 
structure  seldom  depend  upon  the  strength  of  the  concrete.  For 
example,  the  dimensions  of  a  concrete  foundation  are  determined 
by  the  bearing  power  of  the  soil;  and  many  times  a  richer  mixture 
is  employed  than  is  necessary  to  support  the  load — sometimes  to 
secure  a  water-tight  foundation,  sometimes  to  secure  resistance  to 
frost,  but  often  through  ignorance  or  indifference.  But  in  the  design 
of  reinforced  concrete  buildings  the  crushing  strength  of  the  concrete 
is  an  important  factor;  and  a  rich  mixture  is  preferred  not  only 
because  of  its  greater  strength,  but  also  because  it  insures  greater 
adherence  to  the  steel,  makes  possible  the  earlier  removal  of  the 
forms  and  their  earlier  use .  elsewhere,  and  gives  greater  security 
against  inferior  sand  and  imperfect  mixing.  The  cost  of  the  addi- 
tional cement  is  not  a  very  large  per  cent  of  the  total  cost  of  the 
building. 

404.  Obushiho  Stbsnoth  or  Oindib  Ognobeti.  Table  35, 
page  202,  is  the  summary  of  fifty-two  tests  of  portland-cement 
cinder-concrete  cubes.*  The  cinders  were  used  as  they  came  from 
the  furnace  without  sifting,  the  larger  clinkers  only  having  been 
broken,  t 

♦  Testa  of  Metals,  etc,  Watertown  Arsenal,  1808,  p.  415,  417,  561-72/  1903,  p.647 
1004,  p.  340. 

t  Tests  of  Metals,  1899,  p.  734-40. 
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TABLE  35. 

Compressive  Strength  of  Portland-Cement  and  Cindbb 

Concrete. 


Rep. 

Proportions  bt  Volxtmsb. 

CsusHiNa  Strbnoth, 
Pounds  per  Squark  Inch. 

No. 

1 

Cement. 

.Sand. 

andera. 

One   Month. 

•       1 

1 

1 

3 

1686 

2  417 

2 

1 

2 

4 

1343 

1328 

3 

1 

2 

5 

687 

1302 

4 

1 

3 

6 

823 

788 

406.  TEN8ILB  Stbsnoth  OF  OoNORETi.  A  knowledge  of  the  ten- 
sile strength  of  concrete  is  much  less  important  than  that  of  its  com- 
pressive strength,  for  in  massive  construction  the  tensile  strength 
is  of  no  importance,  and  in  the  construction  of  slabs,  beams,  and 
girders  no  dependence  is  placed  upon  the  tensile  strength  of  concrete 

TABLE  36. 

Tensile  Strength  op  Concrete. 


Proportions  bt  Volumes. 

Age 

Rbper- 

When 
Tested. 

Number 

OP 

KNCB 

Number. 

Cement. 

Sand. 

Broken 
Stone. 

Months. 

Tests. 

1 

2* 

4 

1 

10 

2 

2 

4 

1 

3 

3 

2 

4 

1 

9 

4 

2 

4 

1 

4 

6 

2 

5 

1 

1 

6 

2 

5 

1 

3 

7 

3 

6 

1 

5 

8 

2 

4 

3 

2 

9 

2 

5 

3 

1 

10 

2 

5 

3 

3 

11 

1  : 6  gravel 

1 

1 

12 

1 

:6  grave 

'       1 

3 

1 

Tensile 
Strenotu, 

lb.  per  sq.  in. 


207 
161 
205 
311 
237 
215 
116 

158 
359 
121 

253 
290 


Authority. 


Woolaont 

Woolson  t 

Henbyt 

HattJ 

Hattf 

Henbyl 

Henbyt 

Henbyt 

HattT 

Henbyt 

HattJ 
Hattf 


*  Limestone  screenings. 

t  Prof.  Ira  H.  Woolson,  Engineering  News,  vol.  liii.  p.  561-66. 
i  Mr.  W.  H.  Henby,  Jour.  Assoc.  Eog'g  Soc,  vol.  xxv,  p.  147-51. 
1  Prof.  W.  K.  Hatt,  J.Mr.  West.  Soc.  Eng'rs,  vol.  ix,  p.  234. 
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on  account  of  its  brittleness  and  its  liability  to  crack  from  shrinkage. 
However,  a  knowledge  of  the  tensile  strength  of  concrete  is  important 
in  problems  relating  to  the  use  of  reinforced  concrete  (Chap.  VIII), 
and  hence  will  be  briefly  considered. 

Table  36,  gives  values  of  the  tensile  strength  as  determined  by 
three  experimenters.  All  of  the  tests  were  made  upon  gigantic 
briquettes. 

TABLE  37. 

Transverse  Strength  op  Concrete  op  Various  Proportions.* 

Age  when  tested,  112  days. 


Rbf. 

Pbopobtions  BT  WnOHT. 

Modulus  of 

Number 
ofTkstb. 

RUPTUBK, 

No. 

Cement. 

Screenings. 

Stone. 

lb.  per  sq.  in. 

1 

1 

0 

0 

6 

926 

2 

1 

1 

0 

6 

586 

3 

1 

6 

484 

4 

2 

6 

479 

5 

3.5 

6 

433 

6 

5 

278 

7 

1 

2 

0 

6 

461 

8 

3 

6 

307 

0 

5 

8 

218 

10 

7.5 

4 

249 

11 

1 

3 

2 

3 

231 

12 

4 

8 

170 

13 

7 

4 

169 

14 

1 

4 

0 

6 

225 

15 

3 

3 

203 

16 

6 

10 

135 

17 

9 

3 

115 

18 

1 

5 

0 

3 

164 

19 

1 

6 

7 

6 

126 

20 

12 

2 

93 

406.  The  tensile  strength  of  concrete  is  usually  obtained  by 
determining  the  transverse  strength  of  concrete  beams  and  com- 
puting the  stress  upon  the  extreme  fiber  (the  modulus  of  rupture) 
imder  the  assumption  that  the  neutral  axis  is  at  the  center  of 
the  beam.  Table  37  gives  the  modulus  of  rupture  of  concretes 
of  various  proportions  of  portland  cement,  stone  screenings,  and 

♦  Fuller  and  Thompson  in  Trans.  Amer.  Soc.  of  C.  E.,  vol.  lix,  p.  94-95 
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crusher-run  stone  from  0.1  to  2.25  inches  in  diameter.    The  age 
of  the  concrete  when  tested  was  112  days. 

Table  38  shows  the  modulus  of  rupture  of  concrete  made  with 
four  different  aggregates  and  three  degrees  of  wetness,  tested  at  four 
Each  result  is  the  mean  of  three  experiments. 


TABLE  38. 

Transverse   Strength   of  Concrete  of  Various  Aggregates 

AND  Ages.* 
Modulus  of  Rupture  in  pounds  per  square  inch. 


Ref. 

AOORBOATE. 

Pboportions 
by  voluicks. 

CONSISTKNCY. 

No. 

4 

13 

26 

1 
2 
3 

4 
5 
6 

7 
8 

g 

10 
11 
12 

Cinders 
Granite 
Gravel 
Limestone 

1:2:6 
1  :2:4 
1:2:4 
1:2:4 

wet 

mediui^ 

damp 

wet 

mediimi 

damp 

wet 

medium 

damp 

wet 

medium 

damp 

175 
198 
198 

375 
475 
499 

391 
451 
426 

422 
458 
537 

240 
231 
225 

501 
636 
591 

380 
477 
495 

487 
541 
521 

246 
277 
250 

539 
566 
618 

435 
520 
496 

607 
566 
589 

The  determination  of  the  transverse  strength  of  beams  affords 
a  convenient  method  of  comparing  the  strength  of  concretes  of 
different  proportions  and  ages.  Tables  37  and  38  are  given  partly 
to  permit  of  such  comparisons.  Compare  the  relative  transverse 
strengths  for  different  proportions  and  ages  as  given  in  Tables  37 
and  38  with  the  relative  compressive  strengths  as  given  in  Table 
32,  page  198,  and  Table  33,  page  199. 

407.  Ratio  of  Tensile  to  Oompressive  Strength.  The  ratio  of  the 
tensile  to  the  compressive  strength  of  concrete  usually  varies  from 
6  to  12  when  the  compressive  strength  is  determined  by  crushing 
cubes.  Candlot  gives  the  results  of  forty  sets  of  experiments  on 
cement  mortars  of  various  proportions,  tested  at  ages  varying  from 
1  week  to  3  yeais,  in  which  the  ratio  varies  from  5  to  12^,  which  ratio 
seems  to  be  independent  of  the  proportion  or  of  the  age. 

*  Bui.  344  of  the  U.  S.  Geological  Survey — Results  of  Tests  made  at  the  Structural- 
Materials  Testing  I«aboratories,  p.  36-41. 
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408.  gfHARTWO  Stbivoth.  The  shearing  strength  of  concrete  is 
of  no  importance  in  massive  structures,  but  is  important  in  the  design 
of  reinforced  concrete  beams.  It  is  difficult  to  arrange  an  experi- 
ment to  determine  the  shearing  strength  of  concrete  without  in- 
volving cutting  action  or  bending  stress.  In  Bulletin  No.  8  of  the 
University  of  Illinois  Engineering  Experiment  Station  the  various 
methods  employed  to  determine  the  shearing  strength  of  concrete 
are  discussed,  and  the  conclusion  is  drawn  that  most  of  the  methods 
are  deceptive  and  give  results  which  are  too  small. 


TABLE  39. 

Relative  Shearing  and  Crushing  Strength  op  Concrete.* 

Tests  made  by  Professor  Talbot  at  University  of  Illinois. 


PORM 
OF 

Spkcimbn. 

Propob- 

TIONS 

or  THE 

CONCBETB. 

OF 

Stohino. 

Number 

OF 

Tests. 

Sheabino 
Strenoth. 
lb  per  sq.  in. 

Cbushino 

Strfngth 

OF  Cubes. 

lb  per  sq.  in. 

Ratio  OF 
Srbab 

COMFBEB- 
8ION. 

Plain 
plate 

Reoesaed 
block 

Reinforced 

recessed 

block 

Restrained 
beam 

1:3:6 
1:3:6 
1:3:6 
1:3:6 
1:2:4 

1:3:6 
1:3:6 
1:3:6 
1:3:6 
1:2:4 

1:3:6 
1:3:6 
1:3:6 
1:2:4 

1:3:6 
1:3:6 
1:2:4 

Air 

Water 

Damp  sand 

Damp  sand 

Damp  sand 

Air 

Water 

Damp  sand 

Damp  sand 

Damp  sand 

Air 
Damp  sand 
Damp  sand 
Damp  sand 

Damp  sand 
Damp  sand 
Damp  sand 

9 

7 
4 

1 
5 

17 
5 
4 

1 
5 

4 
4 
1 
5 

4 

1 
6 

679 
729 
905 
968 
1193 

796 
879 

1141 
910 

1257 

1051 
1821 
1555 
2145 

1313 
1020 
1418 

1230 
1230 

2  428 
1721 

3  210 

1230 
1230 

2  428 
1721 

3  210 

1230 

2  428 
1721 

3  210 

2  428 
1721 

3  210 

0.55 

.59 
.37 
.56 
.37 

0.65 
.71 
.47 
.53 
.39 

0.86 
.75 
.90 
.67 

0.54 
.59 
.44 

Table  39  gives  the  results  obtained  by  Professor  Talbot;  and 
Table  40,  page  206,  shows  results  obtained  by  Professor  Spafford 
at  the  Massachusetts  Institute  of  Technology.  These  two  series 
of  experiments  are  much  the  most  satisfactory  of  any  that  have  been 
made,  and  give  results  much  larger  than  any  former  experiments. 
Professor  Talbot  used  four  methods  of  testing,— in  three  of  which 
a  hole  was  punched  through  a  plate  (for  details  see  Table  39),  and 

*  BuDetin  No.  8  of  University  of  Illinois  Engineering  Experiment  Station,  p.  24. 
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in  the  other  the  ends  of  a  square  beam  were  securely  clamped 
between  stiff  metal  blocks  and  the  load  was  applied  through  a  flat 
bearing  block.  Professor  Spafford  used  a  cylindrical  beam  the  ends 
of  which  were  clamped  in  cylindrical  bearings,  the  load  being  applied 
through  a  semi-cylmdrical  bearing. 

TABLE  40. 

Relative  Shearing  and  Crushing  Strength  op  Concrete.* 

Tests  made  by  Professor  Spafford  at  Massachusetts  Institute  of 

Technology. 


Pbopob- 

Mrbod  of 

9TOBINO. 

8h CARING   StRSNOTH. 

ib.  per  sq.  in. 

Crushino 

Strength 

OF  Cubes. 

lb.  per.  sq.  in. 

Ratio  of 
Shear  TO 
Compres- 
sion. 

noNS. 

Maximum. 

Minimum. 

Average. 

1:2:4 
l;2:4 

1:3:5 
1:3:5 

1:3:6 
1:3:6 

Air 
Water 

Air 
Water 

Air 
Water 

1630 
2090 

1590 
1380 

1450 
1200 

960 
1180 

890 
840 

950 
1030 

1310 
1650 

1240 
1120 

1180 
1  120 

2  070 
2  620 

1310 
1360 

950 
1270 

0.63 
0.63 

0.94 
0.32 

1.25 
0.88 

409.  Modulus  or  Elastioity.  The  modulus  of  elasticity  is  the 
ratio  of  the  total  stress  to  the  correspondmg  elastic  deformation  of 
the  concrete,  and  is  an  important  factor  in  the  design  of  reinforced 
concrete  structures.  The  value  of  the  modulus  increases  with  the 
age  and  the  richness  of  the  concrete,  and  decreases  with  the  load. 
Apparently  the  modulus  is  the  same  for  tension  as  for  compression. 

Different  experimenters  have  obtained  very  different  results  for 
the  modulus,  owing  partly  to  variations  in  the  concrete,  partly  to  the 
different  stresses  between  which  the  modulus  is  taken,  partly  to  the 
difficulties  of  measuring  the  very  small  deformations,  and  partly 
to  whether  gross  or  net  deformations  are  used.  The  net  deforma- 
tions give  the  larger  values  for  the  modulus.  Values  have  been 
obtained  ranging  from  1,500,000  to  5,000,000  lb.  per  sq.  in. 

Table  41  gives  the  modulus  for  different  proportions  and 
different  ages.  These  values  were  deduced  in  connection  with 
the  crushing  tests  described  in  §  398,  which  see.  In  computing 
the  results  in  Table  41  net  deformations  (the  total  deformations 
minus  the  set)  were  used. 

410.  Elastic  Limit.  Concrete  shows  a  permanent  set  under 
small  loads,  and  hence  concrete  can  hardly  be  said  to  have  an  elastic 

*  Bulletin  No.  8,  University  of  Illinois  Engineering  Experiment  Station,  p.  8. 
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limit  in  the  usual  sense.  However,  there  appears  to  be  a  limit  to 
the  stress  which  can  be  repeated  indefinitely  without  continuing 
to  add  to  the  deformation,  and  for  practical  purposes  this  may  be 
taken  as  the  elastic  limit.  This  limit  is  from  50  to  60  per  cent  of  the 
ultimate  compressive  strength. 

411.  WfelOHT.  The  weight  of  concrete  varies  with  the  imit  weight 
of  the  ingredients,  the  proportions,  the  maximum  size  and  the 
grading  of  the  aggregate,  the  amount  of  the  water,  the  amount  of 
ramming,  and  the  age.  The  maximiun  difference  between  portland 
and  natural  cement,  due  to  the  greater  weight  of  portland  cement, 
is  4  or  5  lb.  per  cu.  ft.  The  best  grade  of  1  :  2  :  4  concrete  when  dry 
weighs  about  as  follows:  trap  155  lb.  per  cu.  ft.,  conglomerate  or 
gravel  152  lb.  per  cu.  ft.,  limestone  150  lb.  per  cu.  ft.,  sandstone 
145  lb.  per  cu.  ft.,  cinder  110  lb.  per  cu.  ft.;  and  a  1  : 3  : 6  mixture 
when  dry  weighs  as  follows:  trap  150  lb.  per  cu.  ft.,  conglomerate  or 
gravel  145  lb.  per  cu.  ft.,  cinder  105  lb.  per  cu.  ft.*  Concrete  made 
of  blast-furnace  slag  weighs  from  110  to  120  lb.  per  cu.  ft.;  and  that 
made  of  coke  from  80  to  90  lb.  per  cu.  ft. 


TABLE  41. 
Modulus  of  Elasticity  op  Concrete,  f 


H 

Composition. 

Modulus  or  Elashcitt  Bbtwbkn 

is 

Age. 

Loads  peb  Squabe  Inch  op 

Compras- 

^ 

^ 

aive 

Strength. 

J 

1 

0 

100  and 

600  and 

1  000  and 

lb.  per 

Pi^ 

^ 

000  ib. 

1000  Ib. 

2  000  lb. 

sq.  in. 

1 

1 

2 

4 

7  days 

2  593  000 

2054  000 

1351000 

1730 

2 

1  mo. 

2  662  000 

2  445  000 

1462  000 

2  567 

3 

3mos. 

3  671000 

3  170  000 

2  158  000 

2  975 

4 

6  mos. 

3  646  000 

3  567  000 

2  582  000 

3  989 

5 

1 

3 

6 

7  days 

1869  000 

1530  000 

1511 

6 

1  mo. 

2  438  000 

2  135  000 

1219  000 

2260 

7 

3  mos 

2  976  000 

2  656  000 

1805000 

2  741 

8 

6  mos. 

3608  000 

3  503  000 

1868  000 

3068 

9 

1 

6 

12 

1  mo. 

1376  000 

1146 

10 

3  mos. 

1642  000 

1364  000 

1859 

11 

6  mos. 

1820  000 

1522  000 

1592 

412.  008T  OF  Ck)NOBETi.    The  cost  of  concrete  depends  upon  the 
following:    (1)  the  unit  cost  of  the  materials;    (2)  the  proportions; 


♦  Tests  of  Metals,  etc.,  Watcrtown  Arsenal,  1897,  1898,  1899,  1903,  1904. 
t  Tests  of  Metals,  U.  S.  A.,  1899,  p.  741. 
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(3)  the  character  of  the  work — whether  foundation  work,  mass 
concrete   above   ground,   or  reinforced-concrete   building  work; — 

(4)  the  magnitude  of  the  job;  (5)  the  cost  of  labor  per  hour;  (6)  the 
hours  worked  per  day;  (7)  the  character  of  the  labor;  (8)  the  space 
available  for  the  storage  and  the  handling  of  the  materials;  (9)  the 
time  of  the  year;  (10)  the  probable  weather  conditions;  (11)  the 
amount  of  time  allowed  for  doing  the  work,  etc.  In  making  an 
estimate  of  the  probable  cost  of  any  proposed  work,  each  of  these 
items  must  be  carefully  studied;  and  in  using  published  data  on 
cost  of  concrete,  attention  should  be  given  to  the  conditions  under 
which  the  work  was  done. 

413.  0o8t  of  Materials.  The  cost  of  concrete  depends  much 
more  upon  the  character  of  the  construction  and  the  conditions 
under  which  the  work  is  done  than  upon  the  first  cost  of  the  materials. 

414.  The  Cement  The  price  of  cement  (§  127-29)  varies  with 
the  conditions  of  the  market  and  with  the  locality,  and  hence  it  is 
wise  to  consult  the  dealers  before  making  an  estimate.  Further, 
freight  is  a  considerable  part  of  the  delivered  price,  and  hence  quota- 
tions should  be  secured  f.o.b.  the  point  of  delivery.  The  cost  of 
wagon  haul  will  usually  vary  from  15  to  20  cents  per  ton-mile  de- 
pending upon  the  locality,  the  season,  and  the  character  of  the  roads; 
and  assuming  for  this  purpose  that  a  barrel  of  portland  cement  weighs 
400  pounds,  the  wagon  haul  will  vary  from  3  to  4  cents  per  barrel  per 
mile. 

The  amount  of  cement  required  for  a  cubic  yard  of  concrete 
can  be  obtained  from  Table  28,  page  158,  and  hence  the  cost  delivered 
at  the  work  can  easily  be  computed. 

416.  The  Sand.  The  cost  of  sand  varies  greatly  with  the  locaUty, 
since  in  some  places  sand  may  be  found  comparatively  near  the  work, 
while  in  others  it  must  be  transported  a  long  distance  (see  §  203). 
If  the  sand  is  found  near  the  work,  the  cost  of  haul  will  be  the  cost 
of  loading,  which  for  large  jobs  is  about  one  hour's  labor  per  cubic 
yard  and  for  small  jobs  about  IJ  hours  per  cubic  yard,  plus  the  cost 
of  transportation,  which  is  about  1  cent  per  100  feet  of  distance. 
If  the  sand  is  hauled  a  few  miles  instead  of  a  few  hundred  feet,  the 
cost  of  loading  is  relatively  small  and  may  be  included  in  the  cost  of 
hauling,  which  is  from  15  to  20  cents  per  ton-mile.  The  cost  of 
haul  per  unit  of  distance  is  more  for  short  distances  than  for  long 
ones  because  of  the  proportionally  greater  loss  of  time  on  account 
of  the  detention  of  the  wagon  or  cart  at  the  pit.  For  distances 
under  250  to  300  feet,  sand  can  be  hauled  in  wheelbarrows  more 
economically  than  in  carte  or  wagons.  In  computing  the  cost  of 
wagon  haul,  we  may  assume  sand  to  weigh  IJ  tons  per  cubic  yard; 
and  hence  the  wagon  haul  will  cost  from  22  to  30  cents  per  cubic  yard 
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per  mile.    Table  28,  page  158,  gives  the  amount  of  sand  required  per 
cubic  yard  of  concrete. 

416.  The  Aggregate,  If  the  aggregate  is  gravel,  the  data  in  the 
preceding  section  are  applicable  also  in  this  case.  Broken  stone  is 
bought  by  the  ton  or  by  the  cubic  yard,  and  for  this  purpose  a  yard 
of  stone  may  be  assumed  to  weigh  \\  tons.  For  data  on  the  price 
of  crushed  stone,  see  §  218. 

417.  Oost  of  Fomui.  Under  this  head  will  be  included  only  the 
cost  of  forms  for  mass  concrete,  no  reference  being  made  to  the  forms 
employed  in  reinforced-concrete  buildings,  since  that  subject  is  too 
complicated  to  be  treated  in  the  space  here  available.  For  a  little 
data  on  the  cost  of  forms  for  reinforced-concrete  buildings,  see  the 
left-hand  side  of  Table  46,  page  258. 

The  cost  of  the  forms  of  mass  concrete  is  materially  affected  by 
nearly  all  the  items  affecting  the  cost  of  the  concrete  (see  §  412), 
and  in  addition  the  cost  of  the  forms  depends  also  upon  the  following: 
(1)  the  outlines  of  the  structure,  which  govern  the  amount  of  labor 
required  in  erecting  and  removing  the  forms  and  the  loss  in  cutting 
the  lumber;  (2)  the  consistency  of  the  concrete,  which  determines 
the  length  of  time  the  forms  must  remain  in  place  and  hence  governs 
the  amount  of  lumber  required  for  any  particular  job;  (3)  the  de- 
tails of  the  design  of  the  forms — whether  the  facing  planks  have 
square  edges,  beveled  edges,  or  are  tongued  and  grooved,  or  whether 
the  forms  are  sectional  or  not,  etc.;  (4)  the  composition  of  the  form- 
building  gang — ^whether  all  are  high-priced  and  expert  carpenters 
or  low-priced  unskilled*  laborers,  or  whether  there  is  an  economic 
proportion  of  each;  (5)  the  care  employed  in  taking  down  the  forms; 
(6)  the  number  of  times  the  lumber  may  be  used;  and  (7)  the  surface 
finish  required  on  the  completed  concrete.  The  forms  sometimes 
support  the  runway  used  in  delivering  the  concrete,  in  which  case 
part  of  the  cost  of  the  forms  is  strictly  not  chargeable  to  form-work 
proper. 

The  cost  of  forms  is  usually  given  per  cubic  yard  of  concrete, 
but  this  form  of  statement  does  not  discriminate  between  thin  and 
thick  masses,  nor  between  structures  having  a  regular  or  irregular 
contour.  It  would  be  of  advantage  to  all  concerned,  if  the  cost  of 
materials  and  of  labor  for  forms  were  each  stated  in  three  ways,  viz. : 
(1)  per  cubic  yard  of  concrete;  (2)  per  square  yard  of  finished  sur- 
face; and  (3)  per  thousand  feet  of  lumber  used.  Unfortunately, 
the  records  of  the  cost  of  work  are  seldom  kept  in  this  form,  and  the 
published  data  seldom  give  any  detailed  information  as  to  the  cost 
of  the  forms. 

There  is  greater  diversity  in  the  cost  of  the  forms  than  in  any 
other  element  of  the  cost  of  concrete.  In  eighteen  cases  of  culverts, 
14 
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bridge  abutments,  retaining  walls,  arches,  canal  locks,  and  reservoirs, 
the  cost  of  lumber  ranged  from  $16  to  $20  per  thousand  feet.  The 
amount  of  lumber  varied  from  6  to  70  feet  per  yard  of  concrete,  usu- 
ally from  12  to  25;  and  the  cost  of  lumber  ran  from  9  to  88  cents  per 
cubic  yard  of  concrete,  in  most  cases  from  25  to  55.  The  cost  of 
labor  varied  from  $7  to  $10  per  thousand  feet  of  lumber;  and  from 
28  cents  to  $1.10  per  cubic  yard  of  concrete,  without  any  uniformity 
about  any  intermediate  values.  In  the  eighteen  cases  the  total 
cost  of  forms  ranged  from  32  cents  to  $1.95  per  cubic  yard,  six  being 
below  75  cents,  six  between  75  cents  and  $1.00,  and  six  between 
$1.00  and  $1.95. 

In  making  estimates  for  bridge  and  culvert  construction  on  a 
prominent  western  railway  system,  the  cost  of  forms  is  taken  at 
35  to  85  cents  per  cubic  yard,  depending  upon  the  cost  of  lumber 
and  the  contour  of  the  structure. 

418.  Ooflt  of  Hand  Mixing.  The  cost  of  labor  in  mixing  concrete 
by  hand  and  putting  the  same  into  place,  exclusive  of  the  cost  of 
forms  and  of  finishing  the  surface  of  the  concrete,  may  be  divided 
as  follows:  (1)  loading  the  cement,  sand,  and  stone  into  the  wheel- 
barrows, buckets,  or  cars  employed  td  transport  the  materials  from 
the  stock  pilea  to  the  mixing  board;  (2)  transporting  and  dumping 
the  materials;    (3)  mixing  the  materials;    (4)  loading  the  concrete; 

Cost  of  Labor  in  Mixing  and   Placing  Concrete  by  Hand. 


Items. 


Cost  PER 
Cr.  Yd. 


1.  Loading  sand,  stone,  and  cement $0. 17 

2.  Wheeling  60  ft.  in  barrows  (4  cents  +  1  cent  for  each  30  ft.)    .         .06 

3.  Mixing,  6  turns  at  5  cents  each 30 

4.  Loading  concrete  into  barrows .12 

5.  Wheeling  30  ft.  (4cents+l  centforeachSOft.) 05 

6.  Dumping  barrows  (1  man  helping  the  barrow-man) .05 

7.  Spreading  and  heavy  ramming .15 

Total  cost  of  productive  labor     $0.90 

Foreman  at  $2.70  a  day 10 

Total  cost  of  labor  exclusive  of  forms  and  finishing  surface    $1 .  00 

(5)  transporting  the  concrete  to  place;  (6)  dumping;  (7)  spreading 
and  ramming;  (8)  superintendence;  (9)  finishing  the  surface;  and 
(10)  general  expense,  including  building  cement  house,  sand  bin, 
runways,  etc.,  and  interest,  depreciation,  etc.  Gillette's  Handbook 
of  Cost  Data,  pages  269-80,  analyzes  each  of  the  first  seven  items 
above,  and  presents  the  above  summary,  "  under  the  assumption 
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that  the  concrete  is  to  be  put  into  a  deep  foundation  requiring 
wheeling  a  distance  of  30  ft.,  that  the  stock  piles  are  on  plank  60  ft. 
distant  from  the  mixing  board,  that  the  specifications  call  for  6  turns 
of  gravel  concrete  thoroughly  rammed  in  6-in.  layers,  and  that  a 
gang  of  sixteen  men  at  $1.50  a  day  each  is  to  work  under  a  foreman 
receiving  $2.70  a  day." 

"To  estimate  the  daily  output  of  this  gang  of  laborers,  divide 
the  daily  wages  of  the  16  men,  expressed  in  cents,  by  the  labor  cost 
of  the  concrete  in  cents,  and  the  quotient  will  be  the  cubic  yards  of 
output  of  the  gang." 

**In  street-paving  work  where  no  man  is  needed  to  help  dump 
the  wheelbarrows,  and  where  it  is  usually  possible  to  shovel  concrete 
direct  from  the  mixing  board  into  place,  and  where  half  as  much 
ramming  as  above  assumed  is  usually  satisfactory,  we  see  that 
items  4  to  7,  instead  of  amounting  to  37  cts.,  are  only  one  half  of  the 
last  item,  viz.,  7i  cts.  This  makes  the  total  cost  of  labor  only  60 
cts.,  instead  of  90  cts.  If  we  divide  2,400  cents  (the  total  day's 
wages  of  16  men)  by  60  cents  (the  Ia})or  cost  per  cu.  yd.),  we  have 
40,  which  is  the  cubic  yards  of  output  of  the  16  men.  This  greater 
output  of  the  16  men  reduces  the  cost  of  superintendence  to  7  cts. 
per  cu.  yd." 

The  above  examples  are  fairly  representative  of  well  organized 
work,  but  if  the  superintendence  is  inefficient  the  cost  of  labor  may 
easily  be  25  per  cent  more;  and  if  the  job  is  large,  or  if  the  men  have 
long  been  in  the  gang,  the  above  cost  may  be  reduced  a  little. 

In  making  estimates  on  a  prominent  western  railroad  system  the 
cost  of  labor  in  mixing  and  placing  concrete  in  bridge  and  culvert 
construction  is  taken  at  90  per  cent  of  the  price  paid  per  day  for 
common  labor.  This  includes  the  cost  of  unloading  all  concrete 
material  and  tools,  building  concrete-mixing  platforms  and  run- 
ways, mixing  by  hand  and  placing;  but  does  not  include  the  cost 
of  excavating,  the  cost  of  forms  or  of  train  service. 

419.  Oost  of  Machine  Mixing.  When  concrete  is  mixed  by 
machinery,  the  ingredients  and  the  concrete  are  sometimes  handled 
by  hand  and  sometimes  the  materials  are  fed  into  the  mixer  by 
machinery  and  the  concrete  is  transported  in  buckets  or  cars  moved 
by  power.  In  the  first  case,  the  only  economy  of  machine  mixing 
over  hand  mixing  is  in  the  reduction  of  the  cost  of  the  mixing;  but 
in  the  second  case,  nearly  every  item  is  materially  I'educed.  The 
cost  of  machine  mixing  will  depend  upon  the  size  of  the  mixer,  but 
under  ordinary  circumstances  the  cost  of  mixing  with  hand  feeding 
and  bearing  away  will  be  about  10  cents  per  cubic  yard;  while  with 
gravity  feed  from  bins  and  power  transportation  the  cost  of  mixing, 
exclusive  of  interest,  depreciation,  and  cost  of  setting  up  and  taking 
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down  the  machine,  may  be  as  low  as  3  cents  per  cubic  yard,  and  a 
cost  of  2  cents  has  been  claimed.*  With  the  price  of  labor  stated 
in  §  418,  machine  mixing  with  manual  attendance  will  save  about 
20  cents  per  cubic  yard;  but  ordinarily  the  men  who  do  the  mixing 
will  receive  more  than  the  minimum  wages,  and  hence  the  difference 
between  hand  and  machine  mixing  will  usually  be  greater  than  20 
cents  per  cubic  yard;  and  if  the  price  of  labor  is  more  than  in  §  418, 
the  saving  will  be  still  greater.  In  Chicago  the  cost  of  machine 
mixing,  under  four  different  foremen  on  five  or  six  jobs  each  of  200 
to  500  cubic  yards  each,  ranged  from  28.5  to  38.5  cents  per  cu.  yd., 
the  average  being  33.9;  and  for  hand  mixing  under  four  foremen 
on  several  jobs,  the  range  was  from  49.0  to  58.3  cents  per  cu.  yd., 
the  average  being  53.0. f 

420.  Examples  of  Oost.  A  few  examples  showing  the  cost  of 
concrete  in  massive  construction  immediately  follows;  and  for 
additional  data,  consult  the  index  under  the  title  of  the  particular 
structure,  as  Abutment,  Arch,  Building,  Culvert,  Pier,  Retaining 
Wall,  etc.,  or  the  heading:  Concrete,  Cost  of. 

421.  Foundation  for  Sea-Wall.  The  following  is  the  analysis 
of  the  composition  and  cost  of  the  concrete  employed  for  the  founda- 
tions of  the  sea-wall  at  Lo veil's  Island,  Boston  Harbor:  J 

Cement 0.83  bbl.  @  $1.54-$1.26 

Sand 0.25  cu.  yd.     @       .70-      .17 

Gravel 0.90  cu.  yd.     @       .27=      .24 

Total  materials 1.27  cu.  yd.  $1.67 


Labor,  mixing  mortar 0.06  days  @  1.20—  0.08 

Labor,  mixing  concrete 0. 11  days  @  1 .20—  .  13 

Labor,  transporting  concrete 0.06  days  @  1.20—  .08 

Labor,  ramming  concrete 0.03  days  @  1.20—  .04 

Total  labor 0.26  days  .33 


Tools,  implements,  etc .11 

TotcU  coat  1  cu.  yd.  of  concrete  in  place $2.11 

The  proportions  for  this  concrete  were  1  cement,  3  sand,  and  4  gravel. 
It  was  unusually  cheap,  owing  partly  to  the  use  of  pebbles  instead 
of  broken  stone.     If  the  broken  stone  had  been  used,  it  would  have 

*  For  an  illustrated  description  of  representative  concrete  power-mixing  and 
handling  plants  with  records  of  their  cost  of  operation,  see  Engineering^ ontracting^ 
vol.  xxvii,  p.  165-68— April  17,  1907. 

f  Engineering-Contracting,  vol.  xxix,  p.  221. 

X  Compiled  from  Qillmore's  Limes,  Hydraulic  Cements  and  Mortars,  p.  247. 
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cost  probably  4  to  6  times  as  much  as  the  gravel.  The  amount  of 
labor  required  was  also  unusually  small,  this  item  often  being  2 
to  2h  times  as  much  as  in  this  case. 

422.  Ftmndation  for  Bhst  Furnace,  The  following  is  the  analysis^ 
of  the  cost  of  nearly  10,000  yards  of  concrete  as  laid  for  the  founda- 
tions of  a  blast  furnace  plant  near  Troy,  N.  Y.  The  concrete  con- 
sisted of  1  volume  of  packed  cement  to  7  of  sand,  gravel,  and  broken 
stone.  The  concrete  was  carried  from  15  feet  below  the  surface  to 
13  feet  above  the  surface.  No  forms  were  used.  The  labor  was 
performed  by  men  who  had  worked  about  the  blast  furnace  and  who 
expected  that  kind  of  work  again  as  soon  as  the  repairs  were  com- 
pleted; and  the  price  per  day  paid  for  the  labor  in  mixing  and 
placing  the  concrete  was  unusually  small,  but  the  time  per  cubic 
yard  was  proportionally  larger  than  usual— compare  this  example 
with  that  in  §  421  and  §  423. 

Cement,  1.23  bbl 0.18  cu.  yd.  fe  $1.00-$1.23 

Sand 0.10      "  @  0.30-      .03 

Gravel 0.36      "  @  0.30-      .11 

Brokenstone 0.74      **  @  1.41-1.04 


Total  materiala 1.38      **  -S2.41 

Labor,   handling  cement 0.02  day  @     1 .00-      .02 

"        imloading  stone 0. 14    "  @     1.00-      .  14 

mixing 0.85    "  @     1.00-     .85 

"        superintendence 0.01    "  @    9.61  -      .  10 


ToUdlabar 1.02    "  -$1.11 


Total  cost  of  yard  of  concrete  in  place — $3.52 

423.  Retaining  WaU.  The  following  is  the  cost  of  constructing 
the  concrete  retaining  wall  on  the  Chicago  Sanitary  Canal. f  The 
average  height  of  the  wall  was  10  ft.  in  Sec.  14,  and  22  ft.  in  Sec.  15. 
The  thickness  on  top  was  6  ft.,  and  at  the  bottom  it  was  equal  to 
half  the  height.  The  stone  was  taken  from  the  adjacent  canal 
excavation.  The  body  of  the  wall  was  made  with  natural  cement, 
but  the  coping  and  facing,  each  3  inches  thick,  were  made  with 
Portland  cement.  The  proportions  were  1  volume  of  cement,  H 
volumes  of  sand,  and  4  volumes  of  unscreened  limestone.  The 
cost  of  plant  employed  in  Sec.  14  was  $9,600,  and  in  Sec.  15  was 
$25,420.  The  contract  price  for  the  concrete  in  Sec.  14  was  $2.74, 
and  in  Sec.  15  $3.40  per  cu.  yd. 

♦  Trans.  Am.  Soc.  of  C.  E.,  vol.  xv,  p.  876. 

t  Jour.  West.  Soc.  of  Eng'rs,  vol.  iii,  p.  1310-32. 
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Items  or  Expcnsb. 


Cost  peb  Cubic  Yabd. 
8bc.  14        8bc.  15 


Labor,  general 

"  on  the  wall , 

"  mixing  concrete 

*'  placing  and  removing  forms 

"  transporting  materials 

"  quarrying  stone 

"  crushing  stone 


Total  for  lahcr. 


Material,  cement,  natural        @  $0.65  per  bbl. 
Portland        @  $2.25  "     " 
sand @  $1 .  35  per  cu.  yd. 

ToMfoT  materials 

Machinery,  cost  of  operating   

Total  coat  per  cu.  yd 


$0,078 

$0,082 

.108 

.116 

.121 

.250 

.150 

.142 

.142 

.081 

.303 

.275 

.073 

.128 

$0,975 

$1,074 

0.863 

0.930 

.305 

.180 

.465 

.476 

$1,633 

$1,586 

.407 

.567 

$3,015        $3,227 


424.  ArtJ^  CtUverts,  Table  42  shows  the  cost  of  concrete  in 
five  arch  culverts  built  under  a  railroad  trestle  by  negro  labor.* 
The    proportions    of    the    concrete    were    1:3:6.      The    mixing 

TABLE  42. 
Cost  op  Concrete  in  Arch  Culverts. 


Span  or  Arch. 

lO-ft. 

12-ft. 

12-ft 

I2.ft. 

le-ft. 

CONCBETB   IN  EaCH. 

354  cu.  yd. 

292  ou.  yd. 

406  cu.  yd. 

1217  cu.  yd. 

986  cu.  yd. 

Materials: 
Cement,  per  cu.  yd. 
Sand,      "    "    " 
Stone,     "    "    " 
Lumber,"     "     " 

$2.26 
.18 
.47 
.47 

$1.82 
.18 
.53 
.43 

$2.10 
.19 
.46 
.30 

$1.85 
.14 
.34 
.30 

$2.02 
.14 
.58 
.55 

Totol,    "     "     " 

$3.38 

$2.96 

$3.05 

$2.63 

$3.29 

Labor: 

Unloading  material 

Building  forms  . . . 

Mixing  and  placing 

concrete 

.18 
.61 

1.69 

.18 
.47 

1.35 

.16 
.73 

1.22 

.11 
.55 

.42 

**!4i 
1.26 

Total    

$2.48 

$2.00 

$2.11 

$1.08 

$1.67 

Grand  total  ....... 

$5.86 

$4.96 

$5.16 

$3.71 

$4.96 

♦  Trans.  Eng'g  Assoc,  of  the  South,  vol.  xvii,  p.  32-39. 
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and  placing  were  done  by  hand,  except  that  in  the  last  12-foot  culvert 
the  mixing  was  done  with  a  machine. 

426.  Coat  of  Mixing  and  Placing,  Table  43  gives  the  details 
of  the  cost  per  cubic  yard  of  the  labor  required  in  mixing  and 
laying  concrete  for  the  Buffalo,  N.  Y.,  breakwater.*  The  total 
amount  of  concrete  laid  was  14,587  cu.  yd.  The  conditions  under 
which  the  work  was  done  varied  considerably  from  year  to  year, 
which  accounts  for  the  difference  in  the  cost.  The  work  summa- 
rized in  Table  43  was  done  by  day's  work,  and  is  unusually  high;  but 
in  1902  under  a  contractor  most  of  the  work  of  transporting  and 
mixing  was  done  by  machinery,  when  the  cost  of  mixing  and  placing 
was  reduced  to  45  cents  per  cubic  yard  exclusive  of  fuel,  forms,  and 
plant  rental. t  The  latter  is  about  the  usual  cost  when  most  of  the 
work  is  done  by  machinery. 

TABLE  43. 
Cost  op  Mixing  and  Laying  Concrete. 


Rkt. 
No. 


Items  of  Expbnsk. 


CoNCBrre  Mixed  bt 


Hand. 


1888 


MaohiDery. 


1887 


2 
3 
4 
5 
6 
7 
8 
9 
10 


Transporting  cement  from  store-house 

Measuring  cement 

Mixing  cement  paste 

Measuring  sand  and  pebbles 

Measuring  broken  stone 

Mixing  concrete 

Transporting  concrete 

Spreading  and  ranmiing  concrete.  . . . 

Placing  forms 

Building  temporary  railway 

ToUU  per  cu.  yd 


10.078 

I  .212 

.172 
.070 
.667 
.186 
.270 
.240 


10.128 

10.098 

.26 

.024 

.186 

.084 

.285 

.116 

.198 

.101 

.152 

.103 

.445 

.166 

.502 

.392 

.176 

.263 

.181 

$1,790 


$2,098 


$1,528 


426.  Labor  to  Mix  and  Lay,  Table  44,  page  216,  gives  the  details 
of  the  labor  required  in  mixing  and  laying  concrete  in  the  construc- 
tion of  the  Boyd^s  Comer  dam  in  New  York  and  a  reservoir  in  St. 
Louis,  Mo.  J 

427.  Economic  Ooncrete.  Sometimes  there  is  a  question  as  to 
the  relative  economy  of  concrete  made  with  natural  cement  and  with 

♦  Report  of  Chief  of  Engineers,  U.  a  A.,  for  1890,  p.  2808-35. 
t  Engineering  Netoe,  vol.  1,  p.  312-13. 
X  Trans.  Amer.  Soc.  C.  E.,  vol.  iii,  p.  360. 
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Portland,  although  owing  to  the  great  decrease  in  the  price  of  portland 
cement  in  the  past  few  years,  portland-cement  concrete  is  usually 
the  more  economical.  However,  if  such  an  investigation  is  to  be 
made,  proceed  as  follows:  The  crushing  strength  of  both  natural- 
cement  and  portland-cement  concrete  is  given  in  Table  29,  page  195, 
with  both  broken  stone  and  gravel.  A  study  of  these  results  shows 
that  the  relative  strength  of  natural  and  portland  concrete  is  different 
at  different  ages.  For  example,  taking  averages  for  10  days,  the 
Portland  concrete  was  6  times  as  strong  as  the  natural  concrete; 
while  at  a  year  the  portland  concrete  was  only  3  times  as  strong  as 
the  natural  concrete.     At  45  days  and  also  at  6  months,  the  portland 

TABLE  44. 
Labor  Required  in  Mixing  and  Laying  Concrete. 


Kind  or  Labor. 


work, 


Mixers  —  hand 

days    

Derrick  and  car  men, 

days   

Engine,  hours  

Handling  sand,  days 
Handling  stone,  days 

Carts,  days 

Ramming,  days 


Labob  per  Cubic  Yabd. 


New  York  Storage  Reservoir. 


Mixed  OD  level 
and  wheeled  in. 


From  27 

to  10  feet 

below 

■uifaoe. 


^0.223 


[0.161 

0.065 
0.125 


From  10 
below  to 
6  above 
surface. 


lo.227 


[0.114 

0.076 
0.078 


Hoisted  by 

steam  and  run 

on  can. 


From  6 

to  28 

feet 

above 

suiface. 


From 

28  to  46 

feet 

above 
suiface. 


0.145 

0.088 
0.152 
0.065 
0.127 
0.046 
0.071 


0.121 

0.070 
0.108 
0.071 
0.098 
0.035 
0.073 


St.  Louis  Rkskbvoib. 


All  work  on  level 
— ^wheeled  in. 


0.603 


[0.183 

0.088 
0.125 


0.537 


[0.134 

0.057 
0.107 


0.399 


0.250 

0.068 
0.128 


concrete  was  4  times  stronger  than  the  natural  concrete;  and  at  3 
months  5  times  as  strong.  Taking  averages  for  like  dates  and  com- 
positions, the  portland-cement  concrete  was  3.7  times  as  strong  as 
natural-cement  concrete.  Table  28,  page  158,  may  be  employed  to 
find  the  ingredients  per  cubic  yard  for  natural  cement  as  well  as  for 
Portland;  and  hence  the  cost  of  materials  for  each  may  be  easily 
computed.  If  the  cost  of  a  cubic  yard  of  portland-cement  concrete 
is  more  than  3.7  times  that  of  a  cubic  yard  of  natural-cement  concrete, 
then  the  latter  is  on  the  average  the  more  economical;  but  if  the 
portland-cement  concrete  costs  less  than  3.7  times  that  of  the  nat- 
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ural-cement  concrete,  then  the  former  is  on  the  average  the  more 
economical. 

However,  uniformity  of  product  is  more  important  than  average 
strength,  and  for  this  reason  alone  portland  cement  is  usually  pre- 
ferred to  natural.  Of  course  the  relative  cost  will  vary  with  the 
condition  of  the  cement  market  and  with  the  locality. 

428.  Sometimes  a  similar  question  arises  as  to  the  relative 
economy  of  gravel  or  broken  stone  for  concrete.  The  relative 
strengths  of  gravel  and  broken-stone  concretes  are  stated  in  §  284. 
The  relative  economy  of  concrete  made  with  broken  stone  and 
gravel  will  vary  with  the  cost  of  each;  but  as  a  rule,  when  gravel 
costs  less  than  80  per  cent  of  that  of  broken  stone,  gravel  is  more 
economical.  However,  some  engineers  prefer  broken  stone  to 
gravel,  because  of  the  danger  that  the  latter  may  be  unduly  dirty — 
see  §  286. 

429.  The  following  example,  from  actual  practice,  illustrates 
the  possibilities  in  the  way  of  combinations  between  portland  and 
natural  cements,  and  gravel  and  broken  stone.  The  specifications 
called  for  a  concrete  composed  of  1  volume  of  natural  cement,  2 
volumes  of  sand,  and  4  volumes  of  broken  stone.  The  contractor 
found  that  at  current  prices  a  concrete  composed  of  1  volume  of 
Portland  cement  and  9  volumes  of  gravel  would  cost  about  the  same 
as  the  concrete  specified.  A  test  of  the  strength  of  the  two  con- 
cretes showed  that  at  a  week  the  portland-gravel  concrete  was  1.52 
times  as  strong  as  the  natural-cement  and  broken-stone  concrete; 
and  at  a  month  1.59  times  as  strong.  Therefore  the  portland-gravel 
concrete  was  the  more  economical,  and  was  used. 


CHAPTER  VIII 
REINFORCED  CONCRETE 

431.  Definition.  Reinforced  concrete  is  usually,  though  some- 
what inaccurately;  defined  as  a  combination  of  steel  and  concrete 
in  which  the  steel  takes  the  tension  and  the  concrete  the  compression. 
For  example,  if  one  or  more  steel  rods  be  imbedded  near  the  tension 
side  of  a  concrete  beam,  the  steel  will  resist  the  tension  and  the 
concrete  the  compression.  Concrete  is  stronger  in  compression  than 
in  tension,  while  steel  is  stronger  in  tension;  and  hence  in  the  above 
combination  each  material  is  serving  the  purpose  for  which  it  is  best 
adapted. 

The  preceding  definition  of  reinforced  concrete  is  defective  since 
the  steel  is  sometimes  employed  to  resist  shear,  as  at  the  ends  of 
short  or  heavily  loaded  beams,  and  is  also  sometimes  employed  to 
take  direct  compression,  as  in  columns.  Furthermore,  steel  is 
sometimes  embedded  in  concrete  to  prevent  contraction  cracks  due 
to  changes  of  temperature.  Therefore,  it  is  more  exact  to  say  that 
reinforced  concrete  is  concrete  having  metal  embedded  in  it  so  that 
the  two  materials  assist  each  other  in  supporting  the  stresses  imposed 
upon  the  structure. 

The  term  reinforced  concrete  does  not  include  those  combinations 
of  steel  and  concrete  in  which  the  steel  is  designed  to  carry  all  of  the 
load,  as,  for  example,  a  steel  column  encased  in  concrete.  In  such 
combinations  the  concrete  is  intended  only  to  protect  the  steel  from 
corrosion  and  fire,  the  steel  being  designed  to  support  the  concrete 
as  well  as  the  other  loads;  but  in  reinforced  concrete  the  proportions 
and  positions  of  the  steel  and  the  concrete  are  designed  to  distribute 
the  loads  between  the  two  materials. 

432.  Formerly  there  was  a  great  diversity  of  names  applied  to 
this  combination  of  steel  and  concrete,  among  them  being  steel-con- 
crete, armored  concrete,  and  concrete-steel ;  but  in  the  last  few  years 
the  term  reinforced  concrete  has  been  almost  universally  adopted. 

433.  History.  Apparently  the  first  use  of  reinforced  concrete 
was  in  a  row-boat  built  by  J.  L.  Lambert  in  France  in  1850.  This 
boat  was  exhibited  at  the  Paris  Exposition  in  1855,  and  in  1902  was 
still  in  good  condition  and  in  use.  In  1865,  Joseph  Monier,  a  French- 
man, made  large  concrete  flower-pots  which  were  strengthened  by  an 
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embedded  wire  net ;  and  in  1867  he  took  out  a  patent  for  reinforced 
concrete  flower-pots,  pipes,  tanks,  etc.  Later  he  took  out  patents 
for  the  use  of  reinforced  concrete  in  bridge  construction;  and  in  1875 
built  a  reinforced  concrete  arch-bridge,  probably  the  first  in  the  world. 
Monier  is  frequently  referred  to  as  the  father  of  reinforced  conprete 
construction.  However,  reinforced  concrete  construction  had  made 
but  little  progress  in  Europe  before  1887,  but  after  this  date  it  made 
rapid  progress — at  first  chiefly  through  the  efforts  of  Hennebique. 

In  1875,  W.  A.  Ward  built  a  dwelling  at  Port  Chester,  N.  Y.,  in 
which  the  walls,  floors,  and  roof  were  made  of  reinforced  concrete. 
This  building  was  in  perfect  condition  in  1905.  However,  rein- 
forced concrete  construction  made  practically  no  progress  in  America 
until  1885-90  when  Ransome  built  a  reinforced  concrete  arch-bridge 
and  several  notable  reinforced  concrete  buildings  in  and  near  San 
Francisco.  Reinforced  concrete  construction  was  not  extensively 
used  in  America  before  1900. 

434.  Since  the  uses  described  above,  many  systems  of  reinforce- 
ment have  been  proposed  and  many  patents  have  been  granted; 
and  reinforced  concrete  has  come  into  extensive  use  in  all  kinds  of 
engineering  and  architectural  construction.  Reinforced  concrete 
has  been  more  extensively  used  in  Europe  than  in  America,  chiefly 
because  during  the  last  three  decades  of  the  last  century  the  price 
of  cement  was  much  more  favorable  to  the  development  of  concrete 
construction  in  Europe  than  in  America;  but  the  recent  develop- 
ment of  the  portland-cenSent  industry  in  America  has  greatly  stimu- 
lated the  use  of  concrete,  and  in  the  last  few  years  reinforced  con- 
crete has  been  extensively  used  in  America.  The  use  of  reinforced 
concrete  is  the  most  important  step  in  structural  engineering  since 
the  introduction  of  steel  for  building  purposes. 

436.  Portland  vs.  Matxtbal  Oeboht.  In  some  localities  it  is 
sometimes  economical  to  use  natural  cement  in  some  forms  of  massive 
concrete  construction;  but  for  somewhat  obvious  reasons  it  is  not 
wise  to  attempt  reinforced  concrete  construction  with  natural 
cement..  Portland  cement  is  universally  used  in  reinforced  con- 
crete. 

436.  Advantaoks  or  Bxinfobgbd  OONOBm.  Reinforced  con- 
crete has  a  number  of  strong  points  as  a  structural  material.  It  is  a 
combination  of  two  important  building  materials  in  which  each  is 
used  for  that  purpose  for  which  it  is  best  adapted.  Volume  for 
volume,  steel  costs  about  fifty  times  as  much  as  concrete,  and  for 
the  same  cross  section  steel  will  support  about  300  times  as  much  in 
tension  as  concrete  and  about  thirty  times  as  much  in  compression; 
and  hence  to  support  a  load  in  tension  by  concrete  will  cost  about 
six  times  as  much  as  with  steel,  but  to  support  a  load  in  compression 
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by  concrete  will  cost  only  about  six  tenths  as  much  as  with  steel. 
Therefore,  in  reinforced  concrete  each  material  not  only  resists  the 
kind  of  stress  to  which  it  is  best  adapted;  but  the  principles  of  economic 
design  are  also  fulfilled. 

Reinforced  concrete  has  a  comparatively  high  degree  of  elasticity, 
so  that  it  can  be  deformed  considerably  without  serious  result — an 
important  property  for  a  structural  material. 

Reinforced  concrete  has  high  fire-resisting  qualities,  and  has  a 
lesij  first  cost  than  other  fire-proof  construction. 

Reinforced  concrete  is  a  form  of  masonry  which  has  as  much 
strength  in  tension  as  in  compression. 

437.  Objection  to  Bumforgbd  OoNOBm.  The  most  serious  ob- 
jection to  the  use  of  reinforced  concrete  relates  to  its  permanency. 
Concrete  is  weak  in  tension,  and  consequently  when  reinforced 
concrete  is  subjected  to  any  considerable  tension,  the  concrete  is 
likely  to  crack,  and  may  permit  the  entrance  of  water  or  acid  gases 
which  may  corrode  and  finally  destroy  the  steel.  It  is  certain  that 
steel  embedded  in  ordinary  concrete  not  subject  to  bending  stresses 
or  temperature  changes,  is  protected  reasonably  well,  if  not  per- 
fectly; but  this  does  not  prove  that  tensile  stresses  may  not  open 
cracks  wide  enough  for  the  penetration  of  water  or  acid  gases. 
However,  the  danger  is  not  very  great,  since  in  the  first  place  the 
cracks  are  exceedingly  small  and  hence  neither  water  nor  gases  in 
any  appreciable  quantities  is  likely  to  reach  the  steel;  and  in 
the  second  place,  even  if  the  crack  extends  to  or  past  the  reinforce- 
ment, the  steel  is  likely  to  be  protected  by  the  film  of  cement 
which  usually  covers  the  metal;  and  in  the  third  place,  any  acid 
gas  that  does  enter  the  cracks  is  likely  to  be  neutralized  by  the 
alkali  of  the  cement. 

Obviously  this  danger  is  much  greater  with  such  structures  as 
dams,  retaining  walls,  and  footings,  than  with  buildings  and  certain 
classes  of  bridges;  but  the  danger  of  the  deterioration  of  the  steel 
in  most  reinforced  concrete  structures  is  not  serious,  and  most 
engineers  believe  that  reinforced  concrete  in  at  least  most  positions 
will  be  indefinitely  preserved.  Notice  that  the  use  of  waterproof 
concrete  or  of  a  waterproof  coating  would  not  prevent  the  cracks, 
although  the  incorporation  in  the  concrete  of  a  water-repelling  com- 
pound (§  373-75)  might  prevent  the  penetration  of  water.  Of 
course  a  water-tight  shield  (§  384)  would  keep  water  away  from  the 
steel. 

438.  The  quality  of  the  concrete  depends  upon  the  materials 
and  the  workmanship  employed  in  it,  but  these  are  matters  easily 
understood  and  easily  guarded  against.  However,  reinforced 
concrete  work  requires  greater  care  than  mass  concrete  work,  since 
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the  chief  field  of  usefulness  of  reinforced  concrete  is  in  the  construc- 
tion of  comparatively  small  imits,  such  as  beams,  floors  and  columns, 
where  a  single  batch  made  of  poor  materials  or  badly  mixed  might 
endanger  the  whole  structure. 

Formerly  there  was  much  discussion  as  to  the  correct  methods 
to  be  employed  in  computing  the  stresses  in  reinforced  concrete;  but 
within  the  past  few  years  experiments  have  established  the  prin- 
ciples involved,  and  now  the  strength  of  a  reinforced  concrete  struc- 
ture can  be  computed  about  as  accurately  as  that  of  any  other 
similar  construction. 

439.  0LA88IFI0ATION    Gf    BXIHFOaGBD    OONOBm    STRUOTUBAL 

Members.  Reinforced  concrete  structural  members  may  be  divided 
into  (1)  beams,  (2)  columns,  (3)  arches,  and  (4)  pipes.  Slabs,  such  as 
are  used  for  the  floors  of  buildings  and  of  some  bridges  and  for  roofs, 
are  simply  beams  of  relatively  small  depth  and  great  breadth. 
Although  concrete  arches  are  usually  only  curved  beams,  the  prin- 
ciples of  mechanics  and  of  construction  involved  are  so  dififerent 
from  those  for  simple  beams  as  to  justify  the  classification  of  rein- 
forced concrete  arches  as  distinct  structural  members.  The  theory 
of  the  resistance  of  pipes,  whether  subject  to  internal  or  external 
pressure,  is  at  present  but  little  understood,  and  will  not  be  con- 
sidered in  this  volume. 

The  theory  of  reinforced  concrete  beams  and  columns  will  be 
discussed  in  the  next  two  articles  of  this  chapter;  and  concrete 
arches  will  be  discussed  in  Chapter  XXlII. 

Art.  1.    Reinforced  Concrete  Beams. 

440.  Theory  or  Flexure  or  Oonorbte  Beams.  The  theory  of 
flexure  for  a  homogeneous  material,  like  steel  or  wood,  is  based  upon  two 
fundamental  principles,  viz. :  (1)  a  plane  cross  section  of  an  unloaded 
beam  remains  a  plane  after  bending,  and  hence  the  unit  deformations 
of  the  fibers  at  any  section  of  a  beam  are  proportional  to  their  dis- 
tances from  the  neutral  surface;  and  (2)  the  stress  is  proportional 
to  the  strain  or  deformation,  and  hence  the  unit  stresses  in  the  fibers 
at  any  section  of  a  beam  are  proportional  to  their  distances  from  the 
neutral  surface. 

Fig.  22,  page  222,  represents  these  two  laws  as  applied  to  a  beam 
when  subject  to  a  vertical  load  acting  down  upon  it.  According  to 
the  first  law,  if  ab  represents  the  unit  shortening  at  the  top  face  of  the 
beam,  ef  will  be  the  deformation  at  a  distance  ae  below  the  upper 
surface;  and  similarly,  if  cd  represents  the  unit  extension  of  the 
lower  fiber,  gh  will  be  the  extension  of  a  fiber  at  a  distance  dh  above 
the  bottom.     According  to  the  second  law,  if  ab  represents  the  com- 
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pressive  stress  in  a  fiber  at  the  top  of  the  beam,  ef  will  be  the  com- 
pressive stress  on  a  fiber  at  a  distance  ae  below  the  top. 

441.  In  concrete  the  deformations  are  not  proportional  to  the 
stresses  producing  them,  and  consequently  the  second  law  as  above 
is  not  applicable  to  concrete  beams.  Fig.  23  shows  the  character- 
istic relation  between  the  deformations  and  the  stresses  for  a  material 

A- 


Fio.  22. — Stress-Deformation  Diagram  for  a  Homogeneous  Materiai«. 


in  which  the  deformations  are  not  proportional  to  the  stresses  pro- 
ducing them.  The  deformations  are  obtained  by  testing  specimens 
in  direct  compression  and  also  in  direct  tension.  Fig.  23  is  drawn 
by  plotting  unit  stresses  as  abscissas  and  unit  deformations  as 
ordinates. 

Fig.  24  shows  the  stress  diagram,  corresponding  to  the  stress- 
deformation  curve  of  Fig.  23.  Fig.  24  is  constructed  as  follows: 
Since,  according  to  principle  1  above,  the  deformations  of  the 
fibers  are  proportional  to  the  distances  from  the  neutral  axis,  the 
distances  01  ^  02,  03,  and  OA  will  represent  to  some  scale  the  deforma- 
tions; and  if  the  unit  deformation 
at  the  point  1  in  Fig.  24  is  repre- 
sented by  Olf  the  corresponding 
stress  can  be  determined  from  the 
stress-deformation  diagram  in  Fig. 
23  by  using  the  proper  scale. 
The  distance  la  in  Fig.  24  rep- 
resents the  stress  at  the  point  1, 
and  similarly  for  points  j?,  S,  and  A. 
The  lower  branch  of  the  curve  is 
determined  in  a  similar  manner. 
Ck)nnecting  the  points  A'cbaOB' 
gives  the  stress-deformation  diagram  for  the  section  AB,  Notice 
that  the  stress-deformation  diagram  of  Fig.  24  is  really  only  the 
stress-deformation  curve  of  Fig.  23  drawn  to  a  new  scale. 

442.  PaiHOIPLBS  or  BIE0HANI08  APPLICABLE  TO  OOMOBm.    From 
the  mechanics  of  beams  we  have  the  three  following  principles: 
1.  The  total  compression,  C,  and  the  total  tension,  T,  of  the 


Fig.  23.— Stress-Deformation  Diagram 
FOR  A  Non-homogeneous  Material. 
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cross  section  are  proportional  to  the  areas  OAA'  and  OBB' ,  Fig.  24, 
respectively;  and  hence,  to  some  scale,  these  areas  represent  the 
total  compression  and  the  total  tension  acting  at  the  cross  section. 

2.  The  resultant  tension,  T,  and  the  resultant  compression,  C, 
act  through  the  centroids  of  the  compressive  and  tensile  areas  in  the 
stress  diagram. 

4- 
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FiQ.  24. — Stress-Deformation  Diaoram  for  a  Non-homoqbneous  Beam. 
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3.  When  the  beam  is  subjected  to  pure  bending,  that  is,  when  all 
the  forces  acting  on  the  beam  are  at  right  angles  to  it,  the  resultant 
tension  is  equal  to  the  resultant  compression,  and  these  two  forces 
constitute  a  couple,  the  moment  of  which  is  the  resisting  moment  of 
the  beam. 

443.  Strinoth  or  Plain  Oonobiti  Beam.  Fig.  25  shows  a 
characteristic  stress-deformation  diagram  for  concrete,  obtained  by 
testing  specimens  in  direct  tension 
and  in  direct  compression.  Notice  in 
Fig.  25  that  a  stress  equal  to  three 
fourths  of  the  compressive  strength 
of  the  concrete  gives  only  one  half 
as  much  deformation  as  at  failure,  and 
that  a  stress  equal  to  half  of  the  com- 
pressive strength  gives  only  three 
tenths  as  much  deformation  as  at 
failure. 

To  show  the  relationship  of  Fig.  25 
and  the  principles  in  the  preceding 
section  to  the  strength  of  a  plain  con- 
crete beam,  suppose  that  a  beam  made 
of  the  same  concrete  as  that  from 
which  Fig.  25  was  deduced  is  loaded 
until  the  stress  in  the  lowest  fiber  at 
the  center  is  equal  to  BB'.  The  total  tensile  resistance  of  the  beam  is 
then  represented  by  the  area  OBB',  and  the  point  of  application  of  the 
resultant  tension  is  at  the  center  of  gravity  of  that  area.    The  total 
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compressive  resistance  must  be  equal  to  the  area  OBB'j  and  Oaa' 
is  such  an  area.  Hence  the  stress  diagram  for  the  ultimate  strength 
of  the  beam  is  a'OB'y  and  aa'  is  the  compression  in  the  upper  fiber 
at  the  time  of  rupture  of  the  beam  on  the  tension  side.  Fig.  25 
shows  the  wastefulness  of  using  plain  concrete  as  a  beam,  for  the 
compression,  aa'y  on  the  upper  fiber  when  the  beam  fails  on  the 
tension  side  is  only  about  one  tenth  of  AA',  the  crushing  strength 
of  the  concrete.  The  area  OAA'  represents  the  compressive  strength 
of  the  concrete  that  is  available,  while  only  the  portion  Oaa'  is  used. 
The  purpose  of  adding  steel  reinforcement  is  to  make  available 
the  whole  of  the  compressive  resistance  of  the  concrete.  The  exact 
amount  of  steel  required  to  utilize  the  entire  compressive  strength  of 
the  concrete  depends  upon  the  elastic  properties  of  the  steel  and  of 
the  concrete,  but  steel  having  a  cross  sectional  area  equal  to  from  1 
to  2  per  cent  of  the  total  area  of  the  beam  will  develop  the  entire 
compressive  resistance  of  the  concrete. 

444.  Formulas  roB  Bbmdimo  or  Bxinpobcud  Oonobiti  Bsams. 
Reasons  for  Differences.  Numerous  formulas  have  been  proposed  for 
the  strength  of  reinforced  concrete  beams;  but  they  may  be  grouped 
into  two  classes,  viz.:  (1)  emperical  formulas,  those  that  express  the 
results  of  experiments;  and  (2)  rational  formulas,  those  that  are 
based  upon  the  principles  of  mechanics  and  the  laws  of  the  strength 
of  materials  involved.     Only  the  latter  will  be  considered  here. 

The  numerous  rational  formulas  differ  among  themselves  for 
three  reasons,  viz.:  (1)  according  to  the  amount  of  the  tensile  re- 
sistance of  the  concrete  considered;  (2)  according  to  the  distribution 
of  the  compressive  fiber  stresses  assumed;  and  (3)  according  to  the 
method  employed  of  applying  the  factor  of  safety. 

1.  When  the  load  is  first  applied  to  a  reinforced  concrete  beam, 
the  tensile  resistance  of  the  beam  is  the  sum  of  the  tension  in  the 
steel  and  that  in  the  concrete;  but  as  the  load  increases,  the  con- 
crete cracks  on  the  lower  side  of  the  beam,  and  thus  decreases  the 
amount  of  tension  taken  by  the  concrete.  When  the  beam  fails, 
these  cracks  extend  nearly  to  the  neutral  axis;  and  hence  the  un- 
broken tensile  area  is  quite  small,  and  as  it  is  quite  near  the 
neutral  axis  the  moment  of  its  resistance  is  practically  negligible. 
It  is  the  almost  universal  custom  to  neglect  in  formulas  for  practice, 
the  effect  of  the  tensile  resistance  of  the  concrete. 

2.  As  shown  in  Fig.  25,  the  stress-deformation  curve  for  concrete 
in  compression  is  nearly  a  straight  line  up  to  and  even  beyond 
ordinary  working  stresses,  and  the  most  common  working  formulas 
are  based  upon  a  straight-line  stress-deformation  relation.  In  ex- 
perimental work  it  is  usually  necessary  to  use  the  curved  stress- 
deformation  relation;   but  some  engineers  have  added  useless  com- 
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plication  by  taking  account  of  the  curvatureof  the'strees-deformation 
diagram  in  deducing  working  formulas.  When  the  curvature  is 
taken  into  account,  the  stress-deformation  curve  is  usually  assumed 
to  be  the  arc  of  a  parabola  with  its  vertex  at  A'  (Fig.  25)  or  above. 

3.  There  are  employed  two  methods  of  applying  the  factor  of 
safety.  One  is  to  apply  the  factor  to  the  ultimate  strength  of  the 
concrete  and  of  the  steel,  and  employ  the  safe  working  strength  in 
the  formula  for  the  safe  strength  of  the  beam;  and  the  other  method 
is  to  deduce  a  formula  for  the  ultimate  strength  of  the  beam,  and 
then  apply  a  factor  of  safety  to  this  result  to  determine  the  safe  load 
for  the  beam.  The  second  method  was  formerly  the  more  common; 
but  the  first  is  the  more  simple  and  the  more  logical,  and  has  now 
become  the  more  common.  One  objection  to  the  use  of  formulas 
for  the  ultimate  strength  is  that  most  of  them  do  not  take  account 
of  the  curvature  of  the  stress-deformation  line;  and  the  few  that  do, 
thereby  add  complication  without  compensating  advantage. 
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Fio.  26. — ^Distribution  of  Fiber  Stress  in  Reinforced  Concrete  Beams. 


446.  Fig.  26  shows  the  distribution  of  fiber  stress  in  the  concrete, 
assumed  in  different  formulas  for  reinforced  concrete  beams.*  No. 
9  represents  the  distribution  usually  assumed  and  the  one  employed 
in  this  volume. 

446.  Formulas  for  Safe  Working  Strength.  We  are  now  prepared 
to  deduce  formulas  for  the  safe  working  strength  of  a  reinforced 
concrete  beam,  in  accordance  with  the  preceding  principles  and 
under  the  following  assumptions: 

1.  The  tensile  resistance  of  the  concrete  is  neglected. 

2.  The  stress  diagram  for  compression  is  a  straight  line  up  to  the 
safe  compressive  strength  of  the  concrete. 

♦  The  first  nine  are  from  Tumeaure  and  Maurer's  Principles  of  Reinforced  Con- 
crete Construction,  p.  53. 
15 
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3.  There  are  no  temperature  or  shrinkage  stresses  in  either  the 
steel  or  the  concrete. 

447.  The  following  nomenclature  will  be  used:* 
/g  =  unit  fiber  stress  in  the  steel; 

/c  =  unit  fiber  stress  in  the  concrete  at  its  compressive  face; 
e^  =  unit  elongation  of  the  steel  due  to  the  stress  /,; 
Cc  =  unit  shortening  of  the  concrete  due  to  the  stress  /^; 
E^  =  modulus  of  elasticity  of  the  steel; 
Ec  =  modulus  of  elasticity  of  the  concrete  in  compression; 
n  =  ratio  E^  ^  Ec', 

T  =  total  tension  in  the  steel  at  any  section  of  the  beam; 
C  =  total  compression  in  the  concrete  at   any  section  of  th^ 
beam; 
Afg  =  resisting  moment  as  determined  by  the  steel; 
Afe  =  resisting  moment  as  determined  by  the  concrete; 
M  =  bending  moment  or  resisting  moment  in  general; 
b  =  breadth  of  a  rectangular  beam; 

d  =  distance  from  the  compressive  face  to  the  plane  of  the  steel; 
k  =  ratio  of  the  depth  of  the  neutral  axis  of  a  section  below 

the  top  to  the  distance  d; 
j  =  ratio  of  the  arm  of  the  resisting  couple  to  the  distance  d; 
A  =  area  of  cross  section  of  the  steel; 
p  =  il  -^  6  rf,  and  is  called  the  steel  ratio. 

448.  Position  of  Neutral  Axis.  The  first  step  is  to  determine 
the  position  of  the  neutral  axis.  Since  cross  sections  that  were 
plane  before  bending  remain  plane  after  bending,  the  unit  deforma- 
tions of  the  fibers  vary  as  their  distances  from  the  neutral  axis;  and 
hence,  in  Fig.  27, 

eg  _  d—kd 
e^~    kd 

But  eg  =  ^,  and  ec  -  ~,  and  therefore 


E,'  ^"  ^^       5c 

e^     U_Ec_     fj_     d-kd      1-k 
e,^E,f,'nf,'kd~k 


0) 


For  simple  bending  the  total  tension  is  equal  to  the  total  compression 
and  hence 

fsA  =if^hkd (2) 

♦  The  notation  and  the  fonnulas  are  from  Tumeaure  and  Maurer's  Principles  of 
Reinforced  Concrete  Construction,  John  Wiley  and  Sons,  New  York  City,  1907,  by 
permission.  This  is  much  the  best  treatment  of  the  subject  the  author  has  seen,  and 
was  freely  used  in  preparing  what  inmiediately  follows.  The  reader  is  referred  to  that 
volume  for  a  fuller  discussion  of  the  subject  than  that  attempted  here. 
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Combining  equations  1  and  2,  substituting  p  «  A  -t  bd,  and  solving, 

gives:  

*  =  V  2  pn  +  (p  n)*  -  p n       .     .     .     .     (3) 

Equation  3  shows  that  the  position  of  the  neutral  axis  depends  only 

upon  the  proportion  of  the 
steel  and  the  ratio  of  the 
modulii  of  elasticity.  For  val- 
ues of  w  =  15  and  of  p  be- 
tween 0.75  and  1  per  cent, 
*  varies  from  0.38  to  0.42;  but 
is  ordinarily  taken  as  f . 

449.  Arm  of  Resisting 
Couple.  To  find  the  arm  of 
the  resisting  couple,  jd,  Fig.  27, 
notice  that  the  distance  of  the 
centroid    of    the    compressive 

stress  from  the  top  of  the  beam  is  §  kd;  and  therefore  the  arm 

of  the  couple,  /d  =  d  —  §  W  or 

/=l-i*     .......     (4) 

It  should  be  noticed  that  /  does  not  vary  much  with  p,  and  that  for 
w  =  15  and  p  between  0.75  and  1.0  per  cent — common  values, — the 
average  value  of  ;  is  about  |. 

460.  Resisting  Moment,  If  the  amount  of  reinforcement  is 
insufficient  to  utilize  the  full  compressive  resistance  of  the  concrete, 
then  the  resisting  moment  of  the  beam  depends  upon  the  steel,  and  is 

iif  .  =  r  yd  =  /.  ii  yd  =  A  p  y  6  (f     .    .    .    (5) 

On  the  other  hand,  if  the  beam  is  over-reinforced,  its  resisting 
moment  depends  upon  the  concrete  and  is 

Mo  =Cyd  =  i/c&fcdyd  =  i/c  *y6cP  .  .  .  (6) 
To  find  the  actual  resisting  moment  in  any  particular  case,  the  two 
values  of  M  must  be  computed,  and  the  smaller  one  taken. 

461.  Application  of  Preceding  Equaiions.  The  preceding  equa* 
tions  are  all  that  are  really  necessary  in  solving  problems  involving  the 
bending  moment  of  reinforced  concrete  beams. 

To  determine  the  unit  fiber  stress  on  the  steel  for  a  given  bending 
moment,  M,  solve  equation  5  thus: 


/  -  — - 


M 


A  jd     pjbd^ 
To  find  the  fiber  stress  on  the  concrete,  solve  equation  6  thus: 

/o 


2M 


kjbcP 


(7) 


(8) 
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To  find  the  valve  of  /c  in  terms  of  /g,  eliminate  M  between  equations 
7  and  8,  and  find 

1.-'-^ m 

To  determine  the  amount  of  steel  required,  solve  equations  1  and  9, 
and  then 


i 


/c   V^/o  J 


(10) 


Is  Es 

Equation  10  shows  that  for  the  same  values  of  —and  -=r,  the  ratio 

/o  ^c 

of  the  area  of  the  steel  to  that  of  the  concrete  above  the  center  of  the 
steel  is  the  same  for  all  sizes  of  beams;  that  is,  the  amount  of  steel 
depends  only  upon  the  two  ratios  above. 

To  find  the  area  of  the  beam:  If  the  value  of  p  adopted  is  less  than 
that  given  by  equation  5,  then  the  area  of  the  beam  should  be  deter- 
mined from  equation  5,  that  is,  from  the  relation 

''-i^r *'" 

but  if  the  value  of  p  selected  is  more  than  that  determined  by  equa- 
tion 10,  then  the  area  of  the  beam  should  be  determined  from  equa- 
tion 6,  that  is,  from  the  relation 

^^-jji <-' 

462.  Additional  Information.  For  a  description  and  discussion 
of  three  series  of  carefully  conducted  and  comprehensive  experi- 
ments, giving  much  interesting  and  instructive  information  con- 
cerning the  strength  and  theory  of  flexure  of  reinforced  concrete 
beams,  see  Bulletins  No.  1,  4,  and  14  of  the  University  of  Illinois 
Engineering  Experiment  Station. 

463.  T-BIAM8.  Sometimes  in  the  construction  of  concrete 
floors  for  buildings  and  bridges,  the  slab  and  the  reinforced  beam 
supporting  it  are  constructed  as  a  monolith;  and  consequently  a 
portion  of  the  slab  on  each  side  of  the  beam  acts  as  compression 
area  to  balance  the  tension  in  the  steel  in  the  lower  part  of  the  beam. 
Such  a  member  is  usually  called  a  T-beam,  but  sometimes  a  ribbed 
slab.  In  a  T-beam  the  slab  is  called  the  flange,  and  the  beam  proper 
the  stem. 

The  formulas  for  T-beams  are  more  complicated  than  those  for 
simple  beams,  because  the  neutral  axis  may  be  in  either  the  flange 
or  the  stem,  and  it  is  not  possible  to  determine  which  except  by 
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trial.  The  computations  for  T-bearas  are  further  complicated  by 
the  fact  that  such  beams  are  often  made  continuous  over  the  sup- 
ports, which  produces  tension  on  the  upper  side  of  the  beam  at  the 
support  and  requires  the  introduction  of  reinforcement  at  this  point. 

For  formulas  for  T-beams,  see  Tumeaure  and  Maurer's  Principles 
of  Reinforced  Concrete  Construction,  pages  78-84;  and  for  a  de- 
scription and  discussion  of  a  series  of  carefully  conducted  experiments 
on  T-beams,  see  Bulletin  No.  12  University  of  Illinois  Engineering 
Experiment  Station. 

454.  BIAM8  Bkimtorgbd  fob  0OMPB188ION.  Ordinarily  it  is  more 
economical  to  carry  compressive  stresses  by  concrete  than  by  steel; 
but  occasionally  the  depth  of  the  reinforced  beam  is  so  limited  that 
the  desired  bending  moment  requires  so  much  tensile  reinforcement 
that  the  concrete  can  not  safely  give  sufficient  compressive  resistance 
to  counterbalance  the  tension  in  the  steel,  and  consequently  it  is 
necessary  to  reinforce  the  concrete  also  for  compression.  Again, 
steel  is  sometimes  placed  in  the  compression  side  of  a  continuous 
beam  to  provide  for  possible  negative  moment;  and  if  this  steel  is 
properly  embedded,  it  may  also  take  a  portion  of  the  compres- 
sion. For  the  formulas  for  beams  reinforced  for  compression, 
see  Tumeaure  and  Maurer's  Principles  of  Reinforced  Concrete,  pages 
84-89. 

466.  Bond  brwiih  Steel  and  Oonorete.  In  order  that  the  re- 
inforcement and  the  concrete  may  act  in  unison,  it  is  necessary  that 
there  be  adhesion  or  bond  between  the  steel  and  the  concrete.  Ob- 
viously, for  a  beam  uniformly  loaded  the  tension  on  the  steel  is  a 
maximum  at  the  center  of  the  beam  and  decreases  each  way  toward 
the  end,  the  difference  in  the  tension  between  any  two  points  being 
transmitted  to  the  concrete  by  the  bond  between  the  steel  and  the 
concrete.  This  increment  (or  decrement)  of  the  tension  in  the  steel 
is  finally  transferred  to  the  compression  area  of  the  concrete,  and 
becomes  an  increment  (or  decrement)  to  the  compressive  stress  in  the 
concrete  above  the  neutral  axis. 

To  find  a  formula  for  the  bond  stress  proceed  as  follows:    Let 
V  =  the  total  vertical  shear  at  any  section,  that  is,  the  reaction  at 
the  end  support  minus  the  load  between  the  support  and  the 
section;  and 
X  =  distance  along  the  beam. 

Differentiating  equation  5,  page  227, 

f.§^.     .     .     .^^.     .03, 

But  from  the  principles  of  mechanics  of  beams  -^  =«  V;  and 
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substituting  V  and  transposing 

f-i <»> 

dT 

•^  is  the  rate  of  change  in  the  total  tensile  stress  in  the  reinforcement 

at  the  section  under  consideration,  and  is  for  a  unit  of  length  of  the 
beam;  and  measures  the  force  that  is  transmitted  to  the  concrete 
by  the  bond  or  adhesion.     If 

B  =  the  bond  per  unit  of  area  of  the  surface  of  the  bar, 

m  =  the  number  of  reinforcing  bars, 

8  «  the  surface  of  a  bar  per  unit  of  length, 

then 

V 
Bms^-r^ (15) 

V  can  be  determined  when  the  condition  of  loading  is  known,  and 
jd  can  be  found  by  equation  4,  page  227,  or  really  by  equation  3, 
page  227;  and  therefore  the  bond  stress  required  per  unit  of  surface 
of  the  reinforcing  rods  can  be  determined  by  equation  15  above. 
It  should  be  noticed  that  the  bond  stress  depends  upon  /,  which  in 
turn  depends  upon  the  steel  ratio  and  upon  the  ratio  of  the  coefficient 
of  elasticity  of  the  steel  to  that  of  the  concrete. 

Equation  15  is  for  horizontal  reinforcement,  and  if  the  reinforcing 
bars  are  inclined  or  bent  up  from  the  horizontal,  the  above  differ- 
entiation is  no  longer  true,  since  jd  then  becomes  a  variable.  How- 
ever, for  reasons  that  will  appear  in  the  next  section,  this  limitation 
is  not  important. 

466.  The  bond  is  due  to  the  adhesion  of  the  cement  and  also 
to  the  gripping  action  of  the  concrete  in  setting;  and  may  be  deter- 
mined either  by  applying  a  direct  pull  or  push  to  a  bar  embedded 
in  concrete,  or  by  applying  the  preceding  formula  to  the  results 
obtained  by  testing  a  reinforced  concrete  beam.  The  following 
conclusions  concerning  bond  are  the  results  of  experiments.*  Dif- 
ference in  the  size  of  the  reinforcing  rods  makes  little  or  no  difference 
in  the  bond  resistance.  Flat  bars  give  considerably  less  resistance 
than  round  ones;  and  bars  having  a  surface  as  they  come  from  the 
rolls  give  about  twice  the  resistance  of  those  having  a  polished 
surface.  The  bond  resistance  is  greater  for  wet  than  for  dry  concrete, 
and  is  greater  for  rich  than  for  lean  mixtures;  and  increases  with  the 
age  of  the  concrete.  Since  concrete  setting  in  air  contracts  while  that 
setting  in  water  expands,  it  is  probable  that  the  bond  is  greater  for 

♦Tumeaure  and  Maurer's  Principles  of  Reinforced  Concrete  Construction, 
p.  33-35;  Bulletin  No.  8,  University  of  Illinois  Engineering  £}xperiment  Station, 
p.  26-33;  Jour.  West.  Soc.  Eng'rs,  vol.  xii,  p.  100-17. 
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concrete  setting  in  air  than  in  water;  but  this  has  not  been  proved 
by  experiment.  A  small  amount  of  rust  on  the  steel  increases  the 
bond  resistance;  but  if  the  rust  is  thick  enough  to  form  scales,  it 
greatly  decreases  the  bond.  After  the  bond  has  been  broken,  plain 
rods  give  a  frictional  resistance  of  about  two  thirds  of  the  original 
bond  resistance. 

The  bond  stress  for  plain  round  mild  steel  rods  in  beams  failing 
by  tension  of  the  steel  varied  from  70  to  193  lb.  per  sq.  in.;  while 
applying  a  direct  pull  to  similar  bars  embedded  in  similar  concrete 
gave  bond  resistances  from  200  to  500  lb.  per  sq.  in.*  Other  experi- 
menters get  results  for  the  direct  tests  running  as  high  as  750  lb. 
per  sq.  in.  for  plain  round  rods,  while  the  results  for  deformed  bars 
(§  465)  are  still  higher.  Only  a  few  experiments  have  been  made  to 
determine  the  bond  resistance  developed  in  a  beam  under  stress,  but 
apparently  the  value  thus  determined  is  only  about  70  per  cent  of 
that  obtained  by  direct  experiment.  However,  it  is  safe  to  conclude 
that  a  beam  reinforced  with  plain  round  steel  bars  is  ordinarily  in  no 
danger  of  failing  through  insufficient  bond  between  the  steel  and  the 
concrete;  in  other  words,  at  the  time  when  a  beam  fails  by  tension 
in  the  steel,  the  factor  of  safety  of  the  bond  resistance  is  2J  to  4  for 
ordinary  structural  steel,  and  1|  to  2^  for  steel  having  an  elastic 
limit  of  55,000  lb.  per  sq.  in.f 

467.  Before  the  laws  of  flexure  of  reinforced  concrete  were  clearly 
understood,  there  were  introduced  a  number  of  special  or  deformed 
bars  whose  surface  has  such  a  shape  as  to  increase  the  bond  stress 
considerably.  Several  of  the  more  common  of  these  bars  are  shown 
in  Fig.  28,  page  236.  Since  plain  bars  ordinarily  give  more  than 
enough  bond  resistance  to  develop  the  elastic  limit  of  the  steel,  it  is 
clear  that  generally  there  is  no  advantage  in  these  special  forms,  the 
only  exception  being  for  short,  heavily  loaded  beams  in  which  there 
is  not  space  for  sufficient  embedment  of  the  rods  to  develop  the 
required  bond  stress  with  plain  steel  rods  (see  §  472).  Some  con- 
structors employ  deformed  bars  where  the  concrete  is  to  set  under 
water  (see  §  456). 

A  misinterpretation  of  the  cause  of  failures  of  reinforced  concrete 
beams  seemed  to  show  that  the  failure  was  due  to  the  slipping  of  the 
reinforcing  rod  in  the  concrete ;  but  the  true  interpretation  probably 
is  that  the  slipping  was  the  result  and  not  the  cause  of  the  failure, 
i.e.,  the  slipping  took  place  after  failure  due  to  some  other  cause. 

468.  VIlBTiOAL  Shear.  In  the  common  theory  of  flexure  it  is 
assumed  that  the  vertical  shear  is  uniformly  distributed  over  a  vertical 
cross  section  of  the  beam,  and  that  therefore  the  unit  shearing  stress 

♦  Bulletin  No.  4,  University  of  Illinois  Engineering  Experiment  Station,  p.  25. 
t  Prof.  A.  N.  Talbot  in  Jour.  West.  Soc.  of  Eng*re,  vol.  ix,  p.  404. 


232  Reinforced  Concrete.  [Chap.  VIII. 

at  any  section  is  equal  to  the  total  vertical  shear  divided  by  the  area 
of  the  section.  But  it  is  known  that  at  any  point  of  a  beam  there 
exists  both  vertical  and  horizontal  shearing  stresses  which  vary 
in  intensity  from  the  neutral  surface  to  the  tension  and  compression 
sides  of  the  beam,  and  that  at  any  point  the  vertical  shearing  unit 
stress  is  equal  to  the  horizontal  shearing  unit  stress.  The  common 
theory  of  flexure  neglects  the  horizontal  shearing  stresses,  and 
thereby  errs  on  the  side  of  safety.  It  is  proposed  to  make  an  in- 
vestigation to  see  whether  or  not  the  horizontal  shearing  stresses  may 
be  neglected  in  reinforced  concrete  beams. 

In  a  reinforced  concrete  beam,  the  bond  stresses  transmitted  to 
the  concrete  are  the  increments  of  the  tensile  stress  in  the  reinforcing 
bars,  and  the  horizontal  shearing  stress  in  the  concrete  transfers 
these  tensile  increments  to  the  compressive  increments  of  the  com- 
pression area  of  the  concrete.  The  amount  of  horizontal  tensile 
stresses  transmitted  from  the  reinforcing  bars  per  unit  of  length 
of  beam  is,  by  equation  15,  page  230, 

V 
Bms  =  -rr* 
id 

This  stress  is  distributed  over  a  horizontal  section  of  the  beam  just 
above  the  reinforcing  bars,  and  is  uniform  between  the  top  of  the 
bars  and  the  neutral  axis.  From  the  principles  of  the  mechanics 
of  a  beam,  the  horizontal  shear  is  a  maximum  at  the  neutral  axis; 
and  therefore  the  above  is  the  maximum  horizontal  shear.  Calling 
V  the  maximum  horizontal  unit  shearing  stress,  and  b  the  breadth 
of  the  beam,  the  maximum  resistance  per  unit  of  length  of  the  beam 
then  is  bv.    Therefore,  6v  =  B  m  s,  and 

"  =  67^ ^''^ 

Since  ;  is  usually  about  i,  v  =  ^7-;  approximately;  or  the  actual 

maximum  unit  vertical  shearing  stress  is  about  one  seventh  more 
than  if  the  shearing  stress  were  considered  as  being  uniformly  dis- 
tributed over  a  vertical  section  extending  from  the  top  of  the  beam 
to  the  center  of  the  reinforcement. 

The  maximum  unit  shearing  stresses  developed  in  reinforced 
concrete  beams,  as  computed  by  equation  16  above,  is  very  much 
less  than  the  shearing  strength  of  concrete.  In  a  series  of  eleven 
beams,  v  varied  from  86  to  151  lb.  per  sq.  in.;  and  in  another  series 
of  nine  beams,  from  66  to  126;*  while  the  shearing  strength  of  the 
concrete  was  eight  or  ten  times  the  largest  of  these  values  (see  Tables 

*  Bulletin  No.  4,  University  of  Illinois  EIngineering  Ebcperiment  Station,  p.  48,  50. 
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39  and  40,  pages  205  and  206).  Therefore,  in  view  of  the  above,  and 
also  since  the  conditions  in  the  beam  are  more  favorable  for  develop- 
ing a  high  value  of  the  shearing  stress  than  in  any  form  of  direct  test 
yet  devised,  it  is  not  likely  that  a  reinforced  concrete  beam  will  fail 
by  shear. 

459.  DZAOOHAL  Tiiniioir.  Reinforced  concrete  beams  are  some- 
times said  to  fail  by  shear  when  they  really  fail  by  diagonal  tension. 
The  latter  method  of  failure  will  now  be  considered. 

In  treatises  on  the  mechanics  of  materials,  it  is  shown  that  at  any 
point  in  a  beam  there  are  not  only  the  vertical  and  horizontal  shear- 
ing stresses  discussed  in  the  preceding  section,  but  also  tensile  or 
compressive  stresses  in  every  diagonal  direction.  It  is  proved  in 
treatises  on  mechanics  of  materials  that  if  ^  =  the  horizontal  unit 
tensile  stress  at  any  point  in  a  beam,  v  =  the  vertical  (or  horizontal) 
unit  shearing  stress,  and  t  =  the  maximum  tensile  stress  at  that 
point,  then 

t^iz  +  V\^  +  v" (17) 

The  direction  of  the  maximum  diagonal  stress  makes  an  angle 

2v 
with  the  horizontal  equal  to  half  of  the  angle  whose  tangent  is  ~. 

In  computing  the  maximum  bending  moment,  only  the  horizontal 
component  of  the  diagonal  tension  was  considered,  because  at  the 
point  where  the  maximum  bending  occurs  the  vertical  component  is 
zero;  and  in  computing  the  maximum  shear  in  the  preceding  section, 
the  tension  in  the  concrete  was  omitted  because  its  effect  in  the  dis- 
tribution of  the  shear  is  very  small.  But  in  investigating  certain 
methods  of  failure  of  reinforced  concrete  beams,  it  is  necessary  to 
consider  the  diagonal  tension. 

When  the  diagonal  tensile  stress  in  a  reinforced  concrete  beam 
becomes  as  great  as  the  tensile  strength  of  the  concrete,  the  beam 
will  fail  in  diagonal  tension,  provided  there  is  no  metallic  web  rein- 
forceinent.  The  characteristic  form  of  failure  by  diagonal  tension  is 
a  crack  near  the  quarter  point,  starting  at  the  lower  side  of  the  beam 
and  running  diagonally  upward  toward  the  center.  In  computing 
the  maximum  resisting  moment  of  a  reinforced  concrete  beam,  it  is 
rightly  assumed  that  the  steel  takes  all  of  the  tension;  but  at  points 
near  the  end  of  the  beam  the  bending  moment  is  less  than  at  the 
center  and  the  concrete  may  resist  some  of  the  horizontal  tension. 

To  illustrate  an  approximate  method  of  computing  this  stress, 
assume  that  the  stress  in  the  steel  at  a  particular  point  is  3,000  lb. 
per  sq.  in.,  that  the  modulus  of  elasticity  of  the  steel  is  30,000,000 
and  of  the  concrete  1,500,000,  and  that  the  unit  shearing  stress  in  the 
lower  part  of  the  beam  at  the  same  section  is  100  lb.  per  sq.  in.    Then 
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the  horizontal  tension  on  the  concrete  at  the  level  of  the  steel  will  be 
1,500,000 

and  from  equation  17  above,  the  maximum  diagonal  tension 

t  =  i  (150)  +  Vi  (150)^  4-  (100)^  =  200  lb.  per  sq.  in. 

This  stress  is  at  least  approaching  the  ultimate  tensile  strength  of 
concrete  (see  Table  36,  page  202),  and  shows  the  possibility  of  a 
beam's  failing  by  diagonal  tension.  Only  relatively  short  and  deep 
beams  are  likely  to  fail  by  diagonal  tension.  The  above  diagonal 
stress  makes  an  angle  with  the  horizontal  of  26^° — half  the  angle 
whose  tangent  is  2v  -r-  z. 

The  diagonal  tensile  stresses  may  be  reduced  by  keeping  the 
horizontal  tension  in  the  concrete,  z,  low  by  the  use  of  a  large  area 
of  steel  at  points  where  the  shear  is  great,  or  by  making  the  depth 
of  the  beam  great  and  thereby  reducing  the  unit  vertical  shear,  v. 
A  beam  may  be  reinforced  for  diagonal  tension  in  either  of  two  ways, 
viz.:  (1)  by  bending  up  part  of  the  reinforcing  rods  at  the  ends  of 
the  beams  into  a  diagonal  position,  or  (2)  by  introducing  special  web 
reinforcement,  which  may  be  either  vertical  or  incHned  (see  §  466). 

460.  The  Bkimtorgbmimt.  There  are  numerous  systems  of  rein- 
forcing concrete,  which  differ  from  each  other  in  regard  to  the  form, 
quality,  or  position  of  the  metal  used;  but  as  many  of  the  systems 
were  proposed  before  the  fundamental  principles  governing  the 
strength  of  reinforced  concrete  were  discovered,  no  description  of 
them  will  be  give  here.* 

461.  Quality  of  the  Steel.  Various  grades  of  steel  are  used.  The 
physical  properties  of  the  three  grades  ordinarily  employed  are  as 
follows: 

Soft.  Medium.  Hard. 

Elastic  Limit,  lb.  per  sq.  in.  30-35,000    35-40,000    50-  60,000 

Ultimate  Strength,  lb.  per  sq.  in.       50-60,000    60-70,000    80-100,000 

Experiments  with  reinforced  concrete  beams  show  that  the 
elastic  limit,  and  not  the  ultimate  strength,  is  the  proper  basis  for 
determining  the  working  load  on  the  steel  or  for  fixing  the  factor  of 
safety, — as  was  to  be  expected. 

462.  There  has  been  considerable  discussion  as  to  the  relative 
merits  of  soft  and  hard  steel  for  reinforcement,  although  the  advan- 
tages seem  to  be  in  favor  of  soft  steel. 

The  advantages  of  Lard  steel  are:    1.  Its  greater  elastic  limit 

♦  For  an  extended  account  of  the  various  systems,  particularly  those  employed 
in  Europe,  see  Christophe's  Le  B^ton  Arm^  et  ses  Applications,  1902,  p.  10-72. 
This  is  the  first  book  published  on  reinforced  concrete. 
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permits  a  greater  unit  working  stress,  and  hence  allows  the  use  of  a 
less  amount  of  steel.  However,  the  smaller  the  diameter  of  the  rod, 
the  higher  the  price  per  pound.  2.  For  the  same  sizes,  hard  or  high- 
carbon  steel  is  usually  10  or  15  per  cent  cheaper  than  soft  steel,  since 
it  is  usually  made  by  re-rolling  Bessemer  steel  rails. 

The  advantages  of  soft  steel  are:  1.  It  is  more  uniform  in  quality, 
and  hence  more  reliable.  2.  It  is  ordinarily  more  easily  obtained. 
3.  It  is  more  readily  bent  or  welded.  4.  Soft  steel  resists  impact 
stresses  better.  5.  The  concrete  is  less  likely  to  crack.  The  modulus 
of  elasticity  for  all  grades  of  steel  is  substantially  the  same,  and  hence 
the  stretch  of  any  grade  of  steel  will  be  proportional  to  the  unit 
wprking  load;  and,  therefore,  since  the  concrete  and  the  steel  stretch 
together,  the  use  of  soft  steel  with  a  lower  unit  working  stress  is  less 
likely  to  produce  unsightly  cracks  on  the  tension  side  of  the  beam. 
6.  For  the  same  size  of  rods,  soft  steel  gives  the  larger  ratio  of  adhe- 
sive strength  or  bond  resistance  to  tensile  strength. 

,468.  Amoiint  of  Steel.  The  amount  of  steel  required  to  resist 
the  bending  moment  of  a  beam  can  be  computed  by  equation  10, 
page  228;  and  is  dependent  solely  upon  the  ratios  of  the  unit  working 
stresses  in  the  concrete  and  the  steel,  and  of  the  coefiScients  of  elas- 
ticity of  these  two  materials.  The  amount  of  steel  used  in  ordinary 
practice  for  balanced  reinforcement  (that  in  which  the  steel  is  just 
enough  to  develop  the  full  strength  of  the  concrete)  varies  from  1  to 
IJ  per  cent  of  the  area  of  the  concrete  above  the  center  of  the  rein- 
forcement for  soft  steel,  and  from  0.75  to  1  per  cent  for  high  carbon 
steel.  However,  repeated  experiments  *  show  that  the  latter  amount 
is  insufficient  to  develop  the  full  compressive  resistance  of  a  well- 
made  concrete  composed  of  1  volume  loose  portland  cement,  3  vol- 
umes well-graded  sand,  and  6  volumes  of  well-graded  limestone  (for 
packed  cement  the  above  proportions  are  equivalent  to  1  :  3^  :  7i) . 

464.  Beam  Reinforcement.  The  reinforcing  steel  must  be  of 
such  form  and  size  that  it  can  easily  be  encased  in  the  concrete;  and 
to  prevent  undue  concentration  of  stress  on  the  concrete,  the  steel 
should  be  in  comparatively  small  sections.  However,  if  the  rods 
are  made  extremely  small,  they  are  likely  to  be  so  close  together  as 
to  interfere  with  the  placing  of  the  concrete.  Round  rods  are  prefer- 
able to  either  square  or  flat  bars,  since  they  can  be  embedded  in  the 
concrete  more  easily  and  more  completely.  The  rods  should  be 
straight  or  nearly  so,  as  otherwise  a  pull  will  straighten  and  lengthen 
them,  and  thereby  break  the  bond  with  the  concrete.  Wire  cables 
are  sometimes  used  as  reinforcement;  but  for  the  reason  just  stated, 
they  are  not  as  suitable  as  solid  rods.  The  reinforcement  for  beams 
is  usually  rods  varying  from  i  or  |  inch  in  diameter  to  1 J  or  2  inches. 

♦  Bulletin  No.  4, 1'nivemty  of  Tllinoin  Eng'g  Kxp't  Station,  p.  24. 
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466.  Before  the  relations  existing  in  a  reinforced-concrete  beam 
between  the  shearing  strength,  the  bond  stress,  and  the  resisting 
moment  were  clearly  understood,  there  were  introduced  in  this 
country  a  number  of  patented  bars  having  surfaces  designed  to 
increase  the  bond  between  the  steel  and  the  concrete.    Such  bars, 


a.     Corrugated  Flat  Bar. 
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b.     Corrugated  Square  Bar. 
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e.    Corrugated  Round  Bar. 


d.     Diamond  Bar. 


e.    Twisted  Bar. 


/.     Twisted  Lug  Bar. 
Flo.  28.— Typical  Deformed  Bars. 

usually  called  deformed  bars,  have  been  used  extensively  in 
America,  but  hardly  at  all  in  Europe.  Fig.  28  shows  six  of  the 
many  deformed  bars  on  the  market.  Notice  that  the  first  is  flat, 
the  second  square,  and  all  of  the  others  round,  although  e  and  / 
were  square  before  being  twisted.  Deformed  bars  are  required  as 
a  rule  only  for  short,  heaviiy  loaded  beams  (§  456). 


Art.  1.]  Reinforced  Concrete  Beams.  237 

466.  Web  Reinforcement.  In  f  459  it  was  shown  that  under 
certain  conditions,  beams  are  liable  to  fail  by  diagonal  tension  unless 
provided  with  web  reinforcement.  Theoretically,  the  best  method 
of  reinforcing  against  diagonal  tension  failures  is  to  place  the  steel 
in  the  line  of  the  greatest  stress;  but  as  the  direction  of  the  diagonal 
tension  changes  from  point  to  point,  this  condition  can  not  be 
exactly  fulfilled.  However,  it  is  enough  to  place  sufl&cient  steel  so 
that  it  will  carry  a  considerable  component  of  the  diagonal  tension. 
There  are  several  methods  of  placing  web  reinforcement. 

1.  The  most  common  method  is  to  use  several  rods  for  the  hori- 
zontal reinforcement,  and  bend  one  or  more  of  them  upward  as  they 
approach  the  end  of  the  beam, — where  they  are  not  needed  to  resist 
bending  and  where  they  are  needed  to  resist  diagonal  tension. 
Two  of  the  many  variations  of  this  method  are  shown  in  a  and  6, 
Fig.  29,  page  238.  The  bent  rods  often  pass  over  the  support  and 
thus  aid  in  fixing  the  end  of  the  beam,  in  which  case  the  rods  at  the 
top  and  near  the  ends  of  the  beam  resist  tension.  An  objection  to 
using  the  bent  rod  to  resist  diagonal  tension  is,  that  to  have  a  sufficient 
number  of  bent  rods  requires  so  many  horizontal  rods  that  near  the 
center  of  the  beam  they  are  so  close  together  as  to  interfere  with 
the  placing  of  the  concrete. 

2.  Short  rods,  vertical  or  inclined,  may  be  placed  at  points  along 
the  beam  and  extend  from  the  horizontal  reinforcing  rods  up  into 
the  concrete.  It  is  desirable,  but  not  vitally  necessary,  that  they  be 
fastened  to  the  main  rods.  On  account  of  the  difficulty  of  placing 
the  short  rods,  this  is  not  a  common  method  of  web  reinforcement. 

3.  In  Europe  a  very  common  form  of  web  reinforcement  consists 
of  some  form  of  loops  made  of  a  bar  or  band,  usually  called  stirrups, 
placed  vertically  with  the  loop  passing  under  the  horizontal  rein- 
forcing rods.  The  horizontal  distance  between  these  stirrups 
decreases  from  the  center  toward  the  end  of  the  beam.  Four  of  the 
most  common  arrangements  of  stirrups  are  shown  in  c  and  d,  Fig. 
29.  The  Hennebique  system,  which  has  been  frequently  used  both  in 
Europe  and  America,  combines  the  bent  rod  and  the  stirrup.  The 
stirrups  would  be  more  efficient  if  leaned  at  45®  toward  the  end  of 
the  beam,  but  it  is  difficult  to  put  and  keep  them  in  this  position. 
Sufficient  experimental  work  has  not  been  done  to  discover  the  law 
of  the  size  and  the  spacing  of  the  stirrups.  The  only  rule  in  use  for 
spacing  the  stirrups  is  the  following  somewhat  indefinite  empirical 
one:  Make  the  distance  of  the  first  stirrup  from  the  end  of  the  beam 
one  fourth  of  the  depth  of  the  beam,  the  second  from  the  first  one 
half  of  the  depth,  the  third  from  the  second  three  quarters  of  the 
depth,  and  the  fourth  from  the  third  equal  to  the  depth  of  the  beam. 
Sometimes  the  stirrups  are  placed  only  near  the  end  of  the  beam  as 
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b.     Bent  Bars. 


c.    Stlmipe. 


r 

d.     Stirrups  and  Bent  Bars. 


e.     Kahn  Bars. 


^^■^  ■  ^^^. 


/.     Cummings  Loop  Bare. 


g.     Unit  Girder  Frame. 
Fig.  29.— Typical  Examples  op  Web  Reinfobcemsnt. 
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above,  and  sometimes  they  are  spaced  equally  distant  from  the 
fourth  one  aa  above  to  the  center  of  the  beam.  Obviously  the 
distance  between  the  stirrups  should  vary  somewhat  with  the  span, 
but  the  law  has  not  been  worked  out.  The  eflSciency  of  a  stirrup 
depends  upon  its  bond  resistance;  and  hence,  as  its  length  is  not 
great,  it  should  be  looped  or  anchored  at  its  upper  end. 

4.  e.  Fig.  29,  shows  the  Kahn  bar  which  resists  both  hori- 
zontal and  diagonal  tension.  It  is  in  effect  a  system  of  inclined 
stirrups  firmly  attached  to  the  body  of  the  bar.  The  bar  is  rolled 
of  the  cross  section  shown,  after  which  the  fins  are  sheared  from  the 
bar  for  a  portion  of  their  length  and  then  bent  to  the  desired  angle. 
This  bar  is  in  very  common  use  in  America.  It  is  frequently  bent 
up  at  its  ends  as  described  in  paragraph  1  above. 

5.  /,  Fig.  29,  shows  the  Cummings  loop  bars.  A  shows  the  bars 
in  position  to  receive  the  concrete,  B  is  an  end  view,  and  C  and  D 
show  the  bars  knocked  down  ready  for  shipment.  These  bars  are 
made  in  a  variety  of  sizes,  widths,  and  lengths. 

6.  The  difficulty  of  placing  a  number  of  bent  bars  properly  led 
to  the  invention  of  the  system  shown  in  gr.  Fig.  29,  called  the  unit 
girder-frame  system. 

7.  There  is  a  more  elaborate  form  of  the  type  shown  in  gr,  Fig.  29, 
in  which  the  individual  members  of  a  frame  are  connected  to  each 
other  by  a  pin,  and  the  ends  of  two  adjoining  frames  are  connected 
together  by  a  link  and  pin.  This  is  known  as  the  pin-connected 
girder-frame  system. 

467.  Slab  Reinforcement.  The  reinforcement  for  slabs  is  usually 
rods,  woven  or  welded  wire-net,  or  expanded  metal.  In  one  style 
of  floor  construction  the  reinforced  concrete  slab  rests  upon  the 
beams  or  girders,  in  which  case  the  reinforcing  rods  may  run  in  one 
direction  or  in  two  directions  at  right  angles  to  each  other.  In 
another,  but  less  common,  form  of  construction,  called  the  mush- 
room system,  there  are  no  beams  or  girders;  and  the  reinforcing 
rods  run  from  column  to  column  in  two  directions  at  right  angles 
to  each  other  and  also  from  column  to  column  in  both  diagonal 
directions. 

In  reinforced  concrete  floor-construction  the  slabs  are  frequently 
fixed  at  all  four  edges,  in  which  case  the  calculation  of  the  stress  is 
quite  difficult  and  somewhat  uncertain.  For  an  approximate 
solution  of  this  problem,  see  Tumeaure  and  Maurer's  Principles  of 
Reinforced  Concrete  Construction,  pages  240-44.  The  formulas  for 
a  steel  plate  fixed  at  two  or  four  edges  (see  Lanza's  Applied  Mechanics, 
9th  ed.,  pages  909-22)  are  frequently  applied  to  continuous  concrete 
slabs,  although  there  is  serious  question  whether  they  are  applicable, 
since  steel  has  equal  tensile  and  compressive  resistance  in  all  direc- 
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tions  and  on  both  faces,  while  reinforced  concrete  does  not  have. 
Taylor  and  Thompson's  Concrete  Plain  and  Reinforced,  pages  317- 
17c,  gives  tables  of  safe  loads  for  slabs  fixed  at  two  and  at  four  edges. 

468.  The  Oonobete,  The  best  grade  of  concrete  should  be  used 
in  reinforced  concrete,  since  the  higher  the  allowable  compressive 
stress  the  shallower  and  usually  the  cheaper  the  beam.  Some 
slightly  approximate  computations*  seem  to  show  that  it  is  better 
to  use  a  1  :  2  :  4  mixture  for  which  the  safe  working  stress  at  a  month 
is  500  lb.  per  sq.  in.  than  a  1  :  3  :  6  mixture  for  which  the  safe  working 
stress  is  350  lb.  per  sq.  in.,  unless  the  latter  is  10  per  cent  the  cheaper. 
A  rich  mixture  is  particularly  desirable,  if  no  metallic  web  reinforce- 
ment is  used,  to  lessen  the  danger  of  failure  in  diagonal  tension. 

The  maximum  size  of  the  aggregate  is  usually  limited  to  |  or 
1  inch,  and  the  concrete  is  mixed  wet  or  sloppy. 

469.  WORKiNO  Stress  for  Beams.  Impact  of  Live  Load.  It  is 
well  known  that  the  live  load,  owing  to  its  motion  or  impact,  pro- 
duces greater  stresses  than  the  same  load  at  rest;  but  the  amount 
of  this  increased  effect  is  largely  a  matter  of  judgment.  The  effect 
of  the  live  load  will  depend  chiefly  upon  the  relative  live-load  and 
dead-load  stresses  on  the  member  under  consideration.  In  comput- 
ing the  stresses  in  certain  parts  of  railroad  bridges,  the  impact  effect 
of  the  live  load  is  assumed  to  add  100  per  cent  to  the  stresses;  but 
in  reinforced  concrete  work,  the  effect  of  impact  is  likely  to  be  much 
less  than  this.  In  fixing  safe  unit  working  stresses  it  vriU  be  assumed 
that  the  live  load  has  been  increased  by  some  per  cent  of  itself  to  reduce 
it  to  an  equivalent  static  load, 

470.  Tension  in  Steel.  The  safe  working  stress  of  the  steel  is 
usually  taken  at  a  little  less  than  half  the  elastic  limit,  or  for  soft 
steel  at  15,000  or  16,000  lb.  per  sq.  in.  There  is  little  to  be  gained 
in  economy  in  using  a  stress  greater  than  12,000  lb.  per  sq.  in.f 

471.  The  Joint  Committee  on  Reinforced  Concrete  of  four  national 
engineering  societies  recommend  that  **  the  tensile  stress  in  the  steel 
shall  not  exceed  16,000  lb.  per  sq.  in."J 

472.  Bond  Stress.  The  ultimate  bond  strength  of  plain  round 
soft  steel  bars  is  about  250  to  400  lb.  per  sq.  in.  of  surface  of  contact, 
and  the  usual  working  stress  is  75  lb.  per  sq.  in.  Assuming  a  bond 
stress  of  75  and  a  tensile  stress  of  15,000,  the  length  a  round  rod  must 
be  embedded  if  it  is  to  develop  its  full  working  stress  is  (15,000  X  i(P) 
-^  (75  X  d)  =  50  diameters.  For  a  large  rod  and  a  short  beam  it 
might  be  impossible  to  secure  an  embedment  that  would  develop 
the  entire  strength  of  the  rod,  in  which  case  the  end  of  the  rod  should 

♦  Trans.  Amer.  Soc.  C.  E.,  vol.  Ivi,  p.  385. 

t  Tumeaure  and  Bfaurer's  Principles  of  Reinforced  Concrete  Construction,  p.  172. 

i  Proc.  Amer.  Soc.  of  C.  E.,  February,  1909,  p.  106-07. 
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be  anchored  by  bending  a  short  piece  at  the  end  at  right  angles  to  the 
body  of  the  bar  or  better  by  passing  the  rod  through  a  steel  plate^ 
or  a  deformed  bar  should  be  used.  The  bending  of  the  rod  to  make 
it  act  as  web  reinforcement  also  increases  its  bond  resistance. 

473.  The  Joint  Committee  recommend:  "The  bond  stress  be- 
tween concrete  and  plain  reinforcing  bars  may  be  assumed  at  4  per 
cent  of  the  compressive  strength  at  28  days,  or  80  lb.  per  sq.  in.  for 
2000-lb.  concrete;  and  in  the  case  of  drawn  wire,  2  per  cent  or  40  lb. 
per  sq.  in.  for  2000-lb.  concrete.'' 

474.  Oomproiskm  m  Oonerete.  The  safe  working  stress  on  the 
extreme  fiber  of  the  concrete  at  a  month  is  usually  assumed  at  500 
or  600  lb.  per  sq.  in.,  and  occasionally  at  700  lb.  per  sq.  in.  Numerous 
tests  of  beams  failing  by  compression  in  the  concrete  show  a  com- 
pressive strength  greater  than  that  usually  obtained  with  cubes.  On 
the  other  hand,  the  strength  of  concrete  for  a  repeated  load  is  less 
than  for  a  once-appUed  load.  Of  course,  the  concrete  grows  stronger 
with  age;  but  if  the  reinforcement  is  designed  to  develop  the  full 
strength  of  the  concrete  at  a  month,  the  safe  strength  of  the  steel 
limits  the  safe  streAgth  of  the  beam,  and  hence  the  strength  of  the 
beam  does  not  increase  with  age.  Apparently  this  relation  is  some- 
times overlooked. 

476.  The  recommendation  of  the  Joint  Committee  is:  "The 
extreme  fiber  stress  of  a  beam,  calculated  on  the  assumption  of  a 
constant  modulus  of  elasticity  for  concrete  under  working  stresses, 
may  be  allowed  to  reach  32.5  per  cent  of  the  compressive  strength 
at  28  days,  or  650  lb.  per  sq.  in.  for  2000-lb.  concrete.  Adjacent  to 
the  support  of  continuous  beams,  stresses  15  per  cent  higher  may  be 
used." 

476.  Shear  In  Oonerete.  If  a  beam  has  no  web  reinforcement, 
the  imit  vertical  shear  should  be  kept  low  to  prevent  failure  by 
diagonal  tension;  but  if  the  beam  has  web  reinforcement,  the  unit 
vertical  shear  may  be  considerably  larger.  For  the  first  case  the 
imit  vertical  shear,  as  computed  by  equation  16,  page  232,  may  be 
taken  at  40  lb.  per  sq.  in.;  and  for  the  second  case  at  100  lb.  per 
sq.  in. 

477.  The  Joint  Committee  recommend:  "Where  pure  shearing 
stress  occurs,  that  is,  uncombined  with  compression  normal  to  the 
shearing  surface,  and  with  all  tension  normal  to  the  shearing  plane 
provided  for  by  reinforcement,  a  shearing  stress  of  6  per  cent  of  the 
compressive  strength  at  28  days,  or  120  lb.  per  sq.  in.  on  2000-lb. 
concrete,  may  be  allowed.  In  calculations  of  beams  in  which 
diagonal  tension  is  considered  to  ue  taken  by  the  concrete,  the 
vertical  shearing  stresses  should  not  exceed  2  per  cent  of  the  com- 
pressive strength  at  28  days,  or  40  lb.  per  sq.  in.  for  2000-lb.  concrete." 

16 
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478.  Ck>effici6nt  of  Elasticity  of  Concrete.  Table  41,  page  207, 
shows  the  values  of  the  coefl&cient  of  elasticity  as  obtained  from 
compression  tests  of  12-inch  cubes.  These  results  are  given  to 
show  the  effect  of  age  and  composition  upon  the  coefficient;  but 
they  are  not  as  suitable  for  use  in  beam  formulas  as  results  deduced 
from  experiments  upon  beams,  since  the  restraint  upon  the  concrete 
in  the  two  cases  is  quite  different,  and  also  since  the  coefficient 
deduced  from  beam  experiments  has  been  employed  in  adjusting 
the  constants  in  the  formulas  for  the  strength  of  beams  to  make  the 
computed  results  agree  with  those  obtained  by  experiments. 

Nmnerous  beam  experiments  by  Professor  Talbot*  show  that 
for  a  1  :  3  : 6  limestone  concrete  about  60  days  old  and  the  straight- 
line  stress-deformation  relation,  the  coefficient  should  be  taken  at 
not  more  than  2,000,000  lb.  per  sq.  in.  Turneaure  and  Maurer 
recommend  2,000,000  as  a  minimum  (apparently  for  a  1:3:6 
concrete)  and  3,000,000  as  a  maximum  (apparently  for  a  1:2:4 
concrete).  It  is  usual  to  consider  the  coefficient  =  2,000,000,  i.e., 
to  consider  Sg  -^  Sc  =  15. 

479.  FIBSPBOOFINO.  It  is  usual  to  make  the  concrete  below 
the  reinforcement  H  to  2  inches  thick  in  beams,  and  i  to  1  inch  in 
slabs.  This  layer  of  concrete  frequently  acts  as  fireproofing,  and  is 
often  so  called;  but  it  also  has  another  important  function — that 
of  holding  the  steel  reinforcement  in  place  and  enabling  it  to  transmit 
stress  to  the  concrete  above  it.  The  above  allowance  gives  readonable 
protection  from  fire,  and  is  sufficient  to  hold  the  steel  in  place. 

480.  EooNOMio  Design  of  Biams.  The  most  economic  propor- 
tion of  steel  depends  upon  (1)  the  relative  cost  of  a  cubic  unit  of  the 
steel  and  the  concrete,  (2)  the  ratio  of  the  coefficients  of  elasticity 
of  the  two  materials,  and  (3)  the  unit  working  stress  for  each  ma- 
terial. The  problem  of  determining  the  most  economical  proportion  of 
steel  is  capable  of  a  mathematical  solution;  but  different  results  are 
obtained  according  to  which  one  of  the  two  following  initial  assump- 
tions is  made:  (A)  the  stress  in  the  concrete  is  constant  or  (B)  the 
stress  in  the  steel  is  constant;  and  also  according  to  which  one  of 
the  three  following  limiting  conditions  of  design  is  assumed;  (a) 
breadth  of  beam  constant,  (6)  depth  of  beam  constant,  (c)  ratio 
of  breadth  to  depth  constant.  Finally  the  results  differ  still  further 
according  to  the  beam  formula  employed  (§  445). 

The  only  practicable  method  of  solving  the  problem  is  to  make 
a  solution  for  both  of  the  conditions  A  and  B  for  each  of  the  condi 
tions  a,  b,  and  c,  using  the  values  for  the  ratios  1,  2,  and  3 
above  that  fit  the  case  in  hand;  and  then  by  inspection  select  thfi 
most  economical  result.    For  an  example  of  such  a  solution,  see 

♦  Bulletin  No.  4,  University  of  lUinoLs  Eng'g  Exp.  Station,  p.  71-72. 
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Engineering  Netvs,  Vol.  1  vii,  pages  686-88.  The  following  conclusions 
are  from  that  article. 

1  "  When  the  depth  is  unlimited,  a  girder  will  come  under  condi- 
tion c,  that  is,  breadth  divided  by  depth  constant ;  and  a  floor  slab 
will  come  under  condition  b,  that  is,  breadth  constant. 

2.  "  When  the  depth  of  the  beam  is  limited,  the  cheapest  beam 
is  very  probably  an  over-reinforced  beam. 

3.  "Whenever  an  over-reinforced  beam  is  the  cheapest,  there  is 
a  fairly  wide  range  of  percentages  of  reinforcement  within  which  the 
cost  will  vary  only  slightly." 

481.  Tumeaure  and  Maurer's  Principles  of  Reinforced  Concrete 
Construction,  pages  175-84,  gives  a  method  of  solution  along  the 
above  lines,  and  also  several  diagrams  to  facilitate  its  application 
in  practice. 

Art.  2.    Reinforced  Concrete  Columns. 

482.  Long  vs.  Short  Oonobete  Oqlumns.  Ordinarily  it  is  not 
necessary  to  take  account  of  the  flexure  of  a  concrete  column,  since 
the  ratio  of  length  to  least  width  will  seldom  exceed  12  or  15,  while 
tests  show  that  there  is  little  or  no  decrease  in  strength  due  to 
bending  for  ratios  of  20  to  25.  Hence  for  central  loads  only  com- 
pression need  be  considered. 

483.  EooiMTRlo  Loads.  Many  concrete  columns  are  loaded  more 
or  less  eccentrically,  particularly  wall  columns,  which  have  all  of  the 
floor  load  on  one  side.  If  the  load  is  eccentric,  that  is,  if  the  center 
of  gravity  of  the  load  is  to  one  side  of  the  center  of  the  column,  the 
resulting  concentration  of  pressure  must  be  allowed  for.  The 
maximum  fiber  stress  may  be  computed  by  the  formula 

f^-l-'l' W 

in  which  /o  is  the  maximum  unit  compression,  P  is  the  total  load, 
A  is  the  total  area,  M  the  moment  due  to  the  eccentric  load  and  is 
equal  to  Pe  in  which  e  is  the  eccentricity,  c  is  the  distance  of  the  most 
remote  fiber,  and  /  is  the  moment  of  inertia.  A  comparatively  small 
eccentricity  may  produce  a  very  considerable  excess  of  stress. 

484.  Stbinoth  of  Plain  Oonobete  Oqlumns.  Table  45,  page 
244,  gives  the  strength  of  plain  concrete  columns,  and  is  here  included 
to  permit  subsequent  comparisons.  Notice  that  the  richer  mixtures 
give  considerably  higher  strength.  Fig.  30  shows  the  relation  be- 
tween the  strength  and  the  proportion  of  cement,  the  amount  of 
cement  being  given  in  terms  of  the  weight  of  the  sand  and  the  stone.* 

*  Bulletin  No.  20. 1'niversity  of  Illinois  Eng  g  Exp.  Station,  p.  22. 
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TABLE  45. 
Strength  of  Plain  Concrete  Columns.* 


RSF. 

No. 

Pbopobtions  of 
concbbtb. 

AVEBAOE 

Age  When 

Tested, 

days. 

No.    OF 

Tems. 

Average  Ultimate  Stbbnotk, 
lb.  per  sq.  in. 

1 
2 
3 
4 

5 
6 

1  : 1}  :  3 
1:2    :4 
1:3    : 6 
1:4    :8 

1  :2    :4 
1:2    :  3i 

64 
66 
62 
63 

192 
14  mo. 

2 
7 
2 
2 

6 
2 

2300 

1740 

1032 

676 

2026 
2  710 

Fig.  30  shows  that  cement  is  an  effective  reinforcing  material.  For 
example,  a  cubic  yard  of  1  : 2  : 4  concrete  will  require  0.42  barrel 
of  cement  more  than  a  1  : 3  :  6  mixture,  and  will  therefore  cost  10  or 
15  per  cent  more;  but  the  strength  of  the  1:2:4  column  is  168  per 
cent  of  that  of  a  1  : 3  : 6  mixture.  If  only  compressive  resistance  is 
required,  it  is  more  economical  to  use  an  increased  amount  of  cement 
than  to  employ  any  form  of  steel  reinforcement;  but  in  practice 
columns  are  subjected  to  bending  moments,  and  plain  concrete,  owing 

to  its  small  tensile  strength,  is  not 
suitable  for  use  where  tensile  stresses 
are  to  be  resisted.  Therefore  steel 
reinforcement,  which  will  aid  the 
column  in  resisting  bending  mo- 
ments, is  advantageous.  Further, 
steel  is  a  more  reliable  material 
than  concrete;  and  hence  steel  re- 
inforcement is  particularly  advan- 
tageous in  small  columns,  where 
spots  of  improperly  proportioned 
or  badly  mixed  concrete  are  rela- 
tively more  serious. 

486.  Column  Bkinforobicent. 
Colunms  are  reinforced  in  either 
of  two  ways:  (1)  by  longitudinal 
rods  extending  the  full  length  of 
the  column,  and  (2)  by  circumferentially  wound  metal.  In  the 
first  case  the  steel  supports  a  portion  of  the  load  directly;   and  in 
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Fio.  30. — Relation  between  the 
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*  Bulletin  No.  20,  Univereity  of  Illinois  Eng'g  Exp.  Station,  p.  20. 
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the  second  the  steel  gives  lateral  support  to  the  concrete  and  thereby 
increases  its  load-carrying  power. 

The  longitudinal  reinforcement  may  be  either  plain  rods,  deformed 
bars,  or  Kahn  bars;  and  is  occasionally  a  light  lattice  colunm,  made 
heavy  enough  to  carry  the  forms  of  the  story  above.*  If  only  one 
rod  is  used;  it  is  placed  at  the  center;  and  if  several  are  used,  they 
are  placed  symmetrically  about  the  center  and  usually  about  2 
inches  from  the  outside  of  the  column.  The  circumferential  rein- 
forcement is  usually  either  a  succession  of  hoops  or  a  spirally  wound 
wire  or  round  rod  or  flat  bar;  but  sometimes  it  is  a  cylinder  of 
wire  net  or  expanded  metal.  The  circumferential  reinforcement  is 
placed  outside  of  the  column  proper,  although  in  practice  about  2 
inches  of  concrete  or  mortar  is  placed  outside  of  the  steel  for  fire 
protection. 

Usually  the  two  methods  are  used  together,  the  longitudinal 
rods  being  bound  together  transversely  at  intervals,  and  the  hoops 
or  the  spiral  being  held  in  position  by  vertical  spacing-bars  which 
are  often  so  large  as  to  give  considerable  longitudinal  reinforcement. 

486.  Thiort  of  Longitudinal  BsniroRaBicENT.  To  compute 
the  strength  of  a  column  having  longitudinal  reinforcement,  let 

A   =  the  total  cross  section  of  the  column, 

A,  =3  the  cross  section  of  the  steel, 

/  0  «=  the  unit  working  stress  in  the  concrete, 

n  =»  ratio  of  the  modulus  of  elasticity  of  the  steel  to  that  of  the 
concrete  at  a  stress  /«  as  determined  from  gross  deforma- 
tion =  B.  -^  Ec, 

P   =«  the  total  safe  strength  of  the  column, 

p   =  the  ratio  of  steel  to  total  area  =  -48-5-^1. 

Assuming  that  the  steel  and  the  concrete  adhere  together,  the 
ratio  of  the  unit  stress  in  the  steel  to  that  in  the  concrete  will  be  equal 
to  the  ratio  of  the  coefficient  of  elasticity  of  the  steel  to  that  of  the 
concrete  for  the  stress  /o  as  determined  from  gross  deformations; 
and  therefore  the  unit  stress  in  th&  steel  will  be  n  /«,  and  the  total 
stress  in  the  steel  will  henfe  A^  —  nf^pA.  The  area  of  the  concrete 
is  A  '-  pA,  and  the  total  stress  in  the  concrete  is  fo  A  (1 — p).  Con- 
sequently the  total  strength  of  the  column, 

=  4/.[l  +  (n-l)p]      ....      (2) 

.    The   above  equation  shows  that  the  strength  of  a   reinforced 
concrete  column  varies  as  the  unit  stress  in  the  concrete,  but  not 

♦  For  illustrations  of  examples  see  Trans.  Amer.  Soc.  C.  E.,  vol.  Ix,  p.  443-504, 
particularly  p.  446,  483-86. 
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directly,  since  the  higher  /©  for  any  particular  grade  of  concrete  the 
lower  Eo  and  hence  the  lower  n.  A  high  grade  concrete  which  will 
permit  the  use  of  a  higher  value  of  /©,  will  give  a  higher  value  of  E^ 
and  hence  a  higher  value  of  n. 

The  term  (n — l)p  shows  the  effect  of  the  steel.  For  example, 
if  n  =  15  and  p  =  0.01,  (n— l)p=0.14,  which  shows  that  1  per  cent 
of  reinforcement  adds  14  per  cent  to  the  strength  of  the  plain  concrete 
column.  The  greatest  relative  effect  of  the  steel  occurs  with  poor 
concrete  of  low  modulus.  The  unit  stress  in  the  steel  =  nf^;  and 
since  n  usually  varies  from  10  to  15,  and  fc  from  300  to  500,  the 
stress  in  the  steel  will  vary  from  3,000  to  7,500  lb.  per  sq.  in.,  and 
consequently  the  stress  in  the  steel  reinforcement  will  always  be 
relatively  low. 

487.  Experiments  show  that  there  is  no  material  difference  in 
the  strength  of  a  column  whether  it  is  reinforced  with  plain,  de- 
formed, or  Kahn  bars;  and  also  that  there  is  practically  no  difference 
between  weak  and  strong  lateral  connection  between  the  longitudinal 
reinforcing  bars. 

488.  Theory  of  CiRouMnBiMTiAL  RsniroRaBicEMT.  If  a  ma- 
terial is  subjected  to  compression  and  restrained  laterally,  lateral  com- 
pressive stresses  will  be  developed  which  tend  to  neutralize  the 
principal  compressive  stresses  and  thus  increase  the  resistance  to  rup- 
ture. If  the  lateral  stresses  were  equal  to  the  principal  stresses, 
there  would  be  no  rupture  because  there  could  be  no  shear.  The 
effectiveness  of  the  lateral  restraint  depends  upon  the  ratio  of  the 
lateral  to  the  longitudinal  deformation  of  the  material.  This  ratio  is 
known  as  Poisson's  ratio.  Apparently  the  only  experiments  made 
to  determine  Poisson's  ratio  for  concrete  are  those  by  Prof.  A.  N. 
Talbot,  which  gave  values  from  0.10  to  0.16  for  a  1  : 2  : 4  concrete 
60  days  old  at  ordinary  working  loads,  with  values  as  high  as  0.25 
or  0.30  near  the  ultimate  strength.* 

Knowing  Poisson's  ratio  it  is  possible  to  deduce  the  relation 
between  the  lateral  and  the  longitudinal  stresses,  and  also  the  por- 
tion of  the  longitudinal  stress  left  unbalanced.     Let 

u   =  Poisson's  ratio, 

C  =  the  total  longitudinal  imit  stress,  in  lb.  per  sq.  in., 

c   =  the  excess  of  the  longitudinal  over  the  lateral  compressive 

unit  stress— the  only  portion  of  C  that  is  significant, 
/,  —  the  unit  tensile  stress  in  the  steel,  in  lb.  per  sq.  in., 
p  —  the  ratio  of  the  area  of  the  steel  to  the  total  area  of  the 
column,  the  sceel  being  considered  as  a  thin  cylinder  sur- 
rounding the  concrete, 

♦  Bulletin  No.  ^,  I^niveraity  of  Illinois  Eng'g  Exp.  Station,  p.  47- 


Art.  2.1  Reinforced  Concrete  Columns.  247 


n  »  the  ratio  of  moduli  of  elasticity  determined  as  in  {  486. 
It  can  be  shown*  that 
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If  there  is  no  reinforcement  p  =0 ,  and  hence  from  equation  3, 
C  =  c.  If  p  =  0.01  (1  per  cent),  and  u  be  taken  at  0.16  (its  maximum 
value  for  working  stresses)  and  n  at  20  (its  maximum),  then  C  = 
1.015c.  In  other  words,  under  the  most  favorable  circumstances, 
steel  equivalent  to  1  per  cent  of  the  area  of  the  column  increases  the 
working  strength  of  the  concrete  only  1.5  per  cent;  whereas  1  per 
cent  of  longitudinal  reinforcement  increased  the  strength  14  per  cent 
(see  §  486).  From  equation  4  it  is  seen  that  with  the  values  assumed 
above,  the  unit  stress  in  the  steel  is  only  3.00  c,  or  say  3.00  X  500  = 
1,500  lb.  per  sq.  in.  These  examples  are  extreme  cases  chosen  to 
show  (1)  that  circumferential  reinforcement  is  not  nearly  as  eflScient 
as  the  same  amount  of  metal  used  as  longitudinal  reinforcement, 
and  (2)  that  with  circumferential  reinforcement  only  comparatively 
small  stresses  can  be  developed  in  the  steel  with  ordinary  working 
stresses  in  the  concrete.  These  conclusions  are  borne  out  by  ex- 
periments. Tests  made  by  Professor  Talbot  t  show  that  with  a 
1:2:4  concrete  60  days  old,  a  stress  of  800  lb.  per  sq.  in.  in  the 
concrete  developed  only  1,100  lb.  per  sq.  in.  in  the  steel. 

However,  although  circumferential  reinforcement  adds  but 
little  to  the  safe  working  strength  of  a  column,  it  adds  materially 
to  its  ultimate  strength.  When  the  load  on  the  column  reaches  the 
ultimate  strength  of  the  corresponding  plain  concrete  column,  the 
amount  of  shortening  increases  very  rapidly  and  the  lateral  expan- 
sion increases  correspondingly  rapidly.  During  this  stage  the 
elasticity  of  the  reinforcement  imparts  to  the  column  as  a  whole  a 
considerable  degree  of  elasticity.  The  shortening  of  the  circum- 
ferentially  reinforced  column  at  its  maximum  load  is  six  to  twelve 
times  that  of  a  plain  concrete  column  at  its  maximum  load.  The 
effect  of  circumferential  reinforcement  on  the  ultimate  strength 
of  the  column  is  two  to  three  times  as  great  as  would  be  caused  by 
the  same  amount  of  longitudinal  reinforcement;  but  the  exces- 
sive amount  of  shortening  and  the  liability  to  lateral  deflection 
nake  it  doubtful  whether  this  increase  in  strength  can  be  utilized 

♦  Tumeaure  and  Maurer's  Principles  of  Reinfi  reed  Concrete  Construction,  p. 
110-11. 
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to  any  great  extent  in  ordinary  practice.  Circumferentially  rein- 
forced columns  exhibit  a  greater  toughness  near  their  maximum 
load  than  either  plain  or  longitudinally-reinforced  concrete  columns, 
but  do  not  have  as  great  stiffness  at  working  loads. 

489.  Empirical  Formulas  tor  Oicumforentially  Reinforced  Oolnmns. 
The  ultimate  compressive  strength  of  a  1:2:4  concrete  column 
reinforced  with  bands  is  expressed  by  the  empirical  formula 

C  =  1,600  +  65,000p (5) 

and  that  of  columns  having  spiral  reinforcement  by 

C  -  1,600  +  100,000p* (6) 

C  and  p  have  the  significance  stated  in  {  488.  The  first  term  of  the 
above  equations  is  the  unit  ultimate  strength  of  a  1:2:4  plain 
concrete  column;  but  the  second  terms  are  practically  the  same 
for  a  1  :  li  :  3  or  a  1  :  4  :  8  concrete.  There  is  no  material  difference 
between  mild  and  high-carbon  reinforcement. 

490.  WoRKiHO  Stress  for  Oolumns.  Oompression  on  Concrete. 
A  comparison  of  the  results  in  Table  45,  page  244,  with  those  in 
Tables  29  (page  195),  30  (page  196)  and  31  (page  197)  shows  that  con- 
crete in  the  form  of  a  column  is  not  as  strong  as  in  a  cube — doubtless 
because  of  the  less  restraint; — and  a  comparison  of  Table  45  with 
the  results  of  tests  of  beams  shows  that  the  compressive  strength  of 
concrete  is  greater  in  a  beam  than  in  a  column.  In  consideration  of 
the  above  facts  it  is  not  safe  to  assume  that  the  ultimate  strength 
of  a  1  : 2  : 4  concrete  column  30  days  old  is  more  than  1,600  lb.  per 
sq.  in.  To  determine  the  strength  of  other  proportions  or  other  ages 
apply  the  proper  ratio  from  Tables  32  (page  198)  and  33  (page  199), 
respectively.  In  consideration  of  the  effect  of  impact  and  of  repeti- 
tion of  the  load  and  also  of  the  danger  of  improper  proportions  or  of 
poor  mixing,  it  is  not  safe  to  use  a  less  factor  of  safety  than  four; 
and  therefore  the  safe  unit  working  stress  for  a  1  : 2  : 4  concrete  30 
days  old  should  not  be  taken  at  more  than  400  lb.  per  sq.  in. 

491.  The  recommendation  of  the  Joint  Committee  is:  "For 
concentric  compression  on  a  flain  concrete  column  or  pier,  the 
length  of  which  does  not  exceed  12  diameters,  22.5  per  cent  of  the 
compressive  strength  at  28  days,  or  450  lb.  per  sq.  in.  on  2000-lb. 
concrete,  may  be  allowed.  For  columns  with  the  several  types  of 
reinforcement   the  following  working  stresses   are   recommended: 

"a.  Columns  with  longitudinal  reinforcement  Only,  the  unit 
stress  as  in  the  paragraph  above.  Bars  composing  longitudinal 
reinforcement  shall  be  straight,  and  shall  have  sufficient  lateral 
support  to  be  securely  held  in  place  until  the  concrete  has  set.    In 
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all  cases,  longitudinal  steel  is  assumed  to  carry  its  proportion  of 
stress. 

**b.  Columns  with  reinforcement  of  bands  or  hoops,  stresses  20 
per  cent  higher  than  given  for  a.  Where  bands  or  hoops  are  used, 
the  total  amount  of  such  reinforcement  shall  not  be  less  than  1  per 
cent  of  the  volume  of  the  column  inclosed.  The  hoops  or  bands 
are  not  to  be  counted  upon  directly  as  adding  to  the  strength  of  the 
columns.  The  clear  spacing  of  such  bands  or  hoops  shall  not  be 
greater  than  one  fourth  of  the  diameter  of  the  inclosed  column. 
Adequate  means  must  be  provided  to  hold  the  bands  or  hoops  in 
place,  so  as  to  form  a  column  the  core  of  which  shall  be  straight  and 
well  centered. 

"c  Columns  reinforced  with  not  less  than  1  per  cent  and  not 
more  than  4  per  cent  of  longitudinal  bars  and  with  bands  or  hoops, 
stresses  45  per  cent  higher  than  given  for  a. 

"d.  Columns  reinforced  with  structural  steel-column  units  which 
thoroughly  encase  the  concrete  core,  stresses  45  per  cent  higher  than 
given  for  a" 

492.  Tension  in  Steel.  Since,  for  ordinary  working  stresses  in  the 
concrete,  the  stress  in  the  steel  with  either  longitudinal  or  circum- 
ferential reinforcement  is  much  less  than  the  ordinary  working  stress 
of  even  low  steel,  no  consideration  need  be  given  here  to  the  unit 
working  stress  of  that  material. 

493.  Ck>ei&eient  of  Elastidty  of  Concrete.  The  value  of  the 
modulus  of  elasticity  of  concrete  to  be  used  in  computing  the 
strength  of  a  reinforced  column  is  that  for  gro^  deformations  for  the 
unit  working  stress  /c,  and  is  less  than  that  computed  from  elastic 
deformations  (Table  41,  page  207);  and  since  it  is  wise  to  employ  a 
rich  concrete  in  columns,  the  modulus  should  be  taken  at  2,500,000 
to  3,000,000  lb.  per  sq.  in.  for  concrete  30  days  old. 

494.  Factor  of  Safety  of  Oohinm.  The  unit  stress  in  the  steel  of 
a  longitudinally  reinforced  column  is  n  times  the  unit  stress  in  the 
concrete  (see  i  486),  and  since  n  increases  as  the  stress  in  the  con- 
crete, it  follows  that  at  the  ultimate  load  the  steel  takes  a  greater 
proportionate  stress  than  at  working  loads;  and  consequently 
the  ultimate  strength  of  the  column  is  greater  than  the  working  load 
multiplied  by  the  factor  of  safety  of  the  concrete,  that  is,  the  factor 
of  safety  of  the  column  will  be  greater  than  the  factor  of  safety  of  the 
concrete.  A  further  result  of  the  fact  that  as  the  load  increases  the 
stress  taken  by  the  steel  increases,  is  that  the  factor  of  safety  increases 
with  the  percentage  of  steel 
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Art.  3.    Details  of  Construction. 


496.  Within  the  space  here  available  it  is  not  possible  to  give  a 
comprehensive  discussion  of  this  branch  of  the  subject;  and  hence 
only  a  few  general  principles  will  be  considered. 

496.  The  Forms.  Since  reinforced  concrete  construction  usually 
consists  of  slabs,  beams,  columns,  or  comparatively  thin  walls,  the 
cost  of  the  forms  is  at  best  a  large  part  of  the  total  cost  of  the  struc- 
ture, not  infrequently  running  as  high  as  50  per  cent;  and  hence  the 
design,  erection,  and  removal  of  the  forms  are  important  matters. 
In  the  main  the  statements  that  were  made  in  §  320-30  concerning 
forms  for  mass  concrete  apply  also  to  the  forms  for  reinforced  con- 
crete; but  with  the  latter  there  are  a  number  of  additional  matters 
that  require  particular  attention. 

Since  the  forms  constitute  such  a  large  part  of  the  cost  of  a 
reinforced  concrete  structure,  and  since  there  is  usually  opportunity 

to  use  a  form  for  any  particular 
member  a  number  of  times,  it  is 
highly  important  that  the  forms 
shall  be  so  designed  as  to  permit 
rapid  erection  and  easy  removal 
at  an  early  date  without  undue 
.  destruction  of  the  forms  or  with- 
out damage  to  the  concrete.  It  is 
desirable  to  remove  the  column 
forms  without  disturbing  the  sup- 
ports of  the  beams  and  girders 
bearing  on  the  columns,  since  then 
any  defect  in  the  column  may  be 
detected  and  remedied  before  any 
considerable  load  comes  upon  it. 
The  bottoms  of  the  forms  for 
beams  and  girders  must  be  left  in 
place  and  be  supported  until  the 
beam  has  gained  strength  enough 
to  be  self-supporting,  but  the  sides 
may  be  removed  as  soon  as  the  concrete  has  taken  an  initial  set; 
and  therefore  the  forms  for  beams  and  girders  should  be  so  designed 
that  the  sides  may  be  removed  without  disturbing  the  bottoms. 
The  supports  for  the  forms  for  beams  and  girders  should  be  designed 
so  that  they  may  be  removed  one  at  a  time — beginning  at  the  ends. 

497.  Fig.  31,  32,  and  33  are  forms  used  by  a  prominent 
construction   company,    and    are   designed    to    meet    the   require- 
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ments  stated  above.  In  Fig.  31  the  sides  of  the  columns  are  made 
in  panels  by  nailing  the  planks  to  cleats;  but  the  panels  are  held 
together  by  bolts  instead  of  by  nails  or  screws.  The  panel  parallel 
to  the  bolt  is  held  in  place  by  spacing  pieces,  a,  a,  which  rest  against 
hard-wood    wedges    be-  _  ^ 

tween  the  bolt  and  the 
form,  and  which  are 
placed  as  near  as  possi- 
ble to  the  end  of  the  bolt. 
Cleats,  plain  or  moulded, 
are  nailed  to  one  set  of 
panels  so  as  to  give  a 
chamfered  or  a  fluted 
comer  to  the  column. 
Some  constructors  also 
place  a  similar  beveled 
strip  in  the  corners  of 
the  beam  and  girder 
forms,  chiefly  to  prevent 
the  breaking  off  of  the 
sharp  comer  in  removing 
the  forms.  Notice  the  narrow  strips  on  two  opposite  sides  of  Fig.  31, 
which  are  to  facilitate  the  change  of  this  dimension  of  the  column 
from  floor  to  floor.  Some  constructors  secure  adjustability  of 
column  forms  by  building  the  mould  in  eight  pieces, — ^four  corner 


FiQ.  32. — Form  for  Octagonal  Cohtmn. 
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Fig.  33. — Forms  for  Column,  Qirder,  Beam,  and  Floor. 

pieces  and  four  intermediate  sides  composed  of  plain  plank,  different 
widths  of  plank  being  used  for  different  sized  columns. 

Fig.  32  is  the  form  for  an  interior  column,  which  is  made  octagonal 
partly  for  architectural  appearance  and  partly  to  save  concrete 
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when  circumferential  reinforcement  is  used.  Many  constructors 
use  round  columns  instead  of  octagonal  ones,  but  the  forms  for  the 
latter  are  the  cheaper.  It  is  claimed  that  the  extra  cost  of  octagonal 
over  rectangular  forms  is  just  about  balanced  by  the  saving  of 
concrete. 

In  Fig.  33,  C  represents  the  column,  G  the  girder,  and  F  the  floor 
slab.  The  special  feature  in  Fig.  33  is  the  method  of  supporting 
(1)  the  floor  form  upon  the  beam  forms,  (2)  the  beam  form  upon  the 
bottom  of  the  girder  form,  and  (3)  the  girder  form  upon  the  horizontal 
clamps  of  the  column  form.  It  is  claimed  for  this  method  that  all 
the  forms  for  a  floor  may  be  erected  before  any  of  the  posts  to  support 
the  green  concrete  are  put  into  place.  (These  posts  are  not  shown 
in  Fig.  33.)  The  form  for  the  bottom  of  the  floor  slab  is  a  panel 
which  overlaps  the  beam  forms,  and  therefore  requires  less  accurate 
fitting  than  the  usual  box-shaped  type,  since  any  slight  inaccuracies 
of  dimensions  are  taken  up  at  the  junction  between  the  floor  slab 
and  the  beam  where  the  error  is  inconspicuous.  The  edges  of  these 
panels  are  beveled  to  facilitate  their  removal  in  taking  down  the 
forms.  Notice  the  wedge-shaped  pieces,  ir,  Wj  shown  in  the  Section 
D  D,  which  are  inserted  to  facilitate  the  removal  of  the  forms. 

In  taking  down  these  forms  the  column  forms  are  removed  first. 
Next,  the  posts  under  the  girders  are  taken  down,  when  the  girder 
bottom  drops  and  is  removed,  and  then  the  posts  are  replaced  against 
the  concrete  to  support  it  for  a  time  longer.  The  nails  are  next 
drawn  from  the  wedge-like  keys,  w,  w,  these  keys  are  knocked  out, 
the  posts  are  removed  from  under  the  beams,  and  the  beam  form 
comes  down  in  one  picee.  The  girder  sides,  being  beveled  at  the 
end,  are  easy  to  remove;  and  the  bottom  of  the  form  for  the  floor 
slab,  being  beveled  at  all  four  edges,  also  comes  out  readily. 

498.  The  above  is  a  brief  description  of  some  of  the  requirements 
to  be  met,  and  also  an  explanation  of  one  method  of  meeting  them; 
but  different  constructors  give  different  weight  to  the  various  re- 
quirements, and  differ  as  to  the  best  methods  of  meeting  them.  For 
detailed  descriptions  of  the  different  methods  employed  in  practice, 
see  the  books  mentioned  in  §  510. 

One  of  the  recent  innovations  in  form  construction  deserves 
special  mention.  In  one  case  a  reinforced  concrete  shell  was  used 
for  forms  for  columns.  Shells  H  inches  thick,  moulded  in  short 
sections,  were  set  vertically  end  on  end  to  the  proper  height,  and 
were  then  filled  with  concrete.  A  similar  plan  was  followed  in  conduit 
construction,  short  sections  of  reinforced  concrete  shells  being  used 
as  both  lining  and  centering  for  the  concrete  conduit.  This  method 
decreases  the  cost  of  forms  and  facilitates  their  erection;  but  such 
construction   is  lacking  in  transverse  strength— one   of   the  most 
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important  advantages  of  good  reinforced  concrete  columns  and 
conduits. 

499.  Plaoino  the  RllNFOROBlciMT.  There  is  always  more  or  less 
difficulty  and  uncertainty  in  properly  placing  the  reinforcement  for 
beams  and  slabs  when  it  consists  of  separate  rods.  Sometimes  the 
steel  is  supported  by  chairs  resting  on  the  bottom  of  the  forms  and 
sometimes  it  is  suspended  by  wires  attached  to  rods  resting  upon  the 
top  of  the  forms.  The  chairs  are  sometimes  blocks  of  cement  mortar 
with  a  groove  in  the  top,  or  sometimes  a  thin  square  steel  plate  about 
4  inches  on  a  side  with  a  hole  in  its  center,  the  two  halves  of  which  are 
bent  to  an  angle  of  60  to  90  degrees  with  each  other  to  form  feet  for 
the  chair,  the  hole  forming  a  seat  for  the  reinforcing  rod. 

Sometimes  the  steel  is  kept  at  the  right  distance  above  the 
bottom  of  the  beam  by  first  depositing  say  2  inches  of  concrete  in 
the  forms  and  then  laying  the  steel  upon  the  concrete;  but  this 
procedure  is  objectionable  since  (1)  the  placing  of  the  steel  is  likely 
to  interfere  with  the  placing  of  the  concrete,  (2)  there  is  liability 
that  the  concrete  in  the  bottom  of  the  forms  will  set  before  the 
succeeding  layer  is  added,  and  (3)  a  comparatively  dry  concrete  is 
required  which  is  more  expensive  to  lay  and  does  not  give  as  good 
adhesion  to  the  steel  as  a  wet  mixture. 

600.  It  is  sometimes  necessary  to  splice  the  reinforcing  rods. 
There  are  in  common  use  four  methods  of  doing  this.  1.  Simply 
lap  the  rods,  and  trust  that  the  grip  of  the  concrete  will  bind  them 
firmly  together.  This  is  not  very  satisfactory.  2.  The  rods  are 
lapped  and  wrapped  with  soft  steel  wire.  With  plain  rods  this  is  only 
a  slight  improvement  upon  lapping.  3.  A  better  method  is  to  lap 
the  rods  and  fasten  them  together  with  a  screw  clamp.  With 
deformed  bars  and  a  good  clamp  this  is  quite  satisfactory.  4.  For 
plain  bars  the  best  method  is  to  thread  the  ends  of  the  rods  and  use  a 
screw  coupling. 

In  anchoring  rods  by  bending  the  end,  short  bends  should  be 
avoided,  as  otherwise  there  is  a  concentration  of  pressure  on  the 
concrete  at  the  angle  of  the  bend  which  will  crush  the  concrete  and 
prevent  the  effect  sought. 

601.  Plaoino  the  Oonobetb.  Before  beginning  to  deposit  con- 
crete, it  is  important  to  see  that  all  sticks,  chips,  shavings,  and  even 
sawdust  are  removed^  from  the  forms — particularly  from  column 
forms,  where  they  are  likely  to  accumulate  and  to  be  overlooked. 
The  concrete  should  be  wet  enough  to  flow  around  the  reinforcement. 
The  best  consistency  is  that  in  which  it  will  flow  from  the  shovel 
unless  handled  quickly.  Concrete  should  not  be  dumped  from  the 
wheelbarrow  directly  against  the  form,  but  should  be  dumped  upon 
the  soft  concrete.     If  the  concrete  is  dumped  directly  into  the 
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foTiiia,  cne  stones  may  become  jammed  between  the  side  of  the  form 
and  the  steel,  and  form  a  pocket  into  which  the  mortar  will  not 
enter;  but  if  the  concrete  is  dumped  upon  concrete  already  in  place, 
the  mortar  will  flow  ahead  of  the  stones,  and  the  stones  following 
later  will  fall  into  the  mortar  and  perfectly  bed  themselves. 

Care  should  be  taken  that  the  work  of  depositing  the  concrete  does 
not  stop  long  enough  for  the  concrete  to  begin  to  set,  as  otherwise 
there  will  be  formed  a  surface  of  weakness.  If  the  work  can  not 
proceed  continuously,  then  a  dam  or  bulkhead  should  be  put  in 
where  the  surface  of  weakness  will  do  little  or  no  harm,  as  for  example 
vertically  at  the  center  of  the  length  of  a  beam,  or  vertically  over 
the  longitudinal  axis  of  a  girder. 

602.  Removino  the  FORMS.  The  length  of  time  that  should  be 
allowed  to  elapse  before  removing  the  forms  depends  upon  the 
weather  and  the  load  to  which  the  member  will  be  subjected  when  the 
form  is  removed. 

With  reference  to  the  effect  of  the  weather  it  should  not  be  for- 
gotten that  concrete  sets  comparatively  slowly  in  cold  weather. 
To  an  experienced  person,  scratching  the  concrete  with  a  knife  or 
striking  it  with  a  hammer  gives  a  rough  idea  of  the  amount  of  set, 
and  therefore  of  its  strength;  but  the  only  sure  way  to  determine 
when  the  forms  may  safely  be  taken  down  is  to  make  test  specimens — 
either  cubes  or  beams — at  the  same  time  the  concrete  is  placed  in 
the  structure,  taking  care  to  get  identical  mixtures  and  to  store  the 
test  specimens  under  similar  conditions  to  those  obtaining  for  the 
structure,  and  then  test  the  specimens  from  time  to  time  to  detennine 
the  growth  in  strength.  Such  tests  would  also  show  whether  the 
materials  and  the  mixing  were  uniform.     . 

As  to  the  effect  of  the  load  upon  the  time  to  elapse  before  removing 
the  forms,  it  may  be  said  that  the  nearer  the  load  to  be  immediately 
sustained  approaches  the  load  for  which  the  member  was  designed,  the 
longer  the  forms  should  remain  in  position.  For  example,  roof  forms 
should  remain  longer  than  floor  forms,  floor  forms  longer  than  col- 
umn forms,  column  forms  of  an  upper  story  longer  than  those  of  a 
lower  story,  and  column  forms  longer  than  footing  forms.  In  this 
connection  see  the  last  paragraph  of  {  497. 

When  the  forms  are  removed,  the  work  should  be  done  gradually 
with  close  attention  to  the  results,  so  that  if  there  is  any  sign  of 
weakness  the  supports  may  be  replaced,  or  if  imperfect  workmanship 
is  discovered  it  may  be  repaired. 

603.  Expansion  and  Oontraotion.  The  coefiicient  of  expansion 
of  steel  and  concrete  are  so  nearly  equal  that  there  is  no  likelihood 
of  any  serious  stresses  being  developed  by  differences  of  expansion 
and  contraction  of  the  steel  and  the  concrete.     The   coefficient  of 


Art.  3.]  Details  of  Construction.  266 

expansion  for  steel  is  0.000,006,5  per  P  F.,  and  that  for  concrete 
varies  from  0.000,005,5  for  a  1:2:4  mixture  to  0.000,006,5  for  a 
1:3:6  concrete. 

In  large  structures  built  of  plain  concrete  it  is  necessary  to  provide 
joints  to  prevent  unsightly  contraction  cracks  (§  385-86);  but  with 
reinforced  concrete  these  joints  may  be  farther  apart,  and  in  some 
cases  are  entirely  omitted.  There  is  no  well-established  practice  as 
to  the  proper  distance  between  expansion  joints  or  as  to  the  method 
of  constructing  them. 

604.  Reinfofcing  to  prevent  Contraction  Cracks.  Strictly  speaking, 
no  amount  of  reinforcement  can  prevent  contraction  cracks;  but 
by  the  use  of  sufficient  reinforcement  the  cracks  can  be  forced  to  take 
place  at  such  frequent  intervals  as  to  be  quite  invisible  and  conse- 
quently to  be  of  no  importance,  either  as  affecting  the  appearance  of 
the  concrete  or  as  permitting  the  entrance  of  water  or  gas  sufficient 
to  corrode  the  steel. 

In  determining  the  amount  of  reinforcement  required  to  prevent 
contraction  cracks,  three  stresses  in  the  steel  must  be  considered, 
viz.:  (1)  the  stress  due  to  the  cooling  of  the  cement  after  the  rise 
of  temperature  caused  by  the  chemical  action  of  setting  (§  348);  (2) 
for  concrete  setting  in  air  the  stress  due  to  the  shrinkage  of  the  con- 
crete in  hardening  (§385);  and  (3)  the  stress  due  to  changes  in 
temperature  of  the  atmosphere. 

1.  The  first  stress  would  probably  be  appreciable  only  in  a  very 
thick  wall  built  rapidly,  and  is  usually  neglected. 

2.  Concrete  setting  in  air  shrinks  0.000,4  per  unit  of  length. 
At  points  where  the  tensile  strength  of  the  concrete  is  least,  this 
shrinkage  will  cause  tension  in  the  steel;  and  at  points  where  the 
concrete  is  strongest,  it  will  cause  compression.  The  maximum 
tension  that  can  come  upon  the  steel  from  this  shrinkage  is  equal  to 
the  tensile  strength  of  the  concrete,  say  200  lb.  per  sq.  in.  (§  406) ;  and 
the  cross  sectional  area  of  steel  required  to  prevent  a  crack  from 
opening  up  is  equal  to  the  tensile  strength  of  the  concrete  divided 
by  the  elastic  limit  of  the  steel,  or  200  -^  30,000  =  0.0067  =  0.67 
per  cent.  Of  course,  if  steel  having  a  higher  elastic  limit  is  used,  a 
proportionally  smaller  per  cent  will  be  required. 

3.  The  amount  of  steel  to  prevent  the  opening  up  of  cracks  due 
to  a  change  in  the  temperature  of  the  atmosphere  is  computed  as 
follows:  For  a  drop  in  temperature  of  100^  F.  the  temperature 
stress  in  the  steel  will  be  100  X  0.000,006,5  X  30,000,000  =  19,500 
lb.  per  sq.  in.  If  the  elastic  limit  of  the  steel  is  30,000,  then  there 
is  available  to  resist  the  tension  produced  by  the  shrinkage  of  the 
concrete  30,000  -  19,500  =  10,500  lb.  per  sq.  in.;  and  if  the  tensile 
strength  of  the  concrete  is  assumed  to  be  200  lb.  per  sq.  in.,  then  the 
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steel  required  to  prevent  a  contraction  crack  is  200  -5-  10,500  = 
0.019  =  1.9  per  cent.  If  steel  having  an  elastic  limit  of  40,000  lb. 
per  sq.  in.  is  employed,  only  0.97  per  cent  will  be  required;  and  if 
60,000-pound  steel,  only  0.5  per  cent  will  be  required.  These  results 
are  rather  extreme,  since  a  large  change  of  temperature  was  assumed, 
and  since  a  low  elastic  limit  was  assumed  for  the  steel.  If  a  steel 
having  a  high  elastic  limit  is  used,  it  may  be  wise  to  use  a  deformed 
bar  so  as  to  distribute  the  deformation  as  much  as  possible. 

606.  The  conclusion  of  the  above  discussion  is  that  to  resist  the 
stresses  due  to  a  change  of  temperature  of  100*^  F.  requires  1.9  per 
cent  of  mild  steel.  The  above  computations  are  only  approximate 
since  the  shrinkage  during  hardening  is  not  known  accurately,  and 
since  the  change  of  temperature  of  the  mass  of  concrete  is  not  usually 
known  with  any  considerable  accuracy.  On  account  of  these  uncer- 
tainties and  of  the  relatively  large  amount  of  steel  required,  it  is 
comparatively  rare  that  the  attempt  is  made  to  prevent  contraction 
cracks  by  reinforcing  the  concrete,  although  it  has  been  done  very 
successfully  in  a  few  cases.* 

The  steel  to  resist  thermal  stresses  should  be  placed  near  the 
surface,  particularly  if  only  one  face  is  exposed  to  the  atmosphere. 
Obviously,  the  reinforcement  inserted  to  resist  contraction  can  not 
rightly  be  expected  to  resist  also  the  stresses  due  to  the  load. 

606.  Oontraction  Joints.  For  the  reasons  stated  above,  the 
usual  practice  is  to  divide  continuous  reinforced-concrete  structures 
into  units  separated  by  contraction  joints.  The  units  are  usually 
made  somewhat  longer  than  the  distance  at  which  cracks  occur  in 
non-reinforced  walls  (§  386),  and  each  section  is  reinforced  to  take 
up  the  shrinkage  and  thermal  stresses  within  itself.  Formerly  these 
expansion  joints  were  placed  not  more  than  25  feet  apart;  but  now 
the  distance  between  them  is  usually  50  or  60  feet.  In  reinforced 
concrete  buildings,  the  contraction  joints  are  usually  spaced  at 
equal  distances  both  longitudinally  and  transversely,  and  extend 
from  the  foundation  to  the  roof.  They  are  usually  formed  by  fin- 
ishing a  section  of  wall  or  floor  against  a  vertical  form  and  allowing 
the  concrete  to  set  before  concreting  the  succeeding  section.  The 
joints  are  therefore  simply  planes  of  weakness,  and  divide  the  columns, 
girders  and  beams  vertically  into  halves. 

For  the  method  of  making  expansion  joints  in  more  massive 
structures,  see  §  387. 

607.  Skparatelt  Moulded  BIimbibs.  The  usual  method  of 
constructing  reinforced  concrete  buildings  by  moulding  in  place  is 
expensive  on  account  of  the  cost  of  the  forms,  and  is  also  compara- 

♦  For  example,  the  Kelly  &  Jones  building  in  Qreensburg,  Pa.,  a  factory  60  by 
300  feet,  four  stories  high. 
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tively  slow  on  account  of  the  time  that  must  be  allowed  for  the 
concrete  to  harden.  To  overcome  this  objection  buildings  are  some- 
times built  of  members  moulded  separately  in  advance,  the  erection 
proceeding  very  much  as  with  timber  or  steel  construction.  The 
beams  must  have  both  tension  and  compression  reinforcement  to 
permit  of  handling.  Several  types  of  patented  beams  specially 
designed  for  this  form  of  construction  have  been  put  upon  the 
market. 

The  important  advantages  of  this  form  of  construction  are  that 
many  members  can  be  moulded  in  the  same  forms,  and  the  work  can 
be  done  on  the  ground  under  cover  in  all  kinds  of  weather  with  facil- 
ities for  securing  a  good  and  economical  product.  The  objection 
to  this  form  of  construction  is  the  difficulty  of  securing  rigid  con- 
nections between  the  columns,  girders,  and  beams.  However,  the 
joints  are  made  with  neat  portland  cement,  and  therefore  the  struc- 
ture has  a  considerable  degree  of  stiffness. 

In  Europe  this  method  has  been  employed  to  a  considerable 
extent,  but  has  not  attained  much  popularity  in  America.  For  an 
account  of  the  most  important  example  in  this  country,  see  Engi" 
neering  News,  Vol.  Iviii,  pages  5-7, — July  4,  1907. 

608.  A  recent  extreme  example  of  this  form  of  construction  was 
the  moulding  of  the  whole  side  of  a  building  and  erecting  it  in  a 
single  piece.*  The  building  is  a  two-story  mess  hall,  76  by  170  feet, 
for  the  state  militia  at  Camp  Perry,  Ohio,  erected  in  the  summer  of 
1908.  The  walls  are  26  feet  high  and  4  inches  thick  with  10-inch 
pilasters.  A  platform  of  2-inch  lumber  was  laid  upon  a  steel  frame 
which  was  supported  on  screw-jacks  operated  by  a  tumbling-rod 
run  by  an  engine.  The  reinforced-concrete  window  frames,  door 
frames,  cornice,  etc.,  having  been  previously  moulded  separately, 
were  placed  in  their  proper  position  on  the  platform,  the  reinforcing 
rods  of  these  being  allowed  to  project  to  give  a  good  bond  with  the 
body  of  the  wall.  Four-inch  boards  were  set  edgewise  on  the  four 
sides  of  the  platform  to  complete  the  forms,  and  half  of  the  concrete 
for  the  wall  proper  was  poured;  and  then  the  reinforcement  con- 
sisting of  i-inch  rods  6  inches  apart  both  ways  was  placed,  after 
which  the  remainder  of  the  concrete  was  poured  and  then  the  surface 
was  finished  by  troweling.  Forty-eight  hours  after  the  concrete  was 
placed,  the  wall  was  tilted  into  a  vertical  position  upon  the  founda- 
tion by  operating  the  screw-jacks.  Two  adjacent  sides  of  the 
building  were  joined  by  building  suitable  forms  at  the  comer  and 
filling  them  with  concrete,  the  reinforcement  from  the  sides  being 
allowed  to  project  into  this  concrete.    The  interior  columns,  the 

♦  Concrete,  vol.  viii,  p.  19-21 ;  or  Monthly  Bulletin  No.  52,  of  the  Universal  Port- 
land Cement  Co.,  p.  6-9, 
17 
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girders,  the  floor  beams,  were  separately  moulded  and  hoisted  into 
place.  The  cost  of  the  building  is  said  to  have  been  only  a  little 
more  than  that  of  a  wood  one. 

609.  OOBT  OF  RlINFOBOED  OOHOBRI  IH  BXnLDINOS.     Table  46, 

page  258,  shows  the  actual  cost  of  materials  and  labor  for  reinforced 
concrete  in  buildings  as  determined  by  daily  records  made  upon  each 
of  the  several  jobs.*  Table  47  gives  the  cost  of  handling  the  steel 
after  it  was  received  at  the  site  in  the  shape  sold  by  the  manufac- 
turer, which  includes  fabricating  it  into  units  for  columns  or  beams, 
bending  the  stirrups,  placing  in  the  forms,  etc.  The  paper  from 
which  the  above  data  is  taken  stated  the  character  and  location  of 
all  the  buildings  included  in  Tables  46  and  47,  but  they  are  not  here 
included  for  lack  of  space.  However,  the  first  nine  lines  of  Table 
46  and  the  first  twenty-one  lines  of  Table  47  show  the  general  char- 


TABLE  47. 
Cost  of  Handling  the  Reinforcing  Steel. 


Rep. 

Charactbr  and  Location  of 
Struciubb. 

Total 

Weight, 

Tons. 

COBT. 

No. 

Total. 

Ptor  Ton. 

1 
2 
3 

Office  buildins,  Portland,  Maine  . . 

Fire  station,  Weston,  Mass 

Mill,  Chelsea,  Mass 

324.5 

8.5 

62.25 

8.5 

55.0 

19.0 

8.5 

15.5 

24.5 

92.75 

20.25 

28.0 

53.5 

293.0 
49.5 
20.0 
30.0 

195.0 
44.5 
62.0 

199.5 

$5  115.32 

40.26 

548.81 

61.75 

506.76 

102.59 

69.38 

59.21 

136.84 

1232.01 

177.16 

461.16 

142.76 

3  079.60 

286.02 

86.55 

100.03 

2  316.60 

112.84 

462.99 

1547.00 

$15.76 
4.74 
8.41 

4 

Coal  bins.  Dalton.  Mass 

7  26 

5 

Dam,  Auburn,  Maine 

9  18 

6 
7 

FUter,  Warren,  R.  I 

Tank,  Lincoln,  Maine 

5.40 
8.16 

8 

9 

10 

Tar  well,  Springfield,  Mass 

Monument,  Provincetown,  Mass..  . 
Mill,  Greenfield,  Mass 

3.82 

5.58 

10.20 

11 
12 
13 
14 
15 

Machine  shop,  Milton,  Mass 

Coal  pocket,  Lawrence,  Mass 

MiU,  Southbridge,  Mass 

Mill,  South  Windham,  Mame 

Mill,  Attleboro,  Mass 

8.75 
16.47 

2.67 
10.51 

5  78 

16 

Gara^,  Newton,  Mass 

4.33 

17 
18 
19 

Mill,  Southbridge,  Mass 

Coal  pocket,  Hartford,  Conn 

Filter,  Lawrence,  Mass 

3.34 

11.88 

2.54 

20 
21 

Warehouse,  Portland,  Me 

Standpipe,  Attleboro,  Mass 

Average  for  21  structures  . . . 

7.47 
7.75 

$8.52 

Eighest 

16.47 

Lowest 

2  54 

♦  A  paper  read  at  the  Cleveland  Convention  of  the  National  Association  of  Cement 
Users  by  Leonard  C.  Wason,  President  of  the  Aberthaw  Construction  Co.,  Boston, 
published  in  Engineering  Record,  vol.  lix.  p.  78-81. 
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acter  and  variety  of  locationB  of  the  structures  included  in  the  latter 
part  of  Table  46. 

The  materials  and  workmanship  were  strictly  first-class  in  every 
case.  The  standard  concrete  mixture  for  lightly  loaded  floors  was 
1  :  3  :  6,  for  heavily  loaded  floors  1  :  2  :  4,  for  walls  1:3:6,  and  for 
columns  1  : 2  : 4.  These  tables  contain  very  valuable  data.  Such 
information  is  usually  known  only  to  the  manager  of  a  construction 
company  and  is  generally  kept  under  lock  and  key.  However,  all 
such  data  are  more  valuable  to  the  one  who  deduced  them  than  to 
anyone  else,  since  the  former  is  acquainted  with  numerous  details 
and  conditions  which  can  not  be  stated  in  any  such  summary  as 
Tables  46  and  47. 

610.  BIBLIOOBAPHY.  Each  of  the  following  volumes  gives  an 
illustrated  account  of  numerous  representative  examples  of  rein- 
forced concrete  construction. 

1.  Reinforced  Concrete,  by  A.  W.  Buel  and  C.  S.  Hill,  pub- 
lished in  1904  by  Engineering  News  Publishing  Co.,  New  York  City. 
499  pages,  6  by  9  inches. 

2.  Concrete  Plain  and  Reinforced,  by  F.  W.  Taylor  and 
S.  E.  Thompson,  published  in  1907  by  John  Wiley  &  Sons,  New 
York  City.     585  pages,  6  by  9  inches. 

3.  Concrete  and  Reinforced  Concrete  Construction,  by 
Homer  A.  Reid,  published  in  1907  by  M.  C.  Clark  Publishing  Co., 
Chicago.     884  pages,  6  by  9  inches. 

4.  Concrete  Construction,  Methods  and  Cost,  by  H.  P. 
Gillette  and  C.  S.  Hill,  published  in  1908  by  M.  C.  Clark  Publishing 
Co.,  Chicago.     690  pages,  6  by  9  inches. 

5.  See  the  several  Indexes  of  Current  Engineering  Literature  for 
recent  examples  of  reinforced  concrete  construction. 


CHAPTER  IX 

CONCRETE  BUILDING-BLOCKS  AND  ARTIFICIAL  STONE 

Art.  1.    Concrete  Building-Blocks. 

612.  Under  this  head  will  be  considered  briefly  the  method  of 
manufacture  and  the  uses  of  comparatively  small  blocks  of  concrete 
employed  as  substitutes  for  brick  or  cut  stone  in  buildings.  Such 
blocks  are  usually  hollow,  and  the  term  hollow  concrete  buildings 
blocks  is  frequently  used  to  designate  this  form  of  material.  Owing 
to  the  thinness  of  the  walls  of  many  of  the  hollow  blocks,  it  is  impos- 
sible to  use  a  coarse  aggregate,  and  consequently  the  material  is 
cement  mortar  rather  than  concrete;  and  therefore  building-blocks 
are  called  cement  blocks  nearly  as  frequently  as  concrete  blocks. 
Attempts  have  been  made  to  introduce  cement  blocks  of  the  size  of 
ordinary  brick;  but  the  size  is  too  small  for  economy  and  has  no 
compensating  advantage.  Such  material  is  appropriately  called 
cement  brick. 

The  concrete  building-block  is  of  quite  recent  origin,  but  it  has 
developed  very  rapidly  within  the  past  few  years,  and  has  reached 
the  position  of  an  important  building  material.  The  two  qualities 
which  make  the  ordinary  concrete  blocks  a  valuable  building  material 
are  their  cheapness  and  the  ease  with  which  blocks  of  any  size  or 
form  may  be  moulded.  In  many  localities  concrete  blocks  are 
cheaper  per  unit  of  volume  than  either  brick  or  cut  stone;  and  on 
account  of  their  larger  size  concrete  blocks  are  superior  to  bricks, 
either  burned-clay  or  sand-lime,  since  the  large  size  requires  less  skill 
and  also  costs  less  to  lay,  and  secures  a  more  uniform  bearing  and 
hence  a  stronger  wall  for  materials  of  approximately  the  same 
strength. 

Originally  the  concrete-block  industry  was  stimulated  by  the 
numerous  manufactures  of  patented  machines  for  moulding  the 
blocks.  It  was  represented  that  any  one  could  make  concrete  blocks; 
and  as  a  result,  the  manufacture  fell  largely  into  the  hands  of  men  with- 
out any  knowledge  concerning  either  the  selection  of  the  materials 
or  their  combination,  and  consequently  many  poor  blocks  were  put 
upon  the  market,  which  greatly  injured  the  reputation  of  concrete 
blocks.     Further,  owing  to  inattention  to  the  principles  of  correct 
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design,  the  artistic  possibilities  of  concrete  have  been  underestimated. 
Notwithstanding  the  mistakes  and  failures  in  the  early  history  of  the 
industry,  concrete  blocks  are  a  valuable  building  material.  The 
concrete  block  has  an  advantage  over  concrete  built  in  situ,  in  that 
(1)  the  block  can  be  moulded  on  the  ground  under  factory  conditions, 


Htrwl9s   Oio^,  F^ttyjohn   Block,  Miraclm    Bhtk, 

Fio.  34. — ^Top  View  or  Blocks  Showing  Vertical  Air  Spaces. 

(2)  requires  much  less  expense  for  forms,  and  (3)  is  simpler  to  erect. 
Of  course,  block  construction  can  not  compete  with  mass  concrete 
in  strength  or  cost,  and  can  not  be  used  where  subjected  to  any 
considerable  transverse  stress. 

613.  Size.  There  is  no  standard  size  of  concrete  building-blocks. 
The  length  is  8, 16,  24,  or  32  inches,  the  second  or  third  being  the  most 
common;  the  height  is  8  or  9  inches;  and  the 
thickness  8,  10,  or  12  inches,  according  to  the 
thickness  of  the  wall  desired.  The  smaller  sizes 
are  produced  in  the  moulds  for  the  larger  sizes  by 
inserting  partitions  or  filling  blocks.  In  mould- 
ing sills  and  lintels  for  buildings,  and  ring-stones 
and  stones  for  the  parapet  walls  of  concrete 
arches,  much  larger  sizes  than  the  above  are 
made. 

614.  Form  of  Block.  Concrete  blocks  may 
be  classified  as  soUd  and  hollow.  The  first  con- 
crete blocks  were  solid,  but  that  form  is  not  now 
much  used,  since  the  hollow  blocks  are  cheaper 
and  give  better  insulation  against  moisture  and 
heat  or  cold.  The  hollow  space  usually  runs 
vertically  from  the  top  to  the  bottom  of  the 
block,  but  in  a  few  cases  horizontally  from  end 
to  end.  Fig.  34  shows  the  top  view  of  three 
common  arrangements  of  vertical  air  spaces, 
and  Fig.  35  is  an  end  view  of  a  wall  showing  the 
most  common  form  of  horizontal  air  spaces. 
The  blocks  are  usually  made  12  inches  high  although  they  are  some- 
times 8  inches;  and  the  other  dimensions  are  about  as  shown  in 
Fig.  34  and  35.     The  special  advantage  claimed  for  the  Miracle 


d/i^Arfjjfr*,    QfiKfr. 


Fig.  36. — End  View 
Showing  Horizontal 
Air  Spaces. 
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block,  Fig.  34,  and  also  for  the  block  shown  in  Fig.  35  is  that  each 
web  is  backed  by  an  air  space,  and  hence  no  portion  of  the  solid 
concrete  extends  from  the  front  to  the  back  of  the  wall,  the  object 
sought  being  to  prevent  capillary  attraction  from  drawing  water 
to  the  interior  of  the  building. 

Concrete  blocks  may  also  be  classified  as  one-piece,  two-piece, 
or  three-piece  blocks.  Fig.  34  and  35  are  examples  of  one-piece 
blocks.     Fig.  36  shows  the  top  view  of  a  wall  built  of  two-piece 


i 
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TVvo -/?/•*•      Wa//. 
Fio.  36. — ^Top  View  op  Two-Piece  Wall. 


blocks.  The  block  shown  in  Fig.  36  may  be  laid  either  with  or 
without  the  continuous  horizontal  air  space  as  shown.  The  con- 
tinuous horizontal  air  space  is  to  prevent  the  passage  of  water 
from  the  outside  to  the  inside  of  the  wall.  The  objects  sought  in  the 
two-piece  blocks  are  to  overcome  some  of  the  difficulties  encountered 


Thr99-pi9C9    Wall. 
Fia.  37. — ^Top  View  op  Three-Piece  Wall. 


in  the  manufacture  of  one-piece  blocks  and  also  to  afford  better 
insulation  against  moisture  and  heat  or  cold.  The  two-piece  and 
the  three-piece  blocks  can  be  moulded  by  pressure  much  more 
satisfactorily  than  the  one-piece  block.     Fig.  37  shows  a  method  of 
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arranging  the  two-piece  blocks  to  make  a  three-piece  wall.  The 
three-piece  wall  may  be  laid  with  continuous  horizontal  air  spaces 
similar  to  those  shown  in  Fig.  36. 

There  are  numerous  other  forms  of  blocks,  but  the  above  are 
representative. 

616.  Several  manufacturers  make  a  bead  on  one  side  or  on  one  end 
or  on  both  sides  and  ends  of  a  block,  and  a  groove  on  the  opposite 
side  to  give  additional  resistance  to  prevent  one  block's  sliding 
horizontally  on  another.  The  beads  and  grooves  are  not  shown  in 
Fig.  34  to  37. 

616.  In  blocks  for  buildings  the  object  of  the  air  space  is  to 
cheapen  the  product,  and  also  to  insulate  the  wall  against  the  passage 
through  it  of  water  or  heat;  but  in  structures  requiring  great  strength, 
the  chief  object  of  the  air  spaces  is  to  permit  a  thorough  bonding  of 
the  work  by  the  filling  of  the  hollow  spaces  with  concrete  after  the 
blocks  are  set  in  position.  For  an  example  of  the  use  of  the  latter 
principle  in  the  piers,  parapet  walls,  railings,  etc.,  of  a  concrete  arch, 
see  Transactions  of  American  Society  of  Civil  Engineers,  Vol.  lix, 
pages  193-207,  particularly  199-200;  or  Engineering  News,  Vol.  Ivii, 
pages  497-503. 

In  the  ordinary  commercial  building  blocks  the  hollow  spaces  are 
formed  by  removable  metal  cores  (see  §  521) ;  but  in  the  large  blocks 
used  in  more  massive  engineering  construction,  the  air  spaces,  have 
been  formed  by  inserting  parafiinated  paper  bags  filled  with  sand. 

617.  Per  Oont  of  Hollow  Spice.  The  open  spaces  usually 
occupy  one  third  of  the  volume  of  the  block,  and  occasionally  run  as 
high  as  one  half.  The  building  ordinances  of  the  different  cities 
usually  limit  the  open  spaces  to  33  per  cent  for  the  walls  of  one-  and 
two-story  buildings  and  for  the  two  or  three  upper  stories  of  tall 
buildings,  and  to  20  or  25  per  cent  for  the  lower  stories  of  high  build- 
ings. Some  building  laws  also  limit  the  minimum  thickness  of  the 
webs  and  walls  of  hollow  blocks  to  one  quarter  of  the  height  of  the 
block. 

618.  The  Materials.  No  statement  is  required  here  concerning 
the  materials  other  than  to  say  that  almost  universally  portland 
cement  is  used  in  concrete  blocks.  Either  gravel  or  broken  stone 
may  be  employed.  The  size  of  the  largest  pieces  is  usually  not  more 
than  i  inch  in  diameter  for  the  smaller  hollow  blocks,  and  1  inch  for 
the  larger  hollow  blocks;  while  of  course  larger  pieces  may  be  used 
for  solid  blocks. 

619.  The  Manufaotube.  Oonsistency.  Concrete  of  three  degrees 
of  consistency  is  in  somewhat  common  use:  dry,  quaking,  and  wet 
concrete  (see  §  334-37).  The  first  is  the  most  common,  and  the 
last  the  least.    Dry  concrete  is  most  advantageous  to  the  manu- 
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facturer,  since  the  block  can  be  removed  from  the  form  as  soon  as  it 
is  moulded,  and  hence  fewer  forms  are  required. 

620.  Mixing.  No  statement  is  required  here  concerning  the 
proportions  and  the  method  employed  in  mixing  the  materials,  as 
these  subjects  have  already  been  considered  in  preceding  portions 
of  this  volume  (see  §  338-41). 

621.  Method  of  Moulding.  Ordinary  concrete  blocks  are  usually 
moulded  in  metal  forms,  but  ornamental  blocks,  as  capitals,  balus- 
trades, cornices,  etc.,  are  successfully  cast  by  pouring  liquid  concrete 
into  sand  moulds,  although  the  process  is  expensive  on  account  of 
the  labor  of  making  a  new  mould  for  each  piece.  In  making  the 
ordinary  plain  building  block,  the  dry  mixture  is  always  tamped, 
usually  by  hand  and  occasionally  with  a  pneumatic  tamper;  plastic 
concrete  is  usually  tamped,  and  occasionally  pressed;  and  the  wet 
mixture  is  poured.  Tamping  is  the  most  common,  and  pressing 
the  least.  It  is  impossible  to  make  a  dense  block  by  direct  com- 
pression unless  the  pressure  is  applied  to  the  face  of  a  comparatively 
thin  layer,  which  makes  the  method  impracticable,  except  for  a  two- 
piece  block  (§  514)  in  which  the  pressure  is  applied  to  pieces  of  no 
great  thickness. 

622.  Moulding  Machines.  There  are  a  great  number  of  machines 
on  the  market  for  facilitating  the  moulding  of  concrete  blocks, 
which  differ  according  to  the  plasticity  of  the  concrete  used,  the 
method  of  consolidating  the  block,  and  the  conveniences  for  removing 
the  cores  and  handling  the  block.  For  advertisements  of  such  ma- 
chines, consult  the  advertising  pages  of  engineering  journals,  pro- 
ceedings of  engineering  societies,  etc.  Blocks  have  been  made 
successfully  by  tamping  by  hand  in  wooden  moulds. 

623.  Fica  Finish.  In  the  early  history  of  the  concrete  building- 
block  industry,  it  was  customary  to  give  the  block  a  rich  mortar  face, 
partly  to  secure  a  more  dense  and  more  impervious  surface,  and 
partly  to  aid  in  forming  the  imitation  rock-face  then  much  in  vogue; 
but  now  the  facing  mortar  is  frequently  omitted,  a  satisfactory  surface 
being  obtained  by  using  a  wet  mixture  and  "spading"  the  face 
(§  353).  The  so-called  rock-face  was-  very  unsatisfactory,  being  at 
best  only  a  dull  and  monotonous  imitation  of  pitch-faced  natural 
stone.  It  is  now  conceded  by  architects  and  the  better  manufac- 
turers that  a  plain  face  is  the  most  satisfactory  for  concrete  blocks. 
Some  really  handsome  structures  have  been  built  wholly  or  in  part 
of  concrete  blocks  having  plain  faces. 

If  desired,  the  face  of  the  block  can  be  dressed  with  a  stone- 
cutter's tool;  but  concrete  is  considerably  more  difficult  to  work 
than  equally  hard  natural  stone,  probably  because  the  fragments 
of  the  aggregate  are  not  held  as  firmly  as  the  grains  of  the  natural 
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stone,  and  hence  there  is  a  slight  movement  of  the  aggregate  under 
the  chisel  which  materially  decreases  the  effectiveness  of  the  blow. 
The  surface  of  the  block  may  be  treated  by  either  of  the  processes 
described  in  §  359  and  360. 

The  color  of  the  face  may  be  varied  by  selecting  different-colored 
aggregates  or  by  using  artificial  coloring  matter  (see  §  362). 

624.  Waterproofing.  Since  the  chief  use  of  concrete  blocks  is 
for  buildings,  it  is  important  that  they  should  be  waterproof.  Blocks 
may  be  made  impermeable  by  any  of  the  methods  described  in  §  366- 
81.  The  penetration  of  water  from  the  outside  to  the  inside  is 
reduced  by  placing  an  air  space  opposite  each  web  member  between 
the  back  and  the  face  of  the  block  (§  514),  and  is  prevented  by  mak- 
ing a  continuous  horizontal  air  space  (Fig.  36). 

626.  Onring.  It  is  important  that  the  blocks  should  be  properly 
cared  for  while  the  cement  is  hardening.  They  should  not  be  allowed 
to  dry  too  rapidly;  and,  particularly,  the  sun  should  not  be  allowed 
to  shine  upon  the  unseasoned  block,  as  it  not  only  will  dry  the  block 
out  unduly  but  will  also  make  it  spotted.  The  blocks  should  be  kept 
in  a  humid  atmosphere  or  should  be  sprinkled  three  or  four  times  a 
day.  When  a  dry  concrete  is  used,  the  block  should  be  sprinkled 
more  frequently  and  more  copiously  and  for  a  longer  time  than  when 
a  wet  concrete  is  used.  It  is  advantageous  to  cover  the  blocks  with 
straw,  excelsior,  or  burlaps,  to  retain  the  moisture  and  help  secure 
uniformity  of  color  and  prevent  hair  cracks.  While  hardening,  the 
blocks  should  not  be  in  contact  with  one  another. 

Ordinarily,  blocks  should  not  be  placed  in  the  wall  until  they 
have  seasoned  for  three  weeks,  and  preferably  four. 

626.  Latino  the  Blocks.  Concrete  blocks  are  laid  very  much  as 
are  bricks  or  blocks  of  natural  stone.  Before  being  laid,  the  block 
should  be  thoroughly  moistened  to  prevent  its  absorbing  the  water 
from  the  mortar.  Blocks  are  usually  laid  with  joints  i^  to  J  inch 
thick.  The  mortar  is  usually  about  1  volume  portland  cement, 
3  volumes  of  sand,  and  1  volume  lime  paste  or  hydrated  lime.  Con- 
crete blocks  are  used  on  the  face  of  a  wall,  and  are  backed  up  with 
brick;  and  concrete  blocks  are  also  used  as  backing  for  pressed 
brick  or  cut  stone. 

Art.  2.    Artificial  Stone. 

627.  Many  formulas  have  been  proposed  for  making  artificial 
stone,  as  the  records  of  the  patent  oflBce  show.  Nearly  all  of  the 
proposed  substitutes  for  natural  stone  consist  of  ordinary  hydraulic 
cement,  sand,  gravel  or  broken  stone,  and  some  ingredient  that  is 
claimed  to  confer  some  peculiar  advantage  to  the  product.     In 
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many  cases  the  peculiar  ingredient  ii3  harmless  and  useless,  in  some 
it  is  only  a  coloring  matter,  and  in  others  it  adds  a  little  initial 
strength;  but  the  most  valuable  ingredients  are  only  some  form  of 
waterproofing  (§  369-77). 

Few,  if  any,  of  the  artificial  stones  have  any  advantage  over 
ordinary  blocks  of  cement  fiiortar  or  concrete  made  waterproof  by 
careful  selection  of  the  ingredients  and  by  proper  manipulation,  or 
by  adding  a  waterproofing  material. 

However,  there  are  two  forms  of  artificial  stone,  the  Ransome 
and  the  Sorel,  which  do  not  depend  upon  ordinary  hydraulic  cement 
for  their  strength  and  hardness,  and  are  therefore  of  a  little  interest 
because  of  the  form  of  cementing  material  employed,  although  they 
are  not  of  much  practical  value.  The  patents  on  these  two  have 
long  since  expired. 

628.  BAirsOMK  Stonx.  This  is  made  by  forming  in  the  interstices 
of  sand,  gravel,  or  any  pulverized  stone,  a  hard  and  insoluble  cement- 
ing substance,  by  the  natural  decomposition  of  two  chemical  com- 
pounds in  solution.  Sand  and  the  silicate  of  soda  are  mixed  in  the 
proportion  of  a  gallon  of  the  latter  to  a  bushel  of  the  former  and 
rammed  into  moulds,  or  it  may  be  rolled  into  slabs  for  footpaths, 
etc.  At  this  st^e  of  the  process  the  blocks  or  slabs  may  be  easily 
cut  into  any  desired  form.  They  are  then  immersed,  under  pressure, 
in  a  hot  solution  of  chloride  of  calcium,  after  which  they  are  thor- 
oughly drenched  with  cold  water — ^for  a  longer  or  shorter  period, 
according  to  their  size — ^to  wash  out  the  chloride  of  sodium  formed 
during  the  operation.  In  England  grindstones  are  frequently  made 
by  this  process. 

629.  SOBXL  Stonx.  Some  years  ago,  M.  Sorel,  a  French  chemist, 
discovered  that  the  oxychloride  of  magnesium  possessed  hydraulic 
energy  in  a  remarkable  degree.  This  cement  is  the  basis  of  the  Sorel 
stone.  It  is  formed  by  adding  a  solution  of  chloride  of  magnesium, 
of  the  proper  strength  and  in  the  proper  proportions,  to  the  oxide 
of  magnesium.  The  strength  of  this  stone,  as  well  as  its  hardness, 
exceeds  that  of  any  other  artificial  stone  yet  produced,  and  may, 
when  desirable,  be  made  equal  to  that  of  the  natural  stone  which 
furnishes  the  powder  or  sand  used  in  its  fabrication.  The  principal 
use  of  this  process  was  in  making  emery  wheels,  but  it  is  not  used  for 
even  that  now.  It  is  not  suitable  for  a  building  stone,  since  it  does 
not  resist  the  weather  well. 
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CHAPTER  X 
STONE  CUTTING 

Art.  1.    Tools. 

631.  In  order  to  describe  intelligibly  the  various  methods  of 
preparing  stones  for  use  in  masonry,  it  will  be  necessary  to  begin  with 
a  description  of  the  tools  used  in  stone  cutting,  as  the  names  of  many 
kinds  of  dressed  stones  are  directly  derived  from  those  of  the  tools 
used  in  dressing  them. 

With  a  view  to  securing  uniformity  in  the  nomenclature  of 
building  stones  and  of  stone  masonry,  a  committee  of  the  American 
Society  of  Civil  Engineers  in  1877  ♦  prepared  definitions  of  stone- 
cutting  tools  and  a  classifica- 
tion of  dressed  stone  and  of  /"^ 
stone  masonry,  and  recom- 
mended that  all  specifica- 
tions be  made  in  accordance 
therewith.  The  old  nomen- 
clature was  very  unsystem- 
atic and  objectionable  on 
many  grounds.  The  new 
system  is  good  in  itself,  is  recommended  by  the  most  eminent 
authority,  has  been  quite  generally  adopted  by  engineers,  and 
should  therefore  be  strictly  adhered  to.  The  following  descrip- 
tion of  the  hand  tools  used  in  stone  cutting  is  from  the  report  of 

the  American  Society^s  com- 
mittee. 

632.  Hand  Tools.  "The 
Dovble  Face  Hammer,  Fig.  38, 
is  a  heavy  tool  weighing 
from  20  to  30  pounds,  used 
for  roughly  shaping  stones 
as  they  come  from  the 
quarry  find  for  knocking  off 
projections.  This  is  used  only  for  the  roughest  work. 

"The  Face  Hammer,  Fig.  39,  has  one  blunt  and  one  cutting  end 
and  is  used  for  the  same  purpose  as  the!  double  face  hammer  where 

♦  Trans.  Am.  Soc.  of  C.  E.,  vol.  vi,  p.  297-304. 


Fio.  38. — Double  Face  Hammer. 
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Fig.  39. — Face  Hammer. 
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Fig.  40.— Cavil. 


less  weight  is  required.  The  cutting  end  is  used  for  roughly 
squaring   stones,  preparatory  to  the  use  of  finer  tools. 

''The  CavU,  Fig.  40,  has 
one  blunt  and  one  pyramidal, 
or  pointed,  end,  and  weighs 
from  15  to  20  pounds.  It  is 
used  in  quarries  for  roughly 
shaping  stone  for  trans- 
portation. 

The  Pick,  Fig.  41,  some- 
what resembles  the  pick  used 
in  digging,  and  is  used  for 
rough  dressing,  mostly  on 
limestone  and  sandstone: 
Its  length  varies  from  15  to 
24  inches,  the  thickness  at 
the  eye  being  about  2  inches. 

"The  Ax  or  Pean  Ham- 
mer,  Fig.  42,  has  two  oppo- 
site cutting  edges.  It  is  used 
for  making  draughts  around 
the  arris,  or  edge,  of  stones, 
and  in  reducing  faces,  and 
sometimes  joints,  to  a  level. 
Its  length  is  about  10  inches, 
and  the  cutting  edge  about 
4  inches.  It  is  used  after 
the  point  and  before  the 
patent  hammer. 

"The  Tooth  Axy  Fig.  43, 
is  like  the  ax,  except  that 
its  cutting  edges  are  divided 
into  teeth,  the  number  of 
which  varies  with  the  kind 
of  work  required.  This  tool 
is  not  used  on  granite  and 
gneiss. 

"The  Bush  Hammer,  Fig. 
44,  is  a  square  prism  of 
steel  whose  ends  are  cut 
into  a  number  of  pyramidal 
points.  The  length  of  the 
hammer  is  from  4  to  8  inches, 
Fig.  44.— Bush  Hammeb.    "^"^  and  the  cutting  face  from  2 


Fig.  41. — Pick. 


Pio.  42. — Ax  OR  Pean  Hammeb. 
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Fig.  43.— Tooth  Ax. 


*.^i^    *-^:.^ 


Art.  1.] 


Tools. 


271 


Fia.  45. — Crandaix. 


to  4  inches  square.     The  points  vary  in  number  and  in  size  with 

the  work  to  be  done.    One  end  is  sometimes  made  with  a  cutting 

edge  like  that  of  the  ax. 

''The  CrandaU,  Fig.  45, 
is  a  malleable-iron  bar 
about  two  feet  long,  slightly 
flattened  at  one  end.  In 
this  end  is  a  slot  3  inches 
long  and  f  inch  wida. 
Through  this  slot  are  passed 
ten  double-headed  points  of 

J-inch  square  steel,  9  inches  long,  which  are  held  in  place  by  a  key. 
"The  Patent  Hammer,  Fig.  46,  is  a  double-headed  tool  so  formed 

as  to  hold  at  each  end  a  set 

of  wide  thin  chisels.      The 

tool  is  in  two  parts,  which 

are   held    together   by   the 
*  bolts  which  hold  the  chisels. 

Lateral  motion  is  prevented 

by   four  guards  on  one  of 

the  pieces.     The  tool  with- 
out the  teeth  is  5i  by  2^  by  1^  inches. 

wide.     Their  thickness  varies  from  -^ 
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Fio.  46. — Patent  Hammkii. 
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The  teeth  are  2}  inches 
to   I  of  an  inch.     This 
tool  is  used  for  giving  a  finish  to  the  surface  of  stones. 
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Fig.  47. — Hand  Hammer. 


Fio.  48. — Masjlet. 


"The  Hand  Hammer,  Fig.  47,  weighing  from  2  to  5  pounds,  is 
used  in  drilling  holes,  and  in  pointing  and  chiseling  the  harder  rocks. 
"The  Mallet,  Fig.  48,  is  used  when  the  softer 
limestones  and  sandstones  are  to  be  cut. 

"The  Pitching  Chisel,  Fig.  49,  is  usually  of 
l^inch  octagonal  steel,  spread  on  the  cutting 
edge  to  a  rectangle  of  i  by  2i  inches.  It  is  used 
to  make  a  well-defined  edge  to  the  face  of  a 
stone,  a  line  being  marked  on  the  joint  surface 
to  which  the  chisel  is  applied  and  the  portion 
of  the  stone  outside  of  the  line  broken  off  by  a 
blow  with  the  hand  hammer  on  the  head  of  the  chisel. 

"The  Point,  Fig.  50,  is  made  of  round  or  octagonal  rods  of  steel. 
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Fio.  49. — Pitchino 
Chisel. 
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from  \  inch  to  1  inch  in  diameter.  It  is  made  about  12  inches  long, 
with  one  end  brought  to  a  point.  It  is  used  until  its  length  is  reduced 
to  about  5  inches.  It  is  employed  for  dressing  off  the  irregular 
surface  of  stones,  either  for  a  permanent  finish  or  preparatory  to  the 
use  of  the  ax.  According  to  the  .hardness  of  the  stone,  either  the 
hand  hammer  or  the  mallet  is  used  with  it. 


FlO.    50. ^POINT. 


Fig.  51. — Chisex. 


"The  Chisel,  Fig.  51,  of  round  steel  of  ^  to  }  inch  in  diameter  and 
about  10  inches  long,  with  one  end  brought  to  a  cutting  edge  from 
i  inch  to  2  inches  wide,  is  used  for  cutting  draughts  or  margins  on 
the  face  of  stones. 

"The  Tooth  Chisel^  Fig.  52,  is  the  same  as  the  chisel,  except  that 
the  cutting  edge  is  divided  into  teeth.  It  is  used  only  on  marbles  and 
sandstones. 


Fia.  52. — Tooth  Chisel. 


Fig.  53. — Splitting  Chisel. 


"The  SfliUing  Chisel,  Fig.  53,  is  used  chiefly  on  the  softer, 
stratified  stones,  and  sometimes  on  fine  architectural  carvings  in 
granite. 

"The  Plug,  a  truncated  wedge  of  steel,  and  the  Feathers  of  half- 
round  malleable  iron>  Fig.  54,  are  used  for  splitting  unstratified 
stone.  A  row  of  holes  is  made  with  the  Drill,  Fig.  55,  on  the  line 
on  which  the  fracture  is  to  be  made;  in  each  of  these  holes  two 
feathers  are  inserted,  and  the  plugs  lightly  driven  in  between  them. 


Fig.  54.— Plug 
AND  Feather. 


Fig.  55. — Drills. 


The  plugs  are  then  gradually  driven  home  by  light  blows  of  the  hand 
hammer  on  each  in  succession  until  the  stone  splits." 

633.  M4CHIHE  Tools.     In  all  large  stone-yards  machines  are  used 
to  prepare  the  stone.    There  is  great  variety  in  their  form:    but 
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since  the  surface  never  takes  its  name  from  the  tool  which  forms  it^ 
it  will  be  neither  necessary  nor  profitable  to  attempt  a  description  of 
individual  machines.  They  include  stone-saws,  stone-cutters,  stone- 
planers,  stone-grinders,  and  stone-polishers. 

The  saws  may  be  either  drag,  circular,  or  band  saws;  and  the 
cutting  may  be  done  by  sand  and  water  fed  into  the  kerf,  or  by 
carbons  or  black  diamonds.  Several  saws  are  often  mounted  side 
by  side  and  operated  by  the  same  power. 

The  term  "stone-cutter"  is  usually  applied  to  the  machine  which 
attacks  the  rough  stone  and  reduces  the  inequalities  somewhat. 
After  this  treatment  the  stone  goes  in  succession  to  the  stone-planer, 
stone-grinder,  and  stone-polisher. 

Those  stones  which  are  homogeneous,  strong  and  tough,  and 
comparatively  free  from  grit  or  hard  spots,  can  be  worked  by  ma- 
chines which  resemble  those  used  for  iron;  but  the  harder,  more 
brittle  stones  require  a  mode  of  attack  more  nearly  resembling  that 
employed  in  dressing  stone  by  hand.  Stone-cutters  and  stone- 
planers  employing  both  forms  of  attack  are  made. 

Stone-grinders  and  stone-polishers  differ  only  in  the  degree  of 
fineness  of  the  surface  produced.  They  are  sometimes  called  rubbing- 
machines.  Essentially  they  consist  of  a  large  iron  plate  revolving 
in  a  horizontal  plane,  the  stone  being  laid  upon  it  and  braced  to 
prevent  its  sliding.  The  abradant  is  sand,  which  is  abundantly 
supplied  to  the  surface  of  the  revolving  disk.  A  small  stream  of 
water  works  the  sand  under  the  stone  and  also  carries  away  the 
debris. 

Art.  2.    Method  of  Forming  the  Surfaces. 

534.  It  is  important  that  the  engineer  should  understand  the 
methods  employed  by  the  stone-cutter  in  bringing  stones  to  any 
required  form.  The  surfaces  most  frequently  required  in  stone 
cutting  are  plane,  cyUndrical,  and  warped;  but  sometimes  helicoidal, 
conical,  spherical,  and  irregular  surfaces  are  required. 

635«  Plamx  Surfagbs.  In  squaring  up  a  rough  stone,  the  first 
thing  the  stone-cutter  does  is  to  draw  a  line,  with  iron  ore  or  black 
lead,  on  the  edges  of  the  stone,  to  indicate  as  nearly  as  possible  the 
required  plane  surface.  Then  with  the  hammer  and  the  pitching- 
tool  he  pitches  off  all  waste  material  above  the  lines,  thereby  reducing 
the  surface  approximately  to  a  plane.  With  a  chisel  he  then  cuts 
a  draft  around  the  edges  of  this  surface,  i.e.,  he  forms  narrow  plane 
surfaces  along  the  edges  of  the  stone.  To  tell  when  the  drafts  are 
in  the  same  plane,  he  uses  two  straight-edges  having  parallel  sides 
and  equal  widths— see  Fig.  56.    The  projections  on  the  surface  are 
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Fio.  56. — ^Plane  Surfaces. 


then  removed  by  the  pitching  chisel  or  the  point,  until  the  straight- 
edge will  just  touch  the  drafts  and  the  intermediate  surface  when 
applied  across  the  stone  in  any  direction.  The  surface  is  usually  left 
a  little  slack,  i.e.,  concave,  to  allow  room  for  the  mortar;  however,  the 
surface  should  be  but  a  very  little  concave. 

The  surface  is  then  finished  with  the  ax, 
patent  hammer,  bush  hammer,  etc.,  accord- 
ing to  the  degree  of  smoothness  required. 

636.  To  form  a  second  plane  surface  at 
right  angles  to  the  first  one,  the  workman 
draws  a  line  on  the  cut  face  to  form  the 
intersection  of  the  two  planes;  he  also  draws  a  line  on  the  ends  of 
the  stone  approximately  in  the  required  plane.  With  the  ax  or  the 
chisel  he  then  cuts  a  draft  at  each  end  of  the  stone  until  a  steel  square 
fits  the  angle.  He  next  joins  these  drafts  by  two  others  at  right 
angles  to  them,  and  brings  the  whole  surface  to  the  same  plane. 
The  other  faces  may  be  formed  in  the  same  way. 

If  the  surfaces  are  not  at  right  angles  to  each  other,  a  bevel  is 
used  instead  of  a  square,  the  same  general  method  being  pursued. 

637.  Otlindbioal  Subfaoes.  These  may  be  either  concave  or 
convex.  The  former  are  frequently  required,  as  in  arches;  and  the 
latter  sometimes,  as  in  the  outer  end  of  the  face  stones  or  ring  stones 
of  an  arch.  The  stone  is  first  reduced  to  a  parallelopipedon,  after 
which  the  curved  surface  is  produced  in  either  of  two  ways:  (1)  by 
cutting  a  circular  draft  on  the  two  ends  and  appl3dng  a  straight-edge 
along  the  rectilinear  elements  (Fig.  57);   or  (2)  by  cutting  a  draft 


Fig.  57. — Cylindrical  Surfaces. 


Fig.  58. — Cylindrical  Surfaces. 


along  the  line  of  intersection  of  the  plane  and  cylindrical  surface, 
and  applying  a  curved  templet  perpendicular  to  the  axis  (Fig.  58). 

638.  OOKIOAL  SUBFAOES  may  be  formed  by  a  process  very  similar 
to  the  first  one  given  above  for  cylindrical  surfaces.  Such  surfaces 
are  seldom  used. 

639.  Sphbrioal  Subfaoes  are  sometimes  employed,  as  in  domes. 
They  are  formed  by  essentially  the  same  general  method  as  cylin- 
drical surfaces. 

640.  Wabped  Subfaoes.  Under  this  head  are  included  what  the 
stone-cutters  call  ''twisted  surfaces,"  helico  dal  surfaces,  and  the 
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general  warped  surface.     None  of  these  are  common  in  ordinary 
stone- work. 

The  method  of  forming  a  surface  equally  twisted  right  and  left 
will  be  described,  and  by  obvious  modifications  the  same  method 
can  be  applied  to  secure  other  forms.  Two  twist  rules  are  required, 
the  angle  between  the  upper  and  lower 
edges  being  half  of  the  required  twist. 
Drafts  are  then  cut  in  the  ends  of  the 
stone  until  the  tops  o(  the  twist  rules, 
when  applied  as  in  Fig.  59,  are  in  a 
plane.  The  remainder  of  the  project-  ^^  sq.-Wabped  Surfaces. 
ing  face  is  removed,  until  a  straight- 
edge, when  applied  parallel  to  the  edge  of  the  stone,  will  just  touch 
the  end  drafts  and  the  intermediate  surface. 

If  the  surface  is  to  be  twisted  at  only  one  end,  a  parallel  rule  and 
a  twist  rule  are  used. 

641.  Making  the  Drawincm.  The  method  of  making  working 
drawings  for  constructions  in  stone  will  appear  in  subsequent  chap- 
ters, in  connection  with  the  study  of  the  structures  themselves;  but 
for  detailed  instructions,  see  any  one  of  the  three  following  text 
books  on  stereotomy  or  stone-cutting: 

1.  Descriptive  Geometry  as  Applied  to  the  Drawing  of  For- 
tifications AND  Stereotomy,  by  D.  H.  Mahan;  John  Wiley  &  Sons, 
New  York  City,  1864.    60  pages  6  by  9  inches,  and  8  folding  plates. 

2.  Modern  Stone-Cutting  and  Masonry,  by  J.  S.  Siebert  and 
F.  C.  Biggin;  John  Wiley  &  Sons,  New  York  City,  1896.  47  pages 
6  by  9  inches,  and  14  plates. 

3.  Stereotomy,  by  A.  W.  French  and  H.  C.  Ives;  John  Wiley 
and  Sons,  New  York  City,  1902.  115  pages  6  by  9  inches,  and  21 
folding  plates. 

Art.  3.    Methods  of  Finishing  the  Surfaces.* 

642.  "All  stones  used  in  building  are  divided  into  three  classes, 
according  to  the  finish  of  the  surface,  viz. : 

I.  Rough  stones  that  are  used  as  they  come  from  the  quarry. 

II.  Stones  roughly  squared  and  dressed. 

III.  Stones  accurately  squared  and  finely  dressed. 

"In  practice,  the  line  of  separation  between  them  is  not  very 
distinctly  marked,  but  one  class  gradually  merges  into  the  next. 

543.  I.  "  Unsquared  Stomes.  This  class  covers  all  stones  which 
are  used  as  they  come  from  the  quarry,  without  other  preparation 

*  This  article  is  taken  from  the  report  of  the  committee  of  the  American  Society 
of  Civil  Blngineers  previously  referred  to  (§  631). 
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than  the  removal  of  very  acute  angles  and  excessive  projections  from 
the  general  figure.  The  term  backing,  which  is  frequently  applied 
to  this  class  of  stone,  is  inappropriate,  as  it  properly  designates 
material  used  in  a  certain  relative  position  in  a  wall,  whereas  stones 
of  this  kind  may  be  used  in  any  position. 

644.  II.  **  Squarxd  8T01I18.  This  class  covers  all  stones  that 
are  roughly  squared  and  roughly  dressed  on  beds  and  joints.  The 
dressing  is  usually  done  with  the  face  hammer  or  ax,  or  in  soft  stones 
with  the  tooth  hammer.  In  gneiss  it  may  sometimes  be  necessary 
to  use  the  point.  The  distinction  between  this  class  and  the  third 
Ues  in  the  degree  of  closeness  of  the  joints.  Where  the  dressing  on 
the  joints  is  such  that  the  distance  between  the  general  planes  of  the 
surfaces  of  adjoining  stones  is  one  half  inch  or  more,  the  stones 
properly  belong  to  this  class. 

645.  ''Three  subdivisions  of  this  class  may  be  made,  depending  on 
the  character  of  the  face  of  the  stones: 

"  (a)  Qaany-f aced  stones  are  those  whose  faces  are  left  untouched 
as  they  come  from  the  quarry. 

"  (b)  Piteh-f aced  stones  are  those  on  which  the  arris  is  clearly 
defined  by  a  line  beyond  which  the  rock  is  cut  away  by  the  pitching 
chisel,  so  as  to  give  edges  that  are  approximately  true. 

"  (c)  Drafted  Stones  are  those  on  which  the  face  is  surrounded  by 
a  chisel  draft,  the  space  inside  the  draft  being  left  rough.*  Ordinarily, 
however,  this  is  done  only  on  stones  in  which  the  cutting  of  the  joints 
is  such  as  to  exclude  them  from  this  class. 

''In  ordering  stones  of  this  class  the  specification  should  always 
state  the  width  of  the  bed  and  end  joints  which  are  expected,  and 
also  how  far  tjie  surface  of.  the  face  may  project  beyond  the  plane 
of  the  edge.  In  practice,  the  projection  varies  between  1  inch  and 
6  inches.  It  should  also  be  specified  whether  or  not  the  faces  are  to 
be  drafted. 

646.  in.  **  Out  Stomu.  This  class  covers  all  squared  stones 
with  smoothly  dressed  beds  and  joints.  As  a  rule,  all  the  edges  of 
cut  stones  are  drafted,  and  between  the  drafts  the  stone  is  smoothly 
dressed.  The  face,  however,  is  often  left  rough  where  the  construc- 
tion is  massive. 

"  In  architecture  there  are  a  great  many  ways  in  which  the  faces 
of  cut  stone  may  be  dressed,  but  the  following  are  those  that  will 
usually  be  met  in  engineering  work: 

"Rough-pointed.  When  it  is  necessary  to  remove  an  inch  or 
more  from  the  face  of  a  stone,  it  is  done  by  the  pick  or  heavy  point 
until  the  projections  vary  from  i  inch  to  1  inch.  The  stone  is  then 
said  to  be  rough-pointed  (Fig.  60).  In  dressing  limestone  and 
granite,  this  operation  precedes  all  others. 
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''Fine-pointed,  (Fig.  61).  If  a  smoother  finish  is  desired, 
rough  pointing  is  followed  by  fine  pointing,  which  is  done  with  a 
fine  point.     Fine  pointing  is  used  only  where  the  finish  made  by 
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Fig.  60. — Rough-pointed. 


Fig.  61. — Fine-pointed. 


it  is  to  be  final,  and  never  as  a  preparation  for  a  final  finish  by  an- 
other tool. 

"Grandalled.  This  is  only  a  speedy  method  of  pointing,  the 
effect  being  the  same  as  fine  pointing,  except  that  the  dots  on  the 
stone  are  more  regular.  The  variations  of  level  are  about  J  inch, 
and  the  rows  are  made  parallel.  When  other  rows  at  right  angles 
to  the  first  are  introduced,  the  stone  is  said  to  be  cross  crandaUed, 
Fig.  62  shows  a  orandalled  and  also  a  cross-crandalled  surface. 


Fig.  62. — Orandalled. 


Fig.  63. — Axed. 


"Axed,  or  Pean-hamxnered,  and  Patent-hammered.  These  two 
vary  only  in  the  degree  of  smoothness  of  the  surface  which  is  pro- 
duced (see  Fig.  63).  The  number  of  blades  in  a  patent  hammer 
varies  from  6  to  12  to  the  inch;  and  in  precise  specifications  the 
number  of  cuts  to  the  inch  must  be  stated,  as  6-cut,  8-cut,  10-cut, 
or  12-cut.  The  effect  of  axing  is  to  cover  the  surface  with  chisel 
marks,  which  are  made  parallel  as  far  as  practicable.  Axing  is  a 
final  finish. 

"  Tooth-axed.  The  tooth-ax  is  practically  a  number  of  points, 
and  it  leaves  the  surface  of  a  stone  in  the  same  condition  as  fine 
pointing.  It  is  usually,  however,  only  a  preparation  for  bush-ham- 
mering, and  the  work  is  then  done  without  regard  to  appearance  so 
long  as  the  surface  of  the  stone  is  sufficiently  leveled. 

**  Bush-hammered.  The  roughnesses  of  a  stone  are  pounded  off 
by  the  bush  hammer,  and  the  stone  is  then  said  to  be  'bushed' 
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(see  Fig.  64).  This  kind  of  finish  is  dangerous  on  sandstone  or 
other  soft  stone,  as  experience  has  shown  that  stone  thus  treated 
is  likely  to  scale  off.  In  dressing  limestone  which  is  to  have  a  bush- 
hammered  finish,  the  usual  sequence  of  operation  is  (1)  rough- 
pointing,  (2)  tooth-axing,  and  (3)  bush-hammering. 


Fig.  64. — Bush-hammered. 


Fig.  65. — Rubbed. 


**  Rubbed.  In  dressing  sandstone  and  marble,  it  is  very  common 
to  give  the  stone  a  plane  surface  at  once  by  the  use  of  the  stone-saw 
[§  533].  Any  roughnesses  left  by  the  saw  are  removed  by  rubbing 
with  grit  or  sandstone  [§  533].  Such  stones,  therefore,  have  no 
margins  (see  Fig.  65).  They  are  frequently  used  in  architecture 
for  string  courses,  lintels,  door  jambs,  etc.;  and  they  are  also  well 
adapted  for  use  in  facing  the  walls  of  lock  chambers  and  in  other 

localities  where  a  stone  surface  is 
liable  to  be  rubbed  by  vessels  or 
other  moving  bodies. 

"  Diamond  Panels.  Sometimes 
the  space  between  the  margins  is 
sunk  immediately  adjoining  them 
and  then  rises  gradually  until  the 
four  planes  form  an  apex  at  the 
middle  of  the  panel.  In  general,  such  panels  are  called  diamond 
panels,  and  the  one  just  described,  Fig.  66,  is  called  a  sunk  dia- 
mond panel.  When  the  surface  of  the  stone  rises  gradually  from 
the  inner  lines  of  the  margins  to  the  middle  of  the  panel,  it  is  called 
a  raised  diamond  panel.  Both  kinds  of  finish  are  common  on 
bridge  quoins  and  similar  work.  The  details  of  this  method  should 
be  given  in  the  specifications." 


Fig.  66. — Diamond  Panel. 


CHAPTER  XI 
STONE  MASONRY 
Art.  1.     Definitions  and  Descriptions. 

647.  DEPIHITI0H8    Of    PARTS    OF    THE    WALL.      The     following 

include  all  terms  ordinarily  used. 

Batter,    The  slope  of  the  surface  of  the  wall. 

Backing.    The  stone  which  forms  the  back  of  the  wall. 

Coping,     A  course  of  stone  on  the  top  of  the  wall  to  protect  it. 

Course,    A  horizontal  layer  of  stone  in  the  wall. 

Cramps,  Bars  of  iron  having  the  ends  turned  at  right. angles  to 
the  body  of  the  bar,  which  enter  holes  in  the  upper  side  of  adjacent 
stones. 

Dowels,  Straight  bars  of  iron  which  enter  a  hole  in  the  upper 
side  of  one  stone  and  also  a  hole  in  the  lower  side  of  the  stone  next 
above. 

Face.    The  front  surface  of  a  wall;  backj  the  inside  surface. 

Facing.    The  stone  which  forms  the  face  or  outside  of  the  wall. 

Filling.    The  interior  of  the  wall. 

Header.  A  stone  whose  greatest  dimension  lies  perpendicular 
to  the  face  of  the  wall. 

Joints,  The  mortar  layer  between  the  stones.  The  horizontal 
joints  are  called  bed  joints y  or  usually  simply  beds;  the  vertical  joints 
are  sometimes  called  builds,  but  usually  joints. 

Quoin.  A  comer  stone.  A  quoin  is  a  header  for  one  face  and  a 
stretcher  for  the  other. 

Stretcher,  A  stone  whose  greatest  dimension  lies  parallel  to  the 
face  of  the  wall. 

648.  DiPiKiTiONS  OF  Kinds  of  Masonry.*  Stone  masonry  is 
classified  (1)  according  to  the  degree  of  the  finish  of  the  face  of  the 
stones,  as  quarry-faced,  pitch-faced,  and  cut-stone;  (2)  according 
to  whether  the  horizontal  joints  are  more  or  less  continuous,  as 
range,  broken  range,  and  random;  and  (3)  according  to  the  care 
employed  in  dressing  the  beds  and  joints,  as  ashlar,  squared-stone, 
and  rubble. 

649.  Olassification   According    to    Finish   of    Face.    Qimrry-faced 

♦  The  definitions  under  this  head  are  in  accordance  with  the  recommendations  of 
the  Committee  of  the  American  Society  of  Civil  Engineers  previously  referred  to,  and 
conform  to  the  best- practice.    Unfortunately,  they  are  not  universally  adopted. 
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Masonry,    That  in  which  the  face  of  the  stone  is  left  as  it  comes 
from  the  quarry — see  Fig.  67. 

Pitch-faced  Masonry,  That  in  which  the  face  edges  of  the  beds 
are  pitched  to  a  right  line — see  Fig.  68.     Notice  that  the  outer  edge 

of  a  horizontal  joint  of  pitch-faced  masonry 
is  straight,  while  in  quarry-faced  it  is  not. 
Cut-stone  Masonry,  That  in  which  the 
face  of  the  stone  is  finished  by  any  one  of 
the  methods  described  in  §  545-46,  as 
rough-pointed,  fine-pointed,  crandalled, 
axed,  bush-hammered,  rubbed,  etc. 

660.  Olassification  According  to  Oonti- 
nui^     of    Oourses.     Range.     Masonry  in 
which  a  course  is  of  the  same  thickness  throughout— ^see  Fig.  69. 

Broken  Range,  Masonry  in  which  a  course  is  not  continuous 
throughout — see  Fig.  70. 

Random,  Masonry  which  is  not  laid  in  courses  at  all — see  Fig. 
71.  Random  masonry  is  sometimes  designated  as  one-against-two 
or  two-against-three,  the  first  term  indicating  that  there  is  one  stone 
on  one  side  of  a  vertical  joint  and  two  on  the  other,  and  similarly 
for  the  second  term. 

Any  one  of  these  three  terms  may  be  employed  to. designate  the 
coursing  of  either  ashlar  (§  551)  or  square-stone  masonry  (§  552), 
but  can  not  be  applied  to  rubble  (8  553). 

661.  Olassification  According  to  Thickness  of  Joints.  Ashlar,  Cut- 
stone  masonry,  or  masonry  composed  of  any  of  the  various  kinds 
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Pio.  69. — Range.    Fio.  70. — Broken  Range.    Fig.  71. — Random. 


of  cut-stone  mentioned  in  §  545-46.  According  to  the  Report  of 
the  Committee  of  the  American  Society  of  Civil  Engineers,  "  when 
the  dressing  of  the  joints  is  such  that  the  distance  between  ther 
general  planes  of  the  surfaces  of  adjoining  stones  is  one  half  inch 
or  less,  the  masonry  belongs  to  this  class.''  From  its  derivation 
ashlar  apparently  means  large,  square  blocks;  but  practice  seems 
to  have  made  it  synonymous  with  *' cut-stone,''  and  this  secondary 
meaning  has  been  retained  for  convenience.  The  coursing  of  ashlar 
is  described  by  prefixing  range,  broken  i*ange,  or  random;   and  the 
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finish  of  the  face  is  described  by  prefixing  a  name  to  designate  the 
finish  of  the  face  of  the  stone  (see  §  545-46)  of  which  the  masonry 
is  composed. 

Small  Ashlar,  Cut-stone  masonry  in  which  the  stones  are  less 
than  one  foot  thick.    The  term  is  not  often  used. 

RoTigh  Ashlar.  A  term  sometimes  given  to  squared-stone 
masonry  (§  552),  either  quarry-faced  or  pitch-faced,  when  laid  as 
range  work;  but  it  is  more  logical  and  more  expressive  to  call  such 
work  range  squared-stone  masonry. 

Dimension  Stone,  Cut  stone,  all  of  whose  dimensions  have  been 
fixed  in  advance.  "If  the  specifications  for  ashlar  masonry  are  so 
written  as  to  prescribe  the  dimensions  to  be  used,  it  will  not  be 
necessary  to  make  a  new  class  for  masonry  composed  of  dimension 
stones." 

662.  Squared-stone  Masonry.  Work  in  which  the  stones  are 
roughly  squared  and  roughly  dressed  on  beds  and  joints  (§  544). 
The  distinction  between  squared-stone  masonry  and  ashlar  (§  551) , 
lies  in  the  degree  of  closeness  of  the  joints.  According  to  the  Report 
of  the  Committee  of  the  American  Society  of  Civil  Engineers,  ''when 
the  dressing  on  the  joints  is  such  that  the  distance  between  the 
general  planes  of  the  surface  of  adjoining  stones  is  one  half  inch 
or  more,  the  stones  properly  belong  to  this  class";  nevertheless,  such 
masonry  is  often  classed  as  ashlar  or  cut-stone  masonry. 

663.  Rvbble  Masonry.  Masonry  composed  of  unsquared  stone 
(§  543). 

Uncoursed  Rvbble.    Masonry  composed  of  unsquared  stones  laid 
without  any  attempt 
at   regular   courses — 
see  Fig.  72. 

Coursed  Rubble. 
Unsquared-stone  ma- 
sonry which  is  leveled 
off  at  specified  heights 
to  an  approximately 
horizontal  surface.  It 
may  be  specified  that 
the  stone  shall  be  roughly  shaped  with  the  hammer,  so  as  to  fit 
approximately — see  Fig.  73. 

664.  Other  Olassifications.  The  preceding  classification  is  based 
on  the  quality  cf  the  masonry;  but  railway  engineers  sometimes 
classify  masonry  according  to  its  use, — as  bridge  masonry,  arch 
masonry,  culvert  masonry,  etc.  However,  it  is  more  logical  and 
also  more  expressive  to  use  the  classification  according  to  quality, 
and  if  desired  add  a  term  to  indicate  the  purpose  of  the  masonry, 
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Fig.  72. — ^Uncoursed 
Rubble. 


Fia.  73. — Coursed 
Rubble. 
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as,  for  example,  arch  ashlar  masoniy,  bridge  squared-stone  masonry, 
culvert  rubble.  However,  the  terms  defined  in  §  548-53  are  suffi- 
cient to  give  a  reasonably  complete  definition  of  any  ordinary  kind 
of  masonry.  The  following  are  examples  of  the  method  of  using 
these  terms:  pitch-faced  random  ashlar  masonry,  or  bush-hammered 
range  ashlar  masonry;  quarry-faced  broken-range  squared-stone 
masonry;    coursed  rubble  masonry. 

Formerly,  railway  engineers  frequently  classified  masonry  as 
first-class,  second-class,  and  third-class,  which  corresponded  approx- 
imately to  ashlar,  squared-stone,  and  rubble  respectively;  but  such 
a  classification  is  now  seldom  used. 

666.  Dry  Masoniy.  The  three  preceding  classes  of  masonry, 
ashlar,  squared-stone  and  rubble,  are  laid  with  mortar;  and  there 
are  three  other  grades  of  what  may  be  called  dry  masonry,  which 
are  laid  without  mortar.  These  are  slope-wall  masonry,  stone 
paving,  and  riprap. 

666.  Slope-wall  Masonry,  A  thin  layer  of  dry  masonry,  built 
against  the  slope  of  embankments,  excavations,  river  banks,  etc., 
to  preserve  them  from  rain,  waves,  or  weather. 

667.  Stone  Paving.  Dry  masonry  used  for  the  inverts  of  culverts, 
for  protecting  the  lower  end  of  culverts  from  undermining,  for 
foundations  for  stone-box  culverts,  etc. 

668.  Riprap.  Stone  thrown  in  promiscuously  about  the  base 
of  piers,  abutments,  etc.,  to  prevent  scour,  or  placed  on  banks  of 
rivers  and  canals  to  prevent  wash. 

669.  Oemeral  Bttlbs.  The  following  general  principles  apply 
to  all  classes  of  stone  masonry. 

1.  The  largest  stones  should  be  used  in  the  foundation  to  give 
the  greatest  strength  and  lessen  the  danger  of  unequal  settlement. 

2.  A  stone  should  be  laid  upon  its  broadest  face,  since  then  there 
is  better  opportunity  to  fill  the  spaces  between  the  stones. 

3.  For  the  sake  of  appearance,  the  larger  stones  should  be  placed 
in  the  lower  courses,  the  thickness  of  the  courses  decreasing  gradually 
toward  the  top  of  the  wall. 

4.  Stratified  stones  should  be  laid  upon  their  natural  bed,  i.e., 
with  the  strata  perpendicular  to  the  pressure,  since  they  are  then 
stronger  and  more  durable. 

5.  The  masonry  should  be  built 'in  courses  perpendicular  to  the 
pressure  it  is  to  bear. 

6.  To  bind  the  wall  together  laterally,  a  stone  in  any  course  should 
break  joints  with  or  overlap  the  stone  in  the  course  below;  that  is, 
the  joints  parallel  to  the  pressure  in  two  adjoining  courses  should 
not  be  too  nearly  in  the  same  line.  This  is  briefly  comprehended 
by  saying  that  the  wall  should  have  sufficient  lateral  bond. 
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7.  To  bind  the  wall  together  transversely,  there  should  be  a  con- 
siderable number  of  headers  extending  from  the  front  to  the  back 
of  thin  walls  or  from  the  outside  to  the  interior  of  thick  walls;  that 
is,  the  wall  should  have  sufficient  transverse  bond. 

8.  The  surface  of  all  porous  stones  should  be  moistened  before 
being  bedded,  to  prevent  the  stone  from  absorbing  the  moisture  from 
the  mortar  and  thereby  causing  it  to  become  a  friable  mass. 

9.  The  spaces  between  the  back  ends  of  adjoining  stones  should 
be  as  small  as  possible,  and  these  spaces  and  the  joints  between  the 
stones  should  be  filled  with  mortar. 

10.  If  it  is  necessary  to  move  a  stone  after  it  has  been  placed  upon 
the  mortar  bed,  it  should  be  Ufted  clear  and  be  reset,  as  attempting 
to  slide  it  is  likely  to  loosen  stones  already  laid  and  destroy  the 
adhesion,  and  thereby  injure  the  strength  of  the  wall. 

11.  An  unseasoned  stone  should  not  be  laid  in  the  wall,  if  there 
is  any  likeUhood  of  its  being  frozen  before  it  has  s&woned. 

660.  Ashlar  Masonbt.  This  is  masonry  in  which  the  thick- 
ness of  the  bed  joints  is  one  half  inch  or  less.  According  to  the 
finish  of  the  face  of  the  stones,  ashlar  may  be  divided  into  either 
pitch-faced,  drafted,  or  cut-stone  masonry  (§  545-46) ;  and  according 
to  the  arrangement  of  the  course  it  may  be  range,  broken  range,  or 
random  masonry  (§  550). 

Ashlar  is  the  best  quality  of  stone  masonry,  and  is  employed  m 
all  important  structures.  It  is  used  for  piers,  abutments,  arches, 
and  parapets  of  bridges;  for  hydraulic  works;  for  facing  quoins, 
and  string  courses;  for  the  coping  of  inferior  kinds  of  masonry  and 
of  brick  work;  and,  in  general,  for  works  in  which  great  strength  and 
stability  are  required. 

Its  strength  depends  upon  the  size  of  the  stones,  upon  the  accuracy 
of  the  dressing,  and  upon  the  bond. 

661.  Size  of  Stones.  The  dimensions  of  the  blocks  should  vary 
with  the  character  of  the  stone  employed.  With  the  weaker  sand- 
stone and  granular  limestones,  the  length  of  any  stone  should  not  be 
greater  than  three  times  its  depth,  as  otherwise  it  is  likely  to  be 
broken  across;  but  with  the  stronger  stones,  the  length  may  be  four 
or  five  times  the  depth.  With  the  weaker  stones  the  breadth  may 
range  from  one  and  a  half  to  two  times  the  depth;  and  for  the 
stronger  stones  from  three  to  four  times  the  depth. 

662.  Dressing.  The  dressing  consists  in  cutting  the  side  and  bed 
joints  to  plane  surfaces,  usually  at  right  angles  to  each  other.  The 
accurate  dressing  of  the  bed  joints  to  a  plane  surface  is  exceedingly 
important.  If  any  part  of  the  surface  projects  beyond  the  plane 
of  the  chisel  draft,  that  projecting  part  will  have  to  bear  an  undue 
share  of  the  pressure,  the  joint  will  gape  at  the  edges, — constituting 
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what  is  called  an  open  joint, — and  the  whole  will  be  wanting  in 
stability.  On  the  other  hand,  if  the  surface  of  the  bed  is  concave, 
having  been  dressed  down  below  the  plane  of  the  chisel  draft,  the 
pressure  is  concentrated  on  the  edges  of  the  stone,  to  the  risk  of 
splitting  them  off.  Such  joints  are  said  to  be  flushed.  They  are 
more  difficult  of  detection,  after  the  masonry  has  been  built,  than 
open  joints;  and  are  often  executed  by  design,  in  order  to  give  a 
neat  appearance  to  the  face  of  the  builchng.  Their  occurrence  must 
therefore  be  guarded  against  by  careful  inspection  during  the  prog- 
ress of  the  stone  cutting. 

Great  smoothness  is  not  desirable  in  the  joints  of  ashlar  masonry 
intended  for  strength  and  stabiUty;  for  a  moderate  degree  of  rough- 
ness adds  at  once  to  the  resistance  to  displacement  by  sliding,  and 
to  the  adhesion  of  the  mortar.  When  the  stone  has  been  dressed 
so  that  all  the  small  ridges  and  projecting  points  on  its  surface  are 
reduced  nearly  to  a  plane,  the  pressure  is  distributed  nearly  uni- 
formly, for  the  mortar  serves  to  transmit  the  pressure*  to  the  small 
depressions.  Each  stone  should  first  be  fitted  into  its  place  dry, 
in  order  that  any  inaccuracy  of  figure  may  be  discovered  and  cor- 
rected by  the  stone-cutter  before  it  is  finally  laid  in  mortar  and 
settled  in  its  bed. 

The  entire  bed  area  of  a  stone  should  be  dressed  to  &  plane;  but, 
unless  the  wall  is  so  thin  that  the  stones  extend  clear  through,  it  is 
not  necessary  to  dress  the  entire  area  of  the  ends  of  the  stones;  and 
it  is  not  necessary  to  dress  any  portion  of  the  back  side  of  the  stones. 
The  specifications  should  state  the  distance  back  from  the  face  of 
the  stone  that  the  end  is  to  be  dressed  to  a  plane  surface.  This 
distance  is  sometimes  stated  in  inches  and  sometimes  as  a  fractional 
part  of  the  thickness  of  the  course  (see  §  22  of  Appendix  III). 

Sometimes  specifications  permit  the  vertical  joints  to  be  wider 
than  the  bed  joints.  This  decreases  the  cost  of  cutting,  and  may  not 
materially  reduce  the  strength  of  the  masonry;  but  may  slightly 
affect  the  durability  and  the  architectiu'al  appearance. 

No  cutting  should  be  allowed  after  the  stone  has  been  set  in 
mortar,  for  fear  of  breaking  the  adhesion  of  the  cement. 

The  thickness  of  mortar  in  the  joints  of  the  very  best  ashlar 
masonry — ^for  example,  the  United  States  post-office  and  custom- 
house buildings  in  the  principal  cities — ^is  about  J  of  an  inch;  in 
first-class  railroad  masonry — ^for  example,  important  bridge  piers 
and  abutments,  and  largq  arches — ^the  joints  are  from  ^  to  ^  of  an 
inch. 

A  chisel  draft  1 J  or  2  inches  wide  is  usually  cut  at  each  exterior 
comer.  In  the  best  work,  as  fine  cut-stone  buildings,  all  projecting 
courses,  as  window  sills,  water  tables,  cornices,  etc.,  have  grooves. 
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or  "drips"  cut  in  the  under  surface  a  little  way  back  from  the  face, 
so  as  to  cause  rain-water  to  drop  from  the  outer  edge  instead  of 
running  down  over  the  face  of  the  wall  and  disfiguring  it. 

563.  Bond.  The  bond  is  the  arrangement  or  overlapping  of  the 
stones  to  tie  the  wall  together  longitudinally  and  transversely,  and 
is  of  great  importance  to  the  strength  of  the  wall.  No  joint  of  any 
course  should  be  directly  above  a  joint  in  the  course  below;  but  the 
stones  should  overlap,  or  break  joint,  from  one  to  one  and  one  half 
times  the  depth  of  the  course,  both  along  the  face  of  the  wall  and 
also  from  the  front  to  the  back.  The  effect  is  that  each  stone  is 
supported  by  at  least  two  stones  of  the  course  below,  and  assists  in 
supporting  at  least  two  stones  of  the  course  above.  The  object  is 
twofold:  first,  to  distribute  the  pressure,  so  that  inequalities  of  load 
on  the  upper  part  of  the  structure  (or  of  resistance  at  the  foundation) 
may  be  transmitted  to  and  spread  over  an  increasing  area  of  bed  in 
proceeding  downwards  (or  upwards) ;  and  second,  to  tie  the  building 
together,  i.e.,  to  give  it  a  sort  of  tenacity,  both  lengthwise  and  from 
face  to  back,  by  means  of  the  friction  of  the  stones  where  they 
overlap. 

The  strongest  bond  is  that  in  which  each  course  at  the  face  of 
the  structure  contains  a  header  and  a  stretcher  alternately,  the  outer 
end  of  each  header  resting  on  the  middle  of  a  stretcher  of  the  course 
below,  so  that  rather  more  than  one  third  of  the  area  of  the  face  con- 
sists of  ends  of  headers.  This  proportion  may  be  deviated  from 
when  circumstances  require  it,  but  in  every  case  it  is  advisable  that 
the  ends  of  headers  should  not  form  less  than  one  fourth  of  the  whole 
area  of  the  face  of  the  structure.  A  header  should  be  over  the  middle 
of  the  stretcher  in  the  course  below.  In  a  thin  wall  a  header  should 
extend  entirely  through  the  wall. 

A  trick  of  masons  is  to  use  "blind  headers,*'  or  short  stones  that 
look  like  headers  on  the  outside  but  do  not  go  deeper  into  the  wall 
than  the  adjacent  stretchers.  When  a  course  has  been  put  on  top 
of  these  short  headers,  they  are  completely  covered  up;  and,  if  not 
suspected,  the  fraud  will  never  be  discovered  unless  the  weakness  of 
the  wall  reveals  it. 

Where  very  great  resistance  to  displacement  of  the  masonry 
is  required  (as  in  the  upper  courses  of  bridge  piers,  or  over  openings, 
or  where  new  masonry  is  joined  to  old,  or  where  there  is  danger  of 
unequal  settlement),  the  bond  is  strengthened  by  dowels  or  by 
cramp  irons  (J  547)  of,  say,  l^-inch  round  iron  set  with  cement 
mortar. 

564.  Backing.  Ashlar  is  usually  backed  with  rubble  masoniy 
(§  574),  which  in  such  cases  is  specified  as  coursed  rubble.  Special 
care  should  be  taken  to  secure  a  good  bond  between  the  rubble  back- 
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ing  and  the  ashlar  facing.  Two  stretchers  of  the  ashlar  facing  having 
the  same  width  should  not  be  placed  one  immediately  above  the 
other.  The  proportion  and  the  length  of  the  headers  in  the  rubble 
backing  should  be  the  same  as  in  the  ashlar  facing.  The  "tails*' 
of  the  headers,  or  the  parts  which  extend  into  the  rubble  backing, 
may  be  left  rough  at  the  back  and  sides;  but  their  upper  and  lower 
beds  should  be  dressed  to  the  general  plane  of  the  bed  of  the  course. 
These  "tails"  may  taper  slightly  in  breadth,  but  should  not  taper 
in  depth. 

The  backing  should  be  carried  up  at  the  same  time  with  the  face- 
work,  and  in  courses  of  the  same  depth;  and  the  bed  of  each  course 
should  be  carefully  built  to  the  same  plane  with  that  of  the  ashlar 
facing.     The  rear  face  of  the  backing  should  be  lined  to  a  fair  surface. 

565.  Pointing.  In  laying  masonry  of  any  character,  whether 
with  lime  or  cement  mortar,  the  exposed  edges  of  the  joints  will 
naturally  be  deficient  in  density  and  hardness.  The  mortar  in  the 
joints  near  the  surface  is  especially  subject  to  dislodgment,  since  the 
contraction  and  expansion  of  the  masonry  is  liable  either  to  separate 
the  stone  from  the  masonry  or  to  crack  the  mortar  in  the  joint,  thus 
permitting  the  entrance  of  rain-water,  which  upon  freezing  forces 
the  mortar  from  the  joints.  Therefore,  it  is  usual,  after  the  masonry 
is  laid,  to  refill  the  joints  as  compactly  as  possible,  to  the  depth  of  at 
least  an  inch,  with  mortar  prepared  especially  for  this  purpose. 
This  operation  is  called  pointing. 

The  very  best  cement  mortar  should  be  used  for  pointing,  as  the 
best  becomes  dislodged  all  too  soon.  Clear  portland-cement  mortar 
is  the  best,  although  I  volume  of  cement  to  1  of  sand  is  frequently 
used  in  first-class  work.  The  mortar,  when  ready  lor  use,  should 
be  rather  incoherent  and  quite  deficient  in  plasticity. 

Before  applying  the  pointing,  all  mortar  in  the  joint  should  be 
digged  out  to  a  depth  of  at  least  1  inch;  or,  better,  in  setting  the 
stones,  the  mortar  should  be  kept  back  an  inch  or  more  from  the 
face,  and  thus  save  the  labor  of  digging  out  the  joints  preparatory 
to  pointing.  For  the  bed  joints  this  may  be  accomplished  by  keeping 
the  mortar  back  from  the  face  of  the  wall  about  3  inches,  and  then 
when  the  stone  is  put  into  place  the  mortar  will  probably  be  forced 
out  to  about  1  or  1 J  inches  from  the  face  of  the  joint,  and  conse- 
quently little  or  no  labor  will  be  required  to  dig  out  the  mortar. 
Frequently  in  laying  a  stone  the  mortar  is  spread  to  the  very  edge 
of  the  joint;  and  then  when  the  pointing  is  done,  it  is  so  difficult  to 
dig  out  the  mortar  that  the  joint  is  cleared  only  about  half  an  inch 
deep,  which  depth  does  not  give  the  pointing  sufficient  hold,  and 
consequently  it  soon  drops  out.  The  difficulty  of  digging  out  the 
mortar  from  the  vertical  joints  may  be  obviated  by  bending  a  strip  of 
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tin  or  thin  steel  to  the  form  of  a  U  having  one  leg  considerably  longer 
than  the  other,  and  nailing  the  long  leg  to  the  side  of  a  light  strip  of 
wood  so  that  the  closed  end  of  the  U  will  project  beyond  the  edge 
of  the  wood  a  distance  equal  to  the  depth  of  the  pointing,  and  then 
inserting  the  closed  end  of  the  U  in  the  vertical  joint  before  it  is 
filled  with  mortar. 

When  the  surplus  mortar  has  been  removed,  the  joint  should  be 
cleansed  by  scraping  and  brushing  out  all  loose  material,  and  then 
it  should  be  well  moistened.  The  mortar  is  applied  with  a  mason's 
trowel,  and  should  be  well  "set  in"  with  a  calking  iron  and  hammer. 
The  joint  should  be  rubbed  smooth  and  finished  even  with  the 
pitch  line  or  with  the  face  of  the  stone.  In  the  very  best  work,  the 
joint  is  also  rubbed  smooth  with  a  steel  polishing  tool.  Walls  should 
not  be  allowed  to  dry  too  rapidly  after  pointing;  and  therefore 
pointing  in  hot  weather  should  be  avoided. 

566.  There  are  four  general  forms  of  finishing  the  edges  of  the 
horizontal  joints  of  cut-stone  masonry — whether  or  not  they  are 
formally  pointed  as  above  described.  Fig.  74  shows  these  four 
forms.  When  the  horizontal  joints  are  finished  as  in  either  of  the 
first  two  examples  in  Fig.  74,  it  is  customary  to  finish  the  vertical 
joints  by  the  first  method;  but  when  either  of  the  last  two  methods 
is  employed,  it  is  used  for  both  the  vertical  and  the  horizontal 
joints. 

Occasionally  in  cut-stone  masonry,  and  frequently  in  brick 
masonry,  the  weather  joint  is  improperly  made  to  slope  in  the 
opposite  direction,  due  to  the  fact  that  the  mason  stands  at  the  back 
of  the  wall  and  ** strikes''  the  joint  by  reaching  down  and  resting  the 
edge  of  the  trowel  on  the  stone  below  the  joint.  If  the  mason  stands 
behind  the  wall,  it  is  not 
comfortable  to  make  the 
weather  joint  as  shown 
in  Fig.  74,  at  the  time 
the  masonry  is  laid.  The 
grooved  joint  is  fre- 
quently called  a  tuck- 
pointed  joint,  and  is 
sometimes  made  with  a 
V-like  face.  The  beaded  joint  is  not  very  durable,  since  the  pro- 
jecting portion  soon  becomes  detached.  In  making  the  beaded 
joint,  the  beading  tool  is  sometimes  guided  by  a  straight  edge,  called 
a  *'rod,"  and  the  joint  is  then  said  to  be  ''rodded." 

667.  Amount  of  Mortar  Required.  The  amount  of  mortar  required 
for  ashlar  masonry  varies  with  the  size  of  the  blocks,  and  also  with 
the  closeness  of  the  dressing.     With  J-  to  i-inch  joints  and  12-  to 
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20-inch  courses,  there  will  be  about  2  cubic  feet  of  mortar  per 
cubic  yard;  with  larger  blocks  and  closer  joints,  i.e.,  in  the 
best  masonry,  there  will  be  about  1  cubic  foot  of  mortar  per 
yard  of  masonry.  Laid  in  1  to  2  mortar,  the  former  will  require 
J  to  §  of  a  barrel  of  cement  per  cubic  yard  of  masonry  exclusive 
of  the  rubble  backing  (for  which  see  §  577) ;  and  the  latter  about 
half  as  much. 

For  the  quantities  of  cement  and  sand  required  for  a  cubic  yard 
of  mortar  of  different  compositions,  see  Table  22,  page  120. 

568.  SpecificationB.  For  complete  specifications  of  ashlar 
masonry,  see  Appendix  III. 

569.  SQUABllMtTDMK  MA80KBT.  This  is  masonry  in  which  the 
joints  are  more  than  one  half  inch  thick  and  less  than  about  one 
inch  (§  552).  Squared-stone  masonry  may  be  classified  according 
to  the  finish  of  the  face  as  either  quarry-faced  or  pitch-faced,  and 
according  to  the  arrangement  of  the  courses  as  range,  broken  range, 
or  random.  The  quoins  and  the  sides  of  openings  are  usually  reduced 
to  a  rough-smooth  surface  with  the  face-hammer,  the  ordinary  ax, 
or  the  tooth-ax.  This  work  is  a  necessity  where  door  or  window 
frames  are  inserted;  and  it  greatly  improves  the  general  effect  of  the 
wall,  if  used  wherever  a  comer  is  turned. 

Squared-stone  masonry  is  distinguished,  on  the  one  hand,  from 
ashlar  in  having  less  accurately  dressed  beds  and  joints;  and,  on 
the  other  hand,  from  rubble  in  being  more  carefully  constructed. 
In  ordinary  practice,  the  field  covered  by  this  class  is  not  very 
definite.  The  specifications  for  "second-class  masonry'^  as  used 
on  some  railroads  usually  conform  to  the  above  description  of  quarry- 
faced  range  squared-stone  masonry;  but  sometimes  this  grade  of 
masonry  is  designated  "superior  rubble.*' 

Squared-stone  masonry  is  employed  for  the  piers  and  abutments 
of  highway  bridges,  for  small  arches,  for  box  culverts,  for  basement 
walls,  etc. 

570.  Backing.  The  statements  concerning  backing  of  ashlar 
(J  564)  apply  substantially  to  squared-stone  masonry. 

571.  Pointing.  As  the  joints  of  squared-stone  masonry  are 
thicker  than  those  of  ashlar,  the  pointing  should  be  done  propor- 
tionally more  carefully;  while  as  a  rule  it  is  done  much  more  care- 
lessly. The  mortar  is  often  thrown  into  the  joint  with  a  trowel, 
and  then  trimmed  top  and  bottom  to  give  the  appearance  of  a 
thinner  joint.  Such  work  is  called  ribbon  pointing.  Trimming 
the  pointing  adds  to  the  appearance  but  not  to  the  durability. 
When  the  pointing  is  not  trimmed,  it  is  called  dash  pointing. 

572.  SpecificationB.  The  specifications  for  squared-stone  masonry 
should  be  about  as  follows: 
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The  stones  shall  be  of  durable  quality;  and  shall  be  free  from  seams,  powder 
cracks,  drys,  or  other  imperfections. 

The  courses  shall  be  not  less  than  10  inches  thick. 

Stretchers  shall  be  at  least  twice  as  wide  as  thick,  and  at  least  four  times  as 
long  as  thick.  Headers  shall  be  at  least  five  times  as  long  as  thick,  and  at  least 
as  wide  as  thick.  There  shall  be  at  least  one  header  to  three  stretdiers.  Joints 
on  the  face  shall  be  broken  at  least  8  inches. 

The  beds  and  the  vertical  joints  for  8  inches  back  from  the  face  of  the  wall 
shall  be  dressed  to  make  joints  one  half  to  one  inch  thick.  The  front  edge  of 
the  joint  shall  be  pitched  to  a  straight  line.  All  comers  and  batter-lines  shall 
be  hammer-dressed. 

The  backing  shall  consist  of  stones  not  less  in  thickness  than  the  facing.  At 
least  one  half  of  the  backing  shall  be  stones  containing  at  least  2  cubic  feet. 
The  backing  shall  be  laid  in  full  mortar  beds;  and  the  vertical  joints  shall  also 
be  filled  with  mortar.  The  spaces  between  the  large  stones  shidl  be  fiUed  with 
spalls  set  in  mortar. 

The  coping  shall  be  formed  of  large  flat  stones  of  such  thickness  as  the  engineer 
may  direct,  but  in  no  case  to  be  less  than  eight  inches.  The  upper  surface  of 
the  coping  shall  be  bush-hanunered,  and  the  joints  and  beds  shall  be  dressed  to 
one  half  inch  throughout.  Each  coping  stone  must  extend  entirely  across  the 
wall  when  the  wall  is  not  more  than  four  feet  thick. 

573.  Amount  of  Mortar  Required.  The  amount  of  mortar  required 
for  squared-stone  masonry  varies  with  the  size  of  the  stones  and 
with  the  quality  of  the  masonry;  and  will  be  a  little  more  than 
twice  that  required  for  ashlar — see  §  567. 

For  quantities  of  cement  and  sand  required  for  mortars  of  various 
compositions,  see  Table  22,  page  120. 

574.  Bubble  Masokby.  This  is  the  lowest  grade  of  masonry 
laid  with  mortar.  Rubble  is  built  of  unsquared  stones,  that  is,  of 
stones  as  they  come  from  the  quarry  without  other  preparation  than 
the  removal  of  very  acute  angles  and  excessive  projections  from  the 
general  figure.  The  only  classes  of  rubble  are  coursed  and  un- 
coursed  (see  §  553). 

Rubble  is  sometimes  designated  as  one-man  or  ttuo-man  rubble 
according  to  the  number  of  men  required  to  handle  a  stone. 

Sometimes,  when  rubble  is  built  of  very  large  blocks  of  stone, 
concrete  instead  of  mortar  is  employed  to  fill  the  vertical  spaces 
between  the  stones,  in  which  case  the  masonry  is  called  concrete 
rubble  (see  §  579). 

Rubble  masonry  is  sometimes  laid  without  any  mortar,  as  in 
slope  walls  (§  556),  paving  (§  557),  etc.,  in  which  case  it  is  called 
dry  rubble;  but  as  such  work  is  much  more  frequently  designated 
as  slope-wall  masonry  and  stone-paving,  it  is  better  to  reserve  the 
term  rubble  for  undressed  stone  laid  in  mortar.  Occasionally  box 
culverts  are  built  of  the  so-called  dry  rubble;  but  as  such  construe- 
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tion  is  not  to  be  commended,  there  is  no  need  of  a  term  to  designate 
that  kind  of  masonry. 

576.  Laying.  The  stone  used  for  rubble  masonry  is  prepared 
by  simply  knocking  off  all  the  weak  angles  of  the  block.  It  should 
be  cleansed  from  dust,  etc.,  and  moistened,  before  being  placed  on 
its  bed.  This  bed  is  prepared  by  spreading  over  the  top  of  the  lower 
course  an  ample  quantity  of  good,  ordinary-tempered  mortar  in 
which  the  stone  is  firmly  embedded.  The  vertical  joints  should  be 
carefully  filled  with  mortar.  The  interstices  between  the  larger 
masses  of  stone  are  filled  by  thrusting  small  fragments  or  chippings 
of  stone  into  the  mortar. 

Careful  attention  should  be  given  to  bonding  the  wall  laterally 
and  transversely.  It  is  frequently  specified  that  one  fourth  or  one 
fifth  of  the  mass  shall  be  headers.  The  corners  and  jambs  should 
be  laid  with  hammer-dressed  or  cut  stones. 

A  very  stable  wall  can  be  built  of  rubble  masonry  without  any 
dressing,  except  a  draft  on  the  quoins  by  which  to  plumb  the  comers 
and  carry  them  up  neatly,  and  a  few  strokes  of  the  hammer  to  spall 
off  any  projections  or  surplus  stone.  This  style  of  work  is  not 
generally  advisable,  as  very  few  mechanics  can  be  relied  upon  to 
take  the  proper  amount  of  care  in  leveling  up  the  beds  and  filling  the 
joints;  and  as  a  consequence,  one  small  stone  may  jar  loose  and  fall 
out,  resulting  probably  in  the  downfall  of  a  considerable  part  of  the 
wall.  Some  of  the  naturally  bedded  stones  are  so  smooth  and 
uniform  as  to  need  no  dressing  or  spalling  up;  and  a  wall  of  such 
stones  is  very  economical,  since  there  is  no  expense  of  cutting  and  no 
time  is  lost  in  hunting  for  the  right  stone,  and  yet  strong,  massive 
work  is  assured.  However,  many  of  the  naturally  bedded  stones 
have  inequalities  on  their  surfaces,  and  in  order  to  keep  them  level 
in  the  course  it  becomes  necessary  to  raise  one  comer  by  placing 
spalls  or  chips  of  stone  under  the  bed,  and  to  fill  the  vacant  spaces 
well  and  full  with  mortar.  It  is  just  here  that  the  disadvantage  of 
this  style  of  work  becomes  apparent.  Unless  the  mason  places  these 
spalls  so  that  the  stone  rests  firmly,  i.e.,  does  not  rock,  it  will  work 
loose,  particularly  if  the  structure  is  subject  to  shock,  as  the  walls  of 
cattle-guards,  etc.  Unless  these  spalls  are  also  distributed  so  as  to 
support  all  parts  of  the  stone,  it  is  liable  to  be  broken  by  the  weight 
above  it.  A  few  such  instances  in  the  same  work  may  occasion 
considerable  disaster. 

One  of  the  tricks  of  masons  is  to  put  "nigger-heads^^  (stones  from 
which  the  natural  rounded  surface  has  not  been  taken  off)  into  the 
interior  of  the  wall.  In  order  to  secure  good  rubble,  great  skill  and 
care  are  required  on  the  part  of  the  mason,  and  constant  watchful- 
ness on  the  part  of  the  inspector. 
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676.  Rubble  masonry  is  employed  for  the  abutments  of  the 
smaller  highway  bridges,  for  small  culverts,  for  unimportant  retain- 
ing walls,  for  foundations  for  buildings,  etc.,  and  for  the  backing  of 
ashlar  and  squarednstone  masonry. 

When  carefully  executed  with  good  mortar,  rubble  possesses  all 
the  strength  and  durability  required  in  structures  of  an  ordinary 
character,  and  is  much  less  expensive  than  either  ashlar  or  squared- 
stone  masonry.  But  it  is  difficult  to  get  rubble  well  executed.  The 
most  common  defects  are  (1)  not  bringing  the  stones  to  an  even 
bearing;  (2)  leaving  large  unfilled  vertical  openings  between  the 
several  stones;  (3)  laying  up  a  considerable  height  of  the  wall  dry, 
with  only  a  little  mortar  on  the  face  and  back,  and  then  pouring 
mortar  on  the  top  of  the  wall;  (4)  using  insufficient  cement,  or  that 
of  a  poor  quality.  The  only  way  to  prevent  the  first  defect  is  to  have 
an  inspector  on  the  job  all  of  the  time.  The  second  and  third  defects 
can  be  detected  by  probing  the  wall  with  a  small  pointed  steel  rod. 
To  prevent  the  fourth  defect  it  is  customary  for  the  owner  to  furnish 
the  cement  to  the  contractor.  Apparently  it  is  commonly  believed 
that  the  rougher  the  stones  and  the  poorer  the  grade  of  masonry, 
the  poorer  the  cement  or  the  leaner  the  mortar  should  be.  The 
principal  object  of  the  mortar  is  to  equalize  the  pressure;  and  the 
more  nearly  the  stones  are  reduced  to  closely  fitting  surfaces,  the 
less  important  is  the  mortar.  Consequently,  when  a  substantial 
rubble  is  required,  it  would  not  be  amiss  to  use  a  first-class  cement 
mortar,  particularly  if  the  stones  are  comparatively  small.  The 
extreme  of  this  rule  is  the  use  of  a  first-class  cement  mortar  with 
crushed  stone  to  make  concrete;  and  owing  to  the  success  of  this 
practice  and  the  decrease  in  the  cost  of  portland  cement  in  recent 
years,  concrete  has  been  largely  substituted  for  all  kinds  of  masonry, 
particularly  rubble. 

577.  Amount  of  Mortar  Required.  The  amount  of  mortar  required 
varies  greatly  with  the  character  of  the  surfaces  with  which  the 
stone  quarrieB  out.  If  the  stone  is  stratified  sandstone  or  limestone 
yielding  flat-bedded  stones  with  good  end  surfaces,  the  rubble  may 
not  require  much  if  any  more  mortar  than  ashlar  built  of  the 
more  refractory  stones;  but  if  the  rubble  is  built  of  stone  that 
quarries  out  in  irregular  chunks  and  is  difficult  to  dress,  a  very  large 
per  cent  of  mortar  may  be  required.  The  amount  of  mortar  required 
can  be  considerably  reduced  by  packing  spalls  into  the  vertical 
spaces  between  the  stones, — a  proceeding  that  is  always  economical 
since  spalls  are  always  much  cheaper  than  cement  mortar.  How- 
ever, when  the  cement  is  furnished  by  the  owner,  the  mason  is  apt 
to  fill  the  joints  entirely  with  mortar  since  it  requires  less  time. 

If  rubble  masonry  is  composed  of  small  and  irregularly  shaped 
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stones,  about  one  third  of  the  mass  will  consist  of  mortar;  and  if 
laid  in  1  : 2  mortar  will  require  about  1  barrel  of  portland  cement 
per  cubic  yard,  and  if  laid  in  1  :  3  about  0.8  barrel.  If  the  stones  are 
large  and  regular  in  form,  one  fifth  to  one  quarter  of  the  mass  will  be 
mortar;  and  the  rubble  will  require  about  0.7  barrel  per  cubic  yard 
for  1  :  2  mortar  and  0.6  barrel  for  1  :  3. 

For  the  amount  of  cement  and  sand  required  for  mortar  of 
various  compositions,  see  Table  22,  page  120. 

578.  SpedflcationB.  The  following  requirements,  if  properly 
complied  with,  will  secure  what  is  generally  known  among  railroad 
engineers  as  superior  rubble.* 

Rubble  masonry  shall  coDsist  of  coursed  rubble  of  good  quality  laid  in  cement 
mortar.  No  stone  shall  be  less  than  six  inches  in  thickness,  unless  otherwise 
directed  by  the  engineer.  No  stone  shall  measure  less  than  twelve  inches  in 
its  least  horizontal  dimension,  or  less  than  its  thickness.  At  least  one  fourth  of 
the  stone  in  the  face  shall  be  headers,  evenly  distributed  throughout  the  wall. 
The  stones  shall  be  roughly  squared  on  joints,  beds,  and  faces,  laid  so  as  to  break 
joints  and  in  full  mortar  beds.  All  vertical  spaces  shall  be  flushed  with  good 
cement  mortar  and  then  be  packed  full  with  spaUs.  No  spalls  will  be  allowed 
in  the  beds.  Selected  stones  shall  be  used  at  all  angles,  and  shall  be  neatly 
pitched  to  true  lines  and  laid  on  hammer-dressed  beds.  Drafts  lines  may  be 
required  at  the  more  prominent  angles. 

The  top  of  parapet  walls,  piers,  and  abutments  shall  be  capped  with  stones 
extending  entirely  across  the  wall,  and  having  a  front  and  end  projection  of  not 
less  than  four  inches.  Coping  stones  shall  be  neatly  squared,  and  be  laid  with 
joints  of  less  than  one  half  inch.  The  steps  of  wing-walls  shall  be  capped  with 
stone  covering  the  entire  step,  and  extending  at  least  six  inches  into  the  wall. 
Coping  and  step  stones  shall  be  roughly  hammer-dressed  on  top,  their  outer 
faces  pitched  to  true  lines,  and  be  of  such  thickness  (not  less  than  six  inches)  and 
have  such  projections  as  the  engineer  may  direct. 

The  specifications  for  rubble  masonry  will  apply  to  rubble  masonry  laid  diy 
(see  {555),  except  as  to  the  use  of  the  mortar. 

679.  OOKOBETE  RtTBBia.  Sometimes  in  building  large  structures, 
as  dams,  the  rubble  is  made  of  cyclopean  blocks,  and  wet  concrete 
is  used  instead  of  mortar.  The  large  stones  are  placed  in  the  wall 
by  means  of  a  derrick,  and  concrete  is  deposited  from  a  bottom- 
dump  bucket.  This  form  of  construction  is  a  recent  innovation; 
and  is  specially  applicable  in  building  a  dam,  in  which  the  faces  are 
laid  in  ^hlar,  squared-stone,  or  rubble,  and  serve  as  forms  in  which 
to  place  the  concrete-rubble  filling.  This  form  of  masonry  has 
several  obvious  advantages  over  either  ordinary  rubble  or  concrete. 

580.  Rubble  Concrete.  This  is  ordinary  concrete  in  which  large 
irregular  stones,  sometimes  called  plums,  are  embedded.     This  form 

*  For  specifications  of  rubble  masonry  for  railroad  work,  see  Appendix  III.- 
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of  masonry  is  adapted  to  moderately  massive  construction.  The 
"plums''  decrease  the  cost  of  crushing  the  stone  and  also  decrease 
the  amount  of  cement  required;  and  increase  the  density  of  the 
mass.  The  "plums''  are  usually  limited  to  about  40  per  cent  of  the 
entire  volume,  to  insure  that  they  shall  be  surrounded  by  concrete. 
If  the  concrete  is  wet,  there  is  little  or  no  trouble  in  getting  the 
large  stones  thoroughly  bedded,  and  consequently  this  form  of 
masonry  is  as  good  as  or  better  than  ordinary  concrete. 

Unfortunately,  there  is  no  uniformity  as  to  the  terms  employed 
to  designate  either  of  the  two  above  types  of  masonry.  Each  is 
frequently  referred  to  as  concrete  rubble,  and  also  as  rubble  concrete. 
It  will  add  to  clearness  if  the  term  concrete  rubble  be  reserved  for 
that  form  of  masonry  which  consists  chiefly  of  large  stones  sur- 
rounded by  concrete,  and  the  term  rubble  concrete  for  that  t)rpe  which 
consists  of  concrete  in  which  are  embedded  a  comparatively  few 
large  stones.    Of  course  the  two  forms  shade  one  into  the  other. 

Art.  2.    Strength  and  Cost. 

681.  Stbikoth  of  Stomk  Masonry.  The  results  obtained  by 
testing  small  specimens  of  stone  (see  §  16)  are  useful  in  determining 
the  relative  strength  of  different  kinds  of  stone,  but  are  of  no  value 
in  detenmning  the  ultimate  strength  of  the  same  stone  when  built 
into  a  masonry  structure.  The  strength  of  a  mass  of  masonry 
depends  upon  the  strength  of  the  stone,  the  size  of  the  blocks,  the 
accuracy  of  the  dressing,  the  proportion  of  headers  to  stretchers, 
and  the  strength  of  the  mortar.  A  variation  in  any  one  of  these 
items  may  greatly  change  the  strength  of  the  masonry.  The  im- 
portance of  the  mortar  as  affecting  the  strength  of  masonry  to 
resist  direct  compression  is  generally  overlooked.  The  mortar  acts 
as  a  cushion  (§  14)  between  the  blocks  of  stone,  and  if  it  has  insuf- 
ficient strength  it  may  squeeze  out  laterally  and  produce  a  tensile 
stress  in  the  stone.  It  is  certain  that  usually  weak  mortar  causes  the 
stone  to  fail  either  by  direct  tension  or  by  tension  due  to  flexure 
rather  than  by  compression. 

No  experiments  have  ever  been  made  upon  the  strength  of  stone 
masonry  under  the  conditions  actually  occurring  in  masonry  struc- 
tures, owing  to  the  lack  of  a  testing  machine  of  sufficient  strength. 
Experiments  made  upon  brick  piers  (§  622)  12  inches  square  and 
from  2  to  10  feet  high,  laid  in  mortar  composed  of  1  volume  portland 
cement  and  2  sand,  show  that  the  strength  per  square  inch  of  the 
masonry  is  only  about  one  sixth  of  the  strength  of  the  brick.  An 
increase  of  50  per  cent  in  the  strength  of  the  brick  produced  no 
appreciable  effect  on  the  strength  of  the  masonry;  but  the  sub- 
stitution of  cement  mortar  (1  portland  and  2  sand)  for  lime  mortar 
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(1  lime  and  3  sand)  increased  the  strength  of  the  masonry  70  per 
cent.  The  method  of  failure  of  these  piers  indicates  that  the  mortar 
squeezed  out  of  the  joints  and  caused  the  brick  to  fail  by  tension. 
Since  the  mortar  is  the  weakest  element,  the  less  mortar  used  the 
stronger  the  wall;  therefore  the  thinner  the  joints  and  the  larger 
the  blocks,  the  stronger  the  masonry,  provided  the  surfaces  of  the 
stones  do  not  come  in  contact. 

It  is  generally  stated  that  the  working  strain  on  stone  masonry 
should  not  exceed  one  twentieth  to  one  tenth  of  the  strength  of  the 
stone;  but  it  is  clear,  from  the  experiments  on  the  brick  piers  re- 
ferred to  above,  that  the  strength  of  the  masonry  depends  upon  the 
strength  of  the  stone  only  in  a  remote  degree.  In  a  general  way  it 
may  be  said  that  the  results  obtained  by  testing  small  cubes  may 
vary  50  per  cent  from  each  other  (or  say  25  per  cent  from  the  mean) 
owing  to  undetected  differences  in  the  material,  the  cutting,  and  the 
manner  of  appl)ning  the  pressure.  Experiments  also  show  that 
stones  crack  at  about  half  of  their  ultimate  crushing  strength. 
Hence,  when  the  greatest  care  possible  is  exercised  in  selecting  and 
bedding  the  stone,  the  safe  working  strength  of  the  stone  alone 
should  not  be  regarded  as  more  than  three  eighths  of  the  ultimate 
strength.  A  further  allowance,  depending  upon  the  kind  of  struc- 
ture, the  quality  of  mortar,  the  closeness  of  the  joints,  etc.,  should 
be  made  to  insure  safety.  Experiments  upon  even  comparatively 
large  monoliths  give  but  little  indication  of  the  strength  of  masonry. 
The  only  practicable  way  of  determining  the  actual  strength  of 
masonry  is  to  note  the  loads  carried  by  existing  structures.  How- 
ever, this  method  of  investigation  will  give  only  the  load  which  does 
not  crush  the  masonry,  since  probably  no  structure  ever  failed  owing 
to  the  crushing  of  the  masonry.  After  an  extensive  correspondence 
and  a  thorough  search  through  engineering  literature,  the  following 
list  is  given  as  showing  the  maximum  pressure  to  which  the  several 
classes  of  masonry  have  been  subjected. 

582.  Pressure  Allowed.  Early  builders  used  much  more  massive 
masonry,  proportional  to  the  load  to  be  carried,  than  is  customary 
at  present.  Experience  and  experiments  have  shown  that  such 
great  strength  is  unnecessary.  The  load  on  the  monolithic  piers 
supporting  the  large  churches  in  Europe  does  not  usually  exceed  30 
tons  per  sq.  ft.  (420  lb.  per  sq.  in.),*  or  about  one  thirtieth  of  the 
ultimate  strength  of  the  stone  alone,  although  the  columns  of  the 
Church  of  All  Saints  at  Angers,  France,  is  said  to  sustain  43  tons 
per  sq.  ft.  (600  lb.  per.  sq.  in.).t    The  stone-arch  bridge  of  140  ft. 

♦  In  this  connection  it  ia  convenient  to  remember  that  1  ton  per  square  foot  is 
equivalent  to  nearly  14  (exactly  13.88)  pounds  per  s<{uare  inch, 
t  Engineering  News,  vol.  xiii,  p.  349. 
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span  at  Pont-y-Prydd,  over  the  Taflf,  in  Wales,  erected  in  1750,  is 
supposed  to  have  a  pressure  of  72  tons  per  sq.  ft.  (1,000  lb.  per  sq. 
in.)  on  hard  limestone  rubble  masonry  laid  in  lime  mortar.*  Rennie 
subjected  good  hard  limestone  rubble  in  columns  4  feet  square  to  22 
tons  per  sq.  ft.  (300  lb.  per  sq.  in.).t  The  granite  piers  of  the  Saltash 
Bridge  sustain  a  pressure  of  9  tons  per  sq.  ft.  (125  lb.  per  sq.  in.). 

The  maximum  pressure  on  the  granite  masonry  of  the  towers  of 
the  Brooklyn  Bridge  is  about  28i  tons  per  sq.  ft.  (about  400  lb.  per 
sq.  in.).  The  ipaximum  pressure  on  the  limestone  masonry  of  this 
bridge  is  about  10  tons  per  sq.  ft.  (125  lb.  per  sq.  in.).  The  face 
stones  ranged  in  cubical  contents  from  IJ  to  5  cubic  yards;  the 
stones  of  the  granite  backing  averaged  about  IJ  cu.  yd.,  and  of  the 
limestone  about  1^  cu.  yd.  per  piece.  The  mortar  was  1  volume 
of  Rosendale  natural  cement  and  2  of  sand.  The  stones  were  rough- 
axed  or  pointed  to  ^-inch  bed-joints  and  i-inch  vertical  face- 
joints.  J    These  towers  are  very  fine  examples  of  the  mason's  art. 

In  the  Rookery  Building,  Chicago,  granite  columns  about  3  feet 
square  sustain  30  tons  per  sq.  ft.  (415  lb.  per  sq.  in.)  without  any 
signs  of  weakness. 

In  the  Washington  Monument,  Washington,  D.  C,  the  normal 
pressure  on  the  lower  joint  of  the  walls  of  the  shaft  is  20.2  tons  per 
sq.  ft.  (280  lb.  per  sq.  in.),  and  the  maximum  pressure  brought  upon 
any  joint  under  the  action  of  the  wind  is  25.4  tons  per  sq.  ft.  (350 
lb.  per  sq.  in.).^ 

The  pressure  on  the  limestone  piers  of  the  St.  Louis  Bridge  was, 
before  completion,  38  tons  per  sq.  ft.  (527  lb.  per  sq.  in.);  and  after 
completion  the  pressure  was  19  tons  per  sq.  ft.  (273  lb.  per  sq.  in.) 
on  the  piers  and  15  tons  per  sq.  ft.  (198  lb.  per  sq.  in.)  on  the  abut- 
ments.** 

The  limestone  masonry  in  the  towers  of  the  Niagara  Suspension 
Bridge  failed  under  36  tons  per  sq.  ft.,  and  were  taken  down, — how- 
ever, the  masonry  was  not  well  executed  and  was  subjected  to 

fiexure.ft 

At  the  South  Street  Bridge,  Philadelphia,  the  pressure  on  the 
limestone  rubble  masonry  in  the  pneumatic  piles  is  15.7  tons  per 
sq.  ft.  (220  lb.  per  sq.  in.)  at  the  bottom  and  12  tons  per  sq.  ft.  at 
the  top.  ''This  is  unusually  heavy,  but  there  are  no  signs  of  weak- 
ness."JJ  The  maximum  pressure  on  the  rubble  masonry  (lard  in 
cement  mortar)  of  some  of  the  large  masonry  dams  is  from  11  to  14 

♦  The  Technograph,  University  of  Illinois,  No.  7,  p.  27. 
t  Proc.  Inst,  of  C.  E.,  vol.  x,  p.  241. 

t  F.  Collingwood,  asst.  engineer,  in  Trans.  Am.  Soc.  of  C.  E. 
t  Report  of  Col.  T.  L.  Casey,  U.  S.  A.,  engineer  in  charge. 
♦♦  History  of  St.  Louis  Bridge,  p.  370-74. 
tt  Trans.  Am.  Soc.  of  C.  E.,  vol.  xvii,  p.  204-12. 
tX  t^fid't  vol.  vii,  p.  305-6. 
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tons  per  sq.  ft.  (154  to  195  lb.  per  sq.  in.).  The  Quaker  Bridge 
dam  was  designed  for  a  maximum  pressure  of  16f  tons  per  sq.  ft. 
(230  lb.  per  sq.  in.)  on  massive  rubble  masonry  in  best  hydraulic 
cement  mortar.* 

583.  Safe  Presaure.  In  the  light  of  the  preceding  examples  it 
may  be  assumed  that  the  safe  load  for  the  different  classes  of  masonry 
is  about  as  follows,  provided  each  is  the  best  of  its  doss: 

Rubble 10  to  16  tons  per  sq.  ft.-140  to  200  lb.  per  sq.  in. 

Squared-stone 15  to  20    "      "    "    " -200  to  280- "    "      ^'    " 

Limestone  ashlar   ..20  to  25    "      "    'S  " -280  to  350  "     "      "    " 

Granite  ashlar 25  to  30    "      "    "    " -350  to  400"    "      *'    " 

Concrete  (see  §  403)  30  to  40    "      "    "    "  -400  to  550  "    "      "    " 

584.  A  large  committee  composed  of  the  leading  architects  and 
engineers  of  Chicago  recently  recommended  the  following  values  for 
the  building  laws  of  that  city. 

Kind  of  Mabonrt.  Lb.  per  Sq.  In. 

Rubble,  unooursed  in  lime  mortar 60 

"                "        "  portland-cement  mortar 100 

"      coursed       "  lime  mortar 120 

"               "        "  portland-cement  mortar 200 

Ashlar,  limestone  in  portland-cement  mortar  400 

granite      "        "            "              "     600 

Concrete,  portland  cement,  1  :  2  :  4,  hand    mixed 350 

"                "            "              "        machine    "     400 

"                "            "        1  :  2i  :  5  hand   mixed 300 

"                "            "              "        machine    "     350 

"               "            "        1:3:6    hand  mixed 250 

"  "  *^  "        machine    "     300 

natural       "         1:2:5    150 

686.  BIIABURIMEllT  OF  MA80NBT.  The  method  of  determining 
the  quantity  of  masonry  in  a  structure  is  frequently  governed  by 
trade  rules  or  local  custom,  and  these  vary  greatly  with  locality. 
Masons  have  voluminous  and  arbitrary  rules  for  the  measurement 
of  masonry;  for  example,  the  masons  and  stone-cutters  of  Boston 
at  one  time  adopted  a  code  of  thirty-six  complicated  rules  for  the 
measurement  of  hammer-dressed  granite.  As  an  example  of  the 
indefiniteness  and  arbitrariness  of  all  such  rules,  we  quote  the  follow- 
ing, which  are  said  to  be  customary  in  Pennsylvania:  "All  openings 
less  than  3  feet  wide  are  counted  solid.  All  openings  more  than 
3  feet  wide  are  taken  out,  but  18  inches  is  added  to  the  running 
measurement  for  every  jamb  built.  Arches  are  counted  solid  from 
the  spring  of  the  arch,  and  nothing  allowed  for  arching.  The  comers 
of  buildings  are  measured  twice  (that  is,  the  masonry  in  the  corner 
is  counted  in  each  wall).  Pillars  less  than  3  feet  square  are  counted 
on  three  sides  as  lineal  measurement,  which  is  multiplied  by  the 

♦  Engineering  News,  vol.  xix,  p.  76. 
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fourth  side  and  by  the  depth;  if  more  than  3  feet,  the  two  opposite 
sides  are  taken,  and  to  each  side  18  inches  for  each  jamb  is  added 
to  the  lineal  measurement  thereof,  and  the  whole  multiplied  by  the 
smaller  side  and  by  the  depth." 

A  well-established  custom  has  all  the  force  of  law,  unless  due 
notice  is  given  to  the  contrary.  The  more  definite,  and  therefore 
the  better,  method  is  to  measure  the  exact  solid  contents  of  the 
masonry,  and  pay  accordingly.  In  "net  measurement"  all  openings 
are  deducted;  in  *' gross  measurement"  no  openings  are  deducted. 

The  quantity  of  masonry  is  usually  expressed  in  cubic  yards. 
The  perch  is  occasionally  employed  for  this  purpose;  but  since  the 
supposed  contents  of  a  perch  vary  from  16  to  25  cubic  feet,  the  term 
is  very  properly  falling  into  disuse.  The  contents  of  a  masonry 
structure  are  obtained  by  measuring  to  the  neat  lines  of  the  design. 
If  a  wall  is  built  thicker  than  specified,  no  allowance  is  made  for  the 
masonry  outside  of  the  limiting  lines  of  the  design;  but  if  the  masonry 
does  not  extend  to  the  neat  lines  a  deduction  is  made  for  the  amount 
it  falls  short.  Of  course  a  reasonable  working  allowance  must  be 
made  when  determining  whether  the  dimensions  of  the  masonry 
meet  the  specifications  or  not. 

In  engineering  construction  it  is  a  nearly  uniform  custom  to 
measure  all  masonry  in  cubic  yards;  but  in  architectural  construc- 
tion it  is  customary  to  measure  water-tables,  string-courses,  etc., 
by  the  lineal  foot,  and  windownsills,  lintels,  etc.,  by  the  square  foot. 
In  engineering,  all  dressed  or  cut-stone  work,  such  as  copings,  bridge 
seats,  cornices,  water-tables,  etc.,  is  paid  for  in  cubic  yards,  with 
an  additional  price  per  square  foot  for  the  surfaces  that  are  dressed. 

686.  008T  OP  MA80KBY.  Lalm  Ro^iiilred  in  Qaanying.i'  ''The  fol- 
lowing table  shows  the  labor  required  in  quarrying  the  stone  [gneiss] 
for  the  Boyd^s  Comer  dam  on  the  Croton  River  near  New  York  City. 
The  stone  to  be  cut  was  split  out  with  plugs  and  feathers." 

Labor  Required  in  Quarrying  Gneiss. 


Kind  or  Labob. 


Days  pbr  Cubic  Yabo. 


Rou^  stone. 

Stone  to  be  cut. 

0.041 

0.114 

0.399 

0.917 

0.140 

0.429 

0.036 

0.102 

0.035 

0.108 

0.141 

0.620 

0.077 

0.284 

Foreman 

Drillers 

Laborers 

Blacksmiths 

Tool-boy 

Teams 

Labor  loading  teams 


*  J.  James  R.  Croes,  in  Trans.  Am.  Soc.  of  C.  E.,  voL  iii,  p. 
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687.  Market  Price  of  Stone.  Any  general  statement  concerning 
the  market  price  of  stone  can  not  be  of  much  value,  since  market 
conditions  vary  with  the  locaUty,  and  since  the  forms  of  the  blocks 
vary  greatly  for  different  classes  of  stones  and  for  different  quarries. 
Further,  although  stone  is  nominally  sold  by  the  cubic  yard  or  the 
cord,  it  is  usually  measured  by  weight;  and  the  weight  given  for  a 
cubic  yard  by  one  quarry  frequently  lays  20  per  cent  more  wall  than 
the  same  nominal  quantity  of  a  similar  stone  from  another  quariy. 
The  following  prices  (f.o.b.  quarry)  are  given  mainly  to  show  the 
relative  cost  of  different  grades  of  stone. 

Granite — rough 10.40  to  10.60  per  cubic  foot. 

Limestone — common  rubble 1 .00  "  1 .  50  per  cubic  yard. 

"  good  range  rubble   1.50"  2.00    "      "        " 

"  bridge  stone    2.00"  3.00    "      "        " 

"  dimension  stone .25  "       .35  per  cubic  foot. 

"  copings 20"       .35    "      "        " 

Sandstone 35  "  1 .00  per  cubic  yard. 

688.  Cost  of  Oatting  Oraaite.  Boyd's  Comer  Dam*  "The  aver- 
age day's  work  of  a  man  in  cutting  the  face  of  granite  pitch-faced, 
range,  squared-stone  masonry  of  the  Boyd's  Comer  dam,  as  deduced 
from  three  and  a  half  years'  work  in  which  5,200  cubic  yards  were 
cut,  was  6.373  square  feet,  the  dimensions  of  the  stones  being  1.8 
feet  rise,  3.6  feet  long,  and  2.7  feet  deep;  and  the  average  day's  work 
in  cutting  the  beds  to  lay  f-inch  joints  was  18.7  square  feet.  The 
granite  coping,  composed  of  two  courses — one  of  12-inch  rise,  30- 
inch  bed,  and  3i-feet  average  length,  and  one  of  24-inch  rise,  48-inch 
bed,  and  2i-feet  average  length, — ^thie  top  being  pean-hammered, 
the  face  being  rough  with  chisel  draft  around  it,  and  the  beds  and 
joints  cut  to  lay  ^-inch  joints,  required  6.1  days'  work  of  the  cutter 
per  cubic  yard. 

"In  cutting  the  granite  for  the  gate-houses  of  the  Croton  Reservoir 
at  Eighty-sixth  Street,  New  York  City,  in  1861-2,  the  minimum 
day's  work  for  a  cutter  was  fixed  at  15  superficial  feet  of  joint.  This 
included  also  the  cutting  of  a  chisel  draft  around  the  face  of  the 
stone,  which  costs  per  linear  foot  about  one  fourth  as  much  as  a 
square  foot  of  joint,  making  the  actual  limit  equivalent  to  about 
17.7  square  feet  of  joint.  On  this  work,  the  proportion  to  be  added 
to  the  cost  of  the  cutters  to  give  the  total  cost  was  as  follows,  the 
average  for  19  months'  work:  for  superintendence  8  per  cent;  sheds 
and  tools  7;  sharpening  tools  11;  labor  moving  stone  in  yard  10; 
drillers  plugging  off  rough  faces  4;  making  a  total  of  40  per  cent  to 
be  added." 

♦  J.  James  R.  Croee,  in  Trans.  Am.  Soc.  of  C.  E.,  vol.  iii,  p.  363-64. 
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689.  New  York  Docks.*  "Below  is  given  the  cost  of  cutting 
several  kinds  of  masonry  for  the  New  York  Department  of  Docks, 
in  1874-5.  Between  December  1873  and  May  1875  with  an  average 
force  of  40  stone-cutters,  2,065  yards  of  granite  of  the  following  kinds 
were  cut  in  the  Department  yard: 

"1,524  yards  of  dimension  stone  were  cut  into  headers  and 
stretchers.  This  stone  was  cut  to  lay  ^-inch  beds  and  joints,  the 
faces  being  pointed  work,  with  a  chisel  draft  1^  inches  wide.  The 
headers  averaged  2  feet  on  the  face  by  3  feet  in  depth;  and  the 
stretchers  averaged  6  feet  long  by  2  feet  deep,  the  rise  being  20,  22, 
and  26  inches  for  the  different  courses.  The  average  time  of  stone- 
cutter cutting  one  cubic  yard  was  4.53  days  of  8  hours;  and  the 
average  cost  of  cutting  was  $27.54  per  cubic  yard  ($1.02  per  cubic 
foot). 

"310  yards  of  coping  were  cut  to  lay  ^-inch  beds  and  joints, 
pointed  on  the  face  with  chisel  draft  same  as  headers  and  stretchers, 
and  8-cut  patent-hammered  on  top,  with  a  round  of  3i  inches  radius, 
the  dimensions  being  8  feet  long,  4  feet  wide,  and  2i  feet  rise.  The 
average  time  of  stone-cutter  cutting  one  cubic  yard  was  6.26  days, 
and  the  average  cost  of  cutting  $38.07  per  cubic  yard  ($1.41  per 
cubic  foot). 

"231  yards  of  springers,  keystones,  etc.,  for  the  arched  pier  at  the 
Battery,  were  cut.  These  stones  were  of  various  dimensions,  part 
being  pointed  work  and  part  6-cut  patent-hammered.  The  average 
time  of  stone-cutter  cutting  one  cubic  yard  was  6.88  days,  and  the 
average  cost  of  cutting  was  $41.85  per  cubic  yard  ($1.55  per  cubic 
foot). 

"The  above  cost  of  cutting  includes,  besides  stone-cutter's  wages, 
labor  of  moving  stone,  all  material  used — such  as  timber  for  rolling 
stone,  new  tools,  etc. — sharpening  tools,  superintendence,  and 
interest  on  stone-cutter's  sheds,  blacksmith  shop,  derrick,  and  rail- 
road. These  expenses,  in  per  cents  of  the  total  cost  of  cutting,  are 
as  follows:  superindentence  5;  sharpening  tools  15;  labor  rolling 
stones  30;  interest  on  sheds,  derrick,  and  railroad  1;  new  tools  and 
timber  for  rolling  stone  1;  total  52  per  cent,  which,  added  to  the 
wages  paid  stone-cutters,  gives  the  total  cost.  During  the  last  year 
stone-cutters  were  required  to  do  at  least  12  superficial  feet  per  day 
of  beds  and  joints,  or  its  equivalent  in  pointed  or  fine-cut  work. 
The  average  day's  work  of  each  stone-cutter,  during  one  year  and  a 
half  in  which  118,383  superficial  feet  of  beds  and  joints  were  cut,  was 
13.6  square  feet  per  day,  for  which  he  recived  $4.00. 

"Table  48,  page  300,  shows  the  amount  of  granite  that  a  stone- 
cutter can  cut  in  a  day  of  8  hours." 

♦  Wm.  W.  Maclay,  in  Trane.  Am.  8oc.  of  C.  E.,  vol  iv,  p.  310-11. 
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TABLE  48. 
Labor  Required  in  Cutting  Granite. 


Number  of  Superficial  Fbbt. 

Kind  of  Work. 

ConsUtutins  a  day's 
work  of  8  hours  in 
stone-yards    and 
contract-work 
done  in  vicinity  of 
New  York  aty. 

Required    as     a 
minim  u  m 
day's     work 
by     the     De- 
partmentof 
Docks.     New 
YorkCity. 

Averaged  per 
day  of  8  hours 
by    stone-cut- 
ters    in     the 
Department 
of  Docks,  New 
York  aty. 

Beds  and  joints 

16 

10 

7.27 
6.15 
5 

12 

7.5 
5.45 
4.61 
3.75 

13.6 

Pointed  work  with  chiseled  mar- 
gin, lines  all  round 

8.5 
6.15 

6-cut  patent-hammered 

S-cut       "         "            

5.22 
4.24 

690.  Merchants^  Bridge,  St.  Louis,  The  cost  of  dressing  36,000 
cu.  ft.  of  granite  to  half-inch  joints  was  20  cents  per  sq.  ft.,  not 
including  blacksmithing,  handling,  etc.* 

691.  0o8t  of  Outting  Limestone  and  Sandstone.  The  cost  of  dress- 
ing Kankakee  limestone  (a  medium  soft  coarse-grained  stone)  with  s^ 
bush  hammer  or  tooth  chisel  is  25  cents  per  sq.  ft.  of  dressed  surface.* 
The  cost  of  fine-pointing  the  beds  and  the  joints  of  Medina  sand- 
stone to  lay  half-inch  joints  is  about  13  cents  per  sq.  ft.f  The  cost 
of  cutting  246  cu.  yd.  of  sandstone  to  half -inch  joints  for  bridge  piers 
was  $2.65  per  cu.  yd.f 

692.  0o8t  of  Cutting  Stone  for  U.  8.  Public  Buildings.     Table  49 

TABLE  49. 
Cost  of  Cutting  Stone  for  U.  S.  Public  Buildings. 


Kind  of  Surtace. 

Granitr. 

Marble. 

Sandstone. 

Min. 

Max. 

Min. 

Max. 

Min. 

Max. 

Beds  and  joints,  per  sq.  ft. . . 
Pean-hammered,  *'  '*  "  . . 
Plain  face,  a-cut,  "    "    "  .. 

"      "     8-cut,"     "    "  .. 

"      "    lO-cut/'    "     "  .. 

"  "  12-cut, "  "  "  .. 
Rubbed,  "  "  "  .. 
Tooled,                 "    "    "  .. 

$0.30 
45 

$0.35 
50 
65 
75 
88 
1.10 

$0.20 
30 

$0.25 
35 

"40 
50 

$0.12 
15 

'26 
25 

$0.15 
20 

"25 
30 

*  R.  J.  Cooke,  '90,  Bachelor's  Thesis,  University  of  Illinois;  abstract  in  The  Tech- 
nograph.  No.  4,  p.  8-10. 

t  Gillette's  Handbook  of  Cost  Data,  p.  197-98. 
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gives  the  average  contract  price  for  cutting  the  stone  for  the  United 
States  government  buildings:* 

693.  Cost  of  Lnying  Out  Stone,  f  Table  50  shows  the  amount  of 
labor  required  in  laying  the  cut-stone  masonry  of  the  Boyd's  Corner 
Dam  on  the  Croton  River  near  New  York  City.  "Most  of  the  cut 
stone  was  laid  by  one  mason,  more  than  two  not  being  employed 
at  any  time.  The  mason's  gang  also  shifted  derricks.  The  cost  of 
hauling  stone  to  the  work  varied  with  the  position  of  the  blocks  in 
the  yard  and  whether  they  were  assorted  there  into  courses  or  lay 
promiscuously." 

TABLE  50. 
Labor  Required  in  Laying  Cut-stone  Masonry. 


Amount  pbr  Cubic  Yabd. 

Kind  of  Labob. 

Hoisted  by  Hand. 

Hoiated  by  Steam. 

6  ft. 

10  to  20  ft. 

20  to  30  ft. 

30  to  50  ft. 

MasoD,  days  

0.120 
0.184 
0.100 
0.327 

6!i66 

0.184 
1,070 

0.119 
0.188 
0.82 
0.341 

0.223 
2, 

0.082 
0.145 
0.076 
0.235 
0.462 
0.056 
0.223 

570 

0.108 

Lahorers,  days 

0.155 

Mortar  mixer,  days. .  .• 

0.101 

Derrick  and  car  men,  days . 

Ekiginey  hours 

0.261 
0.490 

Teams  from  yard,  days 

Tjahor  loading  teams,  days 

Nimiber  of  cubic  yards  laid  . . . 

0.110 
0.086 

2,630 

694.  Total  Cost  of  Masonry.  Ashlar  Bridge-Pier.  The  following 
are  the  details  of  the  cost,  to  the  contractor,  of  heavy  first-class 
limestone  masonry  for  bridge  piers  erected  in  1887  by  a  prominent 
contracting  firm: 

Cost  of  stone  (purchased) $4.50 

Sand  and  cement  62 

Freight 1.79 

Laying  140 

Handfing  materials 65 

Derricks,  tools,  etc 40 

Superintendence,  office  expense,  etc 68 

Total  cost  per  cubic  yard   19.94 

The  following  data  concerning  the  cost  of  granite  piers — ^two  fifths 
cut-stone  facing  and  three  fifths  rubble  backing— are  furnished  by 
the  same  firm.    The  rock  was  very  hard  and  tough. 

♦  American  Architect,  vol.  xxii,  p.  6-7. 

t  J.  Jamee  R.  Croes,  inTrans.  Am.  Soc.  of  C.  E.,  vol.  iii,  p.  363-64. 
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Facing: 

Quarrying,  including  opening  quarry $3. 75 

Cutting  to  dimensions 6.75 

Laying 1 .76 

Transportation  2  miles,  superintendence,  and  general 

expenses 2.05 

Total  cost  per  cubic  yard $14. 31 

Backing: 

Quarrying $3. 10 

Dressing 3.60 

Layine 1 .75 

Sundnes 2.05 

Total  cost  per  cubic  yard $10. 50 

696.  The  first-class  limestone  masonry  in  the  piers  of  the  bridges 
across  the  Missouri  at  Plattsmouth  (1879-80)  cost  the  company 
$18.60  per  cubic  yard,  exclusive  of  freight,  engineering  expenses, 
and  tools.* 

696.  Ashlar  Arch'-Cvlvert.  Table  51  shows  the  details  of  the 
cost  of  the  sandstone  arch  culvert  (613  cu.  yd.)  at  Nichols 
Hollow,  on  the  Indianapolis,  Decatur  and  Springfield  Railroad, 
built  in  1887.  Scale  of  wages  per  day  of  10  hours:  foreman,  $3..50; 
cutters,  $3.00;  mortar  mixer,  $1.50;  laborer,  $1.25;  water-boy, 
50  cents;  caipenters,  $2.50.t 

697.  Rubble.  The  following  is  the  cost  of  the  rubble  masonry 
in  the  cellar  walls  and  boiler  foundations  of  an  electric  power-plant 
at  Pittsburg,  Pa.  J  The  stone  was  sandstone  of  a  size  that  two  men 
could  easily  handle,  and  was  roughly  shaped  with  a  hammer.  The 
mortar  was  1  part  Louisville  natural  cement  to  3  parts  sand.  The 
walls  were  2  feet  9  inches  thick,  672  feet  long,  and  8  feet  high;  and 
the  boiler  foundation  varied  from  2  to  3^  feet  thick.  The  total 
volume  of  the  masonry  after  deducting  all  openings  was  659  cubic 
yards. 

Sandstone  (purchased) 1.00  cu.  yd.  at  $2.50 $2.50 

Louisville  cement 0.64  bbl.       at    1.25 0.80 

Sand 0.32  cu.  yd.  at    1.30. . . .  0.42 

Mason 0.37  day       at    3.60....   1.33 

Common  labor  unloading  stone, 

mixing  mortar,  etc 0.37  day       at    1.75 0.63 

Total  cost  per  cubic  yard $5. 68 

698.  The  following  is  the  cost  of  the  limestone  rubble  retaining 
wall  on  the  Chicago  Sanitary  Canal  .^    The  limestone  occurred  in 

*  Report  of  the  chief  engineer,  Geo.  S.  Morison. 

t  Data  furnished  by  Ekiwin  A.  Hill,  chief  engineer. 

t  E.  T.  Chibas,  in  The  Polytechnic,  vol.  vii,  p.  145. 

f  J   W.  Beardsley,  in  Jour.  West.  See.  Eng'rs.  vol.  iii,  p.  1318-20. 
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TABLE  51. 

Cost  op  Arch  Masonry  on  Indianapolis,  Decatur  and  Spring- 
field Railroad. 


Items  or  Expense. 


Materiala: 

Stone — 613  cu.  yd.  of  sandstone  @  $1 .50 

Cement— 130  bbl.  German  portland  @  $3 .  17  «  $412 .  50 
40    •*     English  "        @    3.25-   130.00 

30    "     Louisville  natural  @      .96^     28.75 


Cost. 


Total. 


Sand— 7  car-loads  @  $5.50 
Total  for  materials 


Cutting: 

Cutters  and  helpers   

Templates,  bevels,  straight-edges,  etc. 

Repairs  of  cutters'  tools    

Water-boy 


Total  for  cutting 


Laying: 

Masons,  110  days  @  $3.50 

Masons'  helpers , 

Mortar  mixer , 

Water-boy 

Arch  centers,  building  and  erecting  . 

Derrick,  stone  chute,  etc 

Laying  track 


Total  for  laying  . 


Pointing 


Grand  Total: 

Total  for  labor    . . . 
Total  for  materials 


Total  cost  of  masonry  . 


$919.50 


571.25 
38.50 


$1529.25 


$1370.48 
11.00 
52.39 
11.75 


$1  445.62 


$384.87 

453.66 

121.72 

11.75 

37.65 

14.63 

7.70 


$1032.08 


$30.00 


$2  507  60 
1529.25 


$4  036.85 


Per 
cu.  yd. 


$1.50 


94 
06 


$2.50 


$2.24 
01 
09 
02 


$2.36 


$0.63 
74 
20 
02 
06 
02 
01 


$1.68 


$0.05 


$4.09 
2.50 


$6.59 


strata,  and  black  powder  was  used  to  shake  up  the  ledges;  and  then 
the  stone  was  barred  and  wedged  out.  The  beds  of  the  stones  re- 
quired no  dressing.  The  courses  were  about  15  inches  thick.  The 
wall  averaged  24  feet  high,  12  feet  wide  at  the  base  and  4  feet  wide 
for  8  feet  down  from  the  top.  The  mortar  including  pointing  was 
1  : 2  natural  cement.  The  mortar  averaged  only  about  13 J  percent 
of  the  mass,  which  shows  that  the  beds  and  end  joints  were  very 
good.  The  day  was  10  hours.  The  cost  given  below  is  the  average 
for  93,500  cu.  yd.;   but  does  not  include  the  cost  of  stripping  the 
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quarr}%  or  of  preparing  the  bed  of  the  foundation  of  the  wall,  and 
does  not  include  the  expenses  of  general  superintendence,  installa- 
tion and  wrecking  of  machinery,  materials  for  repairs,  pumping, 
interest  on  capital  invested,  delays  caused  by  strikes  and  lack  of 

material,  insurance  of  property  or  persons,  storage,  etc.,  nor  is  any 
allowance  made  for  salvage.  The  total  first  cost  of  the  machinery, 
tools,  etc.,  was  32.3  cents  per  cubic  yard. 

QuABRT  Fobcb:  Cost  pbh  On.  Yd. 

0.01  General  foreman at  $4.76  $0,002 

1.00  Foreman at    3.60  0.078 

2.11  Derrickmen at    1.50  0.076 

8.42  Quarrymen at    1.66  0.312 

1. 10  Enginemen at    2.26  0.062 

0.04  Firemen    at    1.76  0.002 

2.28  Laborers at    1.60  0.080 

0.33  Water-boy   at    1.00  0.007 

0.27  Blacksmiths at    2.60  0.013 

0. 18  Blacksmiths'  helpers at    1 .76  0.007 

0.36  Drill  runners  at    2.00  0.023 

0.07  Drill  helpers at    1.60  0.002 

0.04Watchmen  at     1.60  0.001 

0.29  Teams  and  carts at    3.60  0.028 

1.12Derrick8   at     1.26  0.040 

0.36DriU8 at    1.26  0.016 

Total  quarry  force   $0,737 

Walx.  Fobcb: 

General  foreman   at  $4.76  $0,002 

1.00  Foreman at    4.26  0.113 

4.20  Masons   at    3.37  0.364 

1.46  Masons'  helpers at    1.60  0.068 

1.81  Mortar  mixers   at    1.60  0.073 

0.66  Mortar  laborers  at    1.60  0.027 

1.82  Hod-carriers    at    1.60  0.073 

1.77  Derrickmen    at    1.60  0.071 

1.00  Enginemen at    2.26  0.064 

0.06  Firemen    at     1.76  0.003 

1.62  Laborers at     1.60  0.066 

0.46  Water-boy   at    0.87  0.009 

0.86  Teams  and  carts at    3.00  0.078 

0.07  Blacksmiths at    2.60  0.002 

0.06  Blacksmiths'  he^rs at    1 .76  0.001 

0.09  Carpenters at    2.37  0.006 

0.02  Carpenters' helpers at    1.76  0.000 

0.04  Machinists  at    3.76  0.003 

1.69  Derricks   at    1.60  0.042 

Total  wall  force $1,033 

Maisbials: 

0.27  bbl.  of  natural  cement at  $0.80  per  bbl.  $0,239 

0.90  cu.  yd.  sand at    1.36  cu.  yd.  0.126 

Total  materials $0,366 

Total  cost  as  above   $2. 136 

First  cost  of  machinery,  tools,  etc .323 

Grand  Total $2,469 


Art.  2.] 


Strength  and  Cost. 
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699.  U.  S.  PtMic  Buildings.     Table  52    shows  the    contract 
price  for  the  masonry  of  several  U.  S.  public  buildings.* 

TABLE  52. 
Cost  op  Masonry  in  U.  S.  Public  Buildings. 


Kind  or  Wobk. 


Place. 


Date. 


Coot 

PBB 

Co.  Ft. 


Random  rubble,  limestone 


sandstone 

Squared-stone  masonry,  limestone 

Coursed  masonry,  limestone 

Squared-stone  masonry,  limestone    

granite 

Rock-faoe  ashlar       '*         

"      '*        **       and  cut-stone  granite,  avg. 

Cut  granite,  basement  and  area  walls 

RocC-face  ashlar,  and  cut  and  moulded  trim- 
mings, Stonv  Point,  Mich.,  sandstone.    . 

Trimmings,  Bedford  limestone,  bid 

Rock-faoe  ashlar,  granite,  retaining  wall   . . . 

Dressed  coping,        "  "  "    

White  sandstone, — furnished  only 

Armijo       "  "  "      

Cut  and  moulded  sandstone  of  superstructure, 

"      "  "  "         average  bid  ... . 

"      **  '*       limestone,  lowest  bid 

"      "  **  "         average  bid  ... . 

Rock-face  ashlar,  cut  and  mouldea  trimmings 

Middlesex  brownstone 

Cut  and  moulded,  Bedford  limestone  . . . 

"      "  "        sandstone 

"      "  "        limestone    

"      "  "        sandstone 

**      *'  "        granite,  superstructure 


Harrisbui^g,  Va. . . 
Cincinnati,  O.  . . . 

Denver,  Col    

Pittsburg,  Pa 

ti  n 

ft  u       '  '  '  ' 

Columbiis,  O.  . . . 
Memphis,  Tenn.  . 

Pittsburg,  Pa 

«  It 

Fort  Wayne,  Ind. 

H  It  it 

Memphis,  Tenn. 

Dallas,  Tex 

Denver,  Col 

CouncU  Bluffs,  la, 


Rochester,  N.  Y. 
Louisville,  Ky.  . 
Dallas,  Tex.  ... 
Hannibal,  Mo.  . 
Des  Moines,  la. 
Pittsburg,  Pa. . . 


1885 

$0.20 

1884 

.20 

1883 

.20 

1886 

.35 

1885 

.60 

1885 

.70 

1884 

.68 

1886 

.30 

1886 

1.38 

1886 

1.60 

1886 

2.00 

1885 

1.52 

1885 

1.65 

1886 

1.00 

1886 

2.50 

1885 

.35 

1885 

.73 

1885 

1.91 

1885 

2.12 

1885 

1.87 

1885 

2.33 

1884 
1885 
1885 
1885 
1887 
1886 


2.41 
2.00 
2.46 
1.83 
2.27 
3.00 


600.  Bibliography.  For  detailed  statements  of  the  cost  of  stone 
masoniyi  see  pages  188-247  of  Handbook  of  Cost  Data,  by 
H.  P.  Gillette;  M.  C.  Clark  Publishing  Co.,  Chicago,  1905.  For 
more  recent  examples  consult  any  of  the  several  Indexes  of  Current 
Engineering  Literature. 
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*  American  Architect.  voL  xxii,  p.  0,  7. 


CHAPTER  XII 
BRICK  MASONRY 

601.  Brick  masonry  is  employed  chiefly  for  buildings,  and  in 
this  country  bricks  are  more  extensively  used  for  this  purpose  than 
any  other  material  except  wood,  but  it  is  not  unlikely  that  in  the 
future  the  use  of  brick  will  greatly  increase  here  owing  to  the  rapid 
consumption  of  our  forests. 

Good  bricks  (§  72-82)  have  the  following  qualities  to  recommend 
them  as  a  building  material.  1.  Bricks  are  practically  indestructible, 
since  they  are  not  acted  upon  by  fire,  the  weather,  or  the  acids  in  the 
atmosphere.  2.  Bricks  may  be  had  in  most  localities  of  almost  any 
shape,  size,  or  color.  3.  Bricks  are  comparatively  easy  to  put  into 
place  in  the  wall.  4.  In  most  localities  brick  masonry  is  cheaper 
than  stone  masonry — even  rubble, — and  under  some  conditions  is  a 
competitor  with  concrete. 

The  disadvantages  of  brick  as  a  building  material  are:  1.  Owing 
to  the  smallness  of  the  unit,  bricks  are  comparatively  expensive  to 
lay,  and  require  considerable  skill  to  secure  a  strong  and  good- 
appearing  wall.  2.  Ordinarily  brick  masonry  is  not  durable,  since 
a  considerable  part  of  the  face  of  the  wall  is  mortar,  which  is  not  as 
durable  as  the  brick.  The  recent  decreased  cost  of  portland  cement 
makes  this  objection  less  important  at  present  than  formerly,  but 
does  not  entirely  remove  it,  owing  to  the  difficulty  of  handling  cement 
mortar  with  the  ordinary  mason's  trowel  (§  262). 

Bricks  are  likely  to  continue  to  be  an  important  material  for  the 
construction  of  buildings,  sewers,  tunnel  linings,  reservoir  walls,  etc. 

In  the  past  bricks  have  been  regarded  only  as  a  cheap  building 
material,  and  comparatively  little  consideration  has  been  given  to 
the  artistic  possibilities  of  brick  masonry;  but  recently  attention 
has  been  given  to  the  architectural  effect  of  different  sizes  and  colors 
of  the  brick,  varieties  of  bond,  color  of  the  mortar,  thickness  of  the 
joints,  etc.  However,  only  the  factors  which  affect  the  utilitarian 
value  of  brick  masonry  will  be  considered  here. 

602.  The  Mortar.  The  functions  of  the  mortar  are:  (1)  to 
form  a  cushion  to  take  up  any  inequalities  in  the  brick  and  thus 
distribute  the  pressure  evenly;  (2)  to  bind  the  whole  wall  into  one 
solid  mass;  and  (3)  to  fill  the  interstices  between  the  brick  to  keep 
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out  water  and  to  prevent  changes  of  temperature.  To  satisfy  the 
first  condition  the  mortar  should  be  soft  and  somewhat  plastic,  and 
the  mortar  bed  should  be  thick  enough  to  prevent  the  bricks  from 
touching  each  other  at  any  point.  To  satisfy  the  second  condition  the 
mortar  should  possess  the  properties  of  hardening  after  a  time  and 
of  adhering  to  the  brick.  To  satisfy  the  third  condition  the  mortar 
itself  should  be  dense  and  impervious,  and  enough  of  it  should  be 
used  to  entirely  fill  all  the  joints  and  spaces  between  the  bricks. 
Brick  buildings  are  nearly  always  built  with  lime  mortar,  although 
occasionally  natural  cement  is  added  to  the  lime;  but  cement  mortar, 
made  either  of  natural  or  of  portland  cement,  is  usually  employed 
in  the  brick-work  of  sewers,  Unings  of  tunnels,  arches,  bridge  piers, 
reservoir  walls,  etc. 

If  the  forces  acting  upon  a  wall  were  only  direct  compression, 
the  strength  of  the  mortar  would  in  most  cases  be  of  comparatively 
little  importance,  for  the  crushing  strength  of  average  quality  mortar 
is  higher  than  the  dead  load  which  under  ordinary  circumstances 
is  put  upon  a  wall;  but,  as  a  matter  of  fact,  in  buildings  the  load  is 
rarely  only  that  of  a  direct  crushing  weight.  Thus  the  roof  tends 
to  throw  the  walls  out,  the  rafters  being  generally  so  arranged  as  to 
produce  a  considerable  outward  thrust  against  the  wall.  The  action 
of  the  wind  also  produces  a  side  strain  which  is  practically  of  more 
importance  than  either  of  the  others.  In  many  cases  the  contents 
of  a  building  exert  an  outward  thrust  upon  the  walls;  for  example, 
barrels  piled  against  the  sides  of  a  warehouse  produce  an  outward 
pressure  against  the  walls. 

603.  Thickness  of  Joints.  To  prevent  dislodgement  of  the  mortar 
by  the  action  of  frost  and  the  weather,  the  thinner  the  joints  the 
better;  but  to  secure  rapid  work  and  to  insure  a  proper  bedding  of 
the  brick,  the  joints  should  be  at  least  J  to  J  of  an  inch  thick.  If  the 
joints  are  thin,  the  tendency  of  the  mason  is  to  spread  a  little  mor- 
tar for  the  bed  joint  at  the  back  of  the  brick,  and  then  before  lay- 
ing the  brick  to  apply  a  small  quantity  of  mortar  to  the  front  edges 
of  the  brick,  in  which  case  it  will  not  be  well  supported  and  is 
likely  to  crack. 

Common  bricks  in  exterior  walls  of  buildings  are  laid  with  joints 
varying  from  J  to  f  of  an  inch,  and  for  interior  walls  from  |  to  ^  inch; 
and  pressed  brick  with  joints  from  i  to  ^  of  an  inch.  In  engineering 
structures  the  thickness  of  the  joints  depends  upon  the  quality  of 
the  bricks  and  upon  the  grade  of  work  desired;  and  usually  the  joints 
are  thicker  than  in  buildings,  partly  because  the  bricks  are  harder 
and  therefore  rougher,  and  partly  because  cement  mortar  is  em- 
ployed, which  is  not  as  plastic  and  can  not  easily  be  laid  in  as  thin 
joints  as  lime  mortar. 
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604.  Bond.  Bond  is  the  arrangement  of  the  bricks  in  successive 
courses  to  tie  the  wall  together  both  longitudinally  and  transversely. 
The  primary  purpose  of  bond  is  to  give  strength  to  the  masonry,  but 
architects  employ  various  longitudinal  bonds  to  improve  the  appear- 
ance of  the  wall.  Although  numerous  bonds  are  employed  for  artistic 
efifect,  in  the  constrution  of  ordinary  brick  masonry  only  three  bonds 
are  used,  the  common,  the  English,  and  the  Flemish,  the  first  being 
much  the  more  common. 

As  in  ashlar  masonry,  so  in  brick-work,  a  header  is  a  brick  whose 
length  lies  perpendicular  to  the  face  of  the  wall;  and  a  stretcher  is 
one  whose  length  lies  parallel  with  the  face.  Brick  should  be  made 
of  such  a  size  that  two  headers  and  a  mortar-joint  will  occupy  the 
same  length  as  a  stretcher. 

606.  Common  Bond.  The  usual  bond  in  ordinary  brick-work 
consists  of  four  to  seven  courses  of  stretchers  to  one  of  headers. 
In  ordinary  practice  the  custom  is  to  lay  four  to  six  courses  of 
stretchers  to  one  of  headers.  The  proportionate  numbers  of  the 
courses  of  headers  and  stretchers  should  depend  on  the  relative 
importance  of  transverse  and  longitudinal  strength.  The  proportion 
of  one  course  of  headers  to  two  of  stretchers  is  that  which  gives 
equal  tenacity  to  the  wall  lengthwise  and  crosswise. 

606.  If  the  wall  is  more  than  one  brick  thick,  it  should  be  bonded 
transversely  as  well  as  longitudinally.  The  exact  arrangement  of 
the  transverse  bond  varies  with  the  thickness  of  the  wall,  but  is 
easily  worked  out  if  a  little  attention  is  given  to  it.  The  face  bond 
is  likely  to  receive  more  attention  than  the  transverse  bond,  and 
it  can  be  readily  inspected  after  the  completion  of  the  wall;  but  the 
transverse  bond  can  not  be  examined  after  a  course  is  laid  on  top 

of  it,  and  therefore  it  should  be 
carefully  looked  after  as  the  work 
progresses.  " 

607.  English  Bond.  English  bond 
consists  of  alternate  courses  of 
stretchers  and  headers — see  Fig.  75. 
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Fio.  76.-ENGLI8H  Bond.  ^ond,  it  is  to  be  borne  in  mind  that 

there  are  twice  as  many  vertical  or 
side  joints  in  a  course  of  headers  as  there  are  in  a  course  of 
stretchers;  and  that  unless  in  laying  the  headers  great  care  be 
taken  to  make  these  joints  very  thin,  two  headers  will  occupy  a 
little  more  space  than  one  stretcher,  and  the  correct  breaking  of  the 
joints — exactly  a  quarter  of  a  brick — will  be  lost.  This  is  often  the 
case  in  carelessly  built  brick-work,  in  which  at  intervals  vertical  joints 
are  seen  nearly  or  exactly  above  each  other  in  successive  courses. 
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608.  Flemish  Bond.  This  consists  of  a  header  and  a  stretcher  alter- 
nately in  each  course,  so  placed  that  the  outer  end  of  each  header 
lies  on  the  middle  of  a  stretcher  in  the  course  below  (Pig.  76).  The 
number  of  vertical  joints  in  each  course  is  the  same,  so  that  there 
is  no  risk  of  the  correct  breaking  of  the  joints  by  a  quarter  of  a  brick 
being  lost;  and  the  wall  presents  a 
neater  appearance  than  one  built  in 
English  bond.  The  latter,  however, 
when  correctly  built,  is  stronger  and 
more  stable  than  Flemish  bond. 

609.  Brick    Veneer.     Not    infre- 
quently a  brick  wall  is  seen  which 
appears  to  consist  entirely  of  stretch-  ^^  7e.^FvEMisu  Bond. 
ers,    but   which   in   fact   is   only  a 

veneer  of  pressed  brick  on  the  frpnt  of  a  wall  of  common  brick. 
There  are  several  methods  in  use  for  bonding  the  stretcher  veneer 
to  the  body  of  the  wall.  1.  Pieces  of  hoop  iron  are  laid  flat  in  the 
bed  joints,  about  two  inches  of  each  end  being  turned  at  right  angles 
to  the  length  of  the  strip  and  inserted  into  the  vertical  joints.  2. 
Strips  of  galvanized  iron,  corrugated  so  as  to  afford  a  good  hold  of 
the  mortar,  are  laid  in  the  bed  joint.  3.  A  wire  bent  in  the  form 
of  a  letter  S  is  laid  in  the  horizontal  joint.  4.  A  triangular  piece 
is  broken  off  from  each  inner  comer  of  all  the  stretchers  in  one  course, 
and  common  brick  are  laid  diagonally  across  the  wall  with  one 
comer  in  the  vacant  space  between  two  adjoining  bricks  of  the 
veneer. 

The  reasons  for  using  a  veneer  consisting  wholly  of  stretchers  are: 

1.  The  thickness  of  common  and  pressed  brick  is  not  the  same,  and 
hence  there  is  alleged  difficulty  in  bringing  the  face  and  the  backing 
to  the  same  height.  However,  with  a  little  care  it  is  possible  to 
bring  the  face  and  the  back  to  the  same  level,  and  thus  permit  a 
course  of  headers.  This  can  usually  be  accomplished  by  varying 
the  thickness  of  the  joints  of  the  backing,  or  by  laying  one  more  or 
one  less  number  of  courses  of  common  brick  than  of  face  brick. 

2.  The  face  brick  are  the  more  expensive,  and  hence  the  desire  is  to 
use  as  few  of  them  as  possible.  3.  It  is  sometimes  claimed  that  an 
all-stretcher  veneer  looks  better;  but  this  claim  is  not  in  accordance 
with  the  principles  of  good  architectural  design. 

The  building  regulations  of  some  cities  do  not  allow  the  counting 
of  a  stretcher  veneer  as  supporting  any  of  the  load;  and  it  should 
not  be  so  counted  unless  it  is  well  bonded  to  the  backing. 

610.  Latino  thi  Briok.  Since  most  bricks  have  a  great  avidity 
for  water,  it  is  best  to  dampen  them  before  laying.  If  the  mortar  is 
stiff  and  the  bricks  are  dry,  the  latter  absorb  the  water  so  rapidly  that 
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the  mortar  does  not  set  properly,  and  will  crumble  in  the  fingers 
when  dry.  Neglect  in  this  particular  is  the  cause  of  most  of  the 
failures  of  brick- work.  Since  an  excess  of  water  in  the  brick  can  do 
no  harm,  it  is  best  to  thoroughly  drench  them  with  water  before 
laying.  Lime  mortar  is  sometimes  made  very  thin,  so  that  the 
brick  will  not  absorb  all  the  water.  This  process  interferes  with  the 
adhesion  of  the  mortar  to  the  brick.  Watery  mortar  also  contracts 
excessively  in  drying  (if  it  ever  does  dry),  which  causes  undue  settle- 
ment and,  possibly,  cracks  or  distortion.  Wetting  the  brick  before 
laying  will  also  remove  the  dust  from  the  surface,  which  otherwise 
would  prevent  perfect  adhesion. 

When  the  very  strongest  work  is  desired,  as  in  brick  sewers,  it 
is  customary  to  require  that  the  brick  shall  be  immersed  in  water  for 
3  to  5  minutes  before  being  laid.  Wetting  in  the  pile  is  not  as  effec- 
tive as  immersion,  since  in  the  pile  the  water  is  not  likely  to  reach 
all  of  the  surfaces  of  all  of  the  bricks.  Masons  very  much  dislike  to 
lay  wet  brick,  since  the  water  softens  the  skin  on  their  fingers  and 
causes  it  to  wear  away  rapidly.  The  softer  the  bricks  the  more 
necessary  that  they  should  be  thoroughly  wet  when  laid.  In  freezing 
weather,  care  should  be  taken  that  the  water  does  not  form  a  film 
of  ice  on  the  brick. 

611.  The  bricks  should  not  be  merely  laid,  but  every  one  should  be 
pressed  down  in  such  a  manner  as  to  force  the  mortar  into  the  pores 
of  the  brick  and  produce  the  maximum  adhesion.  This  is  more 
important  and  also  more  diflScult  to  accomplish  with  cement  than 
with  lime  mortar.  The  increased  value  of  the  cement  mortar  can 
be  attained  only  by  bringing  the  brick  and  the  mortar  into  close 
contact;  and  this  is  more  difficult  to  do,  since  cement  mortar  is  not 
as  plastic  as  that  made  with  lime.  The  mason  is  apt  either  (1)  to 
butter  the  edges  of  the  brick,  and  thus  secure  a  joint  that  looks  well 
after  the  brick  is  laid;  or  (2)  to  place  insufficient  mortar  to  make  a 
full  bed  joint  of  the  required  thickness,  run  the  point  of  his  trowel 
through  the  middle  of  the  mass  making  an  open  channel  with  a 
sharp  ridge  of  mortar  on  each  side,  and  then  lay  the  brick  upon  the 
top  of  these  two  ridges,  thus  leaving  the  center  of  the  brick  unsup- 
ported. The  first  method  is  the  one  employed  with  thin  joints,  which 
is  a  reason  why  they  should  not  be  required;  the  second  method  is 
popular  because  it  requires  less  exertion  and  is  more  rapid  than 
fully  bedding  the  brick. 

If  strength  or  imperviousness  is  a  matter  of  any  moment,  care 
should  be  taken  to  see  that  the  vertical  joints  are  filled  solidly  full 
of  mortar.  This  is  called  slushing  the  joints.  Unless  slushing  is 
insisted  upon,  masons  are  apt  to  butter  the  end  joints,  lightly  bed 
the  brick,  throw  a  little  mortar  into  the  top  of  the  vertical  joints,  and 
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scrape  off  the  excess  above  the  top  of  the  brick,  thus  leaving  the 
major  portion  of  the  vertical  joints  open;  and  sometimes  little  or  no 
attempt  is  made  to  fill  the  vertical  joint  between  adjacent  tiers  of 
stretchers,  thus  leaving  also  long  and  high  unfilled  vertical  spaces. 

For  the  best  work  it  is  specified  that  the  brick  shall  be  laid  with  a 
"shove  joint";  that  is,  that  the  brick  shall  first  be  laid  so  as  to  pro- 
ject over  the  one  below,  both  at  the  end  and  the  side,  and  be  pressed 
into  the  mortar,  and  then  be  shoved  into  its  final  position.  Masons 
are  very  reluctant  to  lay  brick  with  a  shove  joint,  partly  because  it 
is  hard  work  and  partly  because  many  of  them  have  not  acquired  the 
art.  If  brick  are  not  laid  with  a  shove  joint,  it  is  highly  improbable 
that  the  lower  part  of  the  vertical  joints  will  be  filled  with  mortar, 
and  consequently  the  wall  will  not  be  as  strong  or  as  impervious  to 
water,  air  and  heat  as  it  would  otherwise  be. 

612.  The  brick  should  be  laid  in  a  truly  horizontal  position. 
Masons  are  apt  to  lay  brick  with  the  back  edge  higher  than  the 
front,  so  as  to  tip  the  top  edge  of  the  front  face  out  a  little  and  thus 
give  a  projecting  edge  upon  which  to  rest  the  trowel  while  finishing 
the  joint  (see  §  613).  If  the  brick  are  laid  in  this  way,  the  wall  has 
a  rough  irregular  appearance.  This  defect  is  more  common  with 
pressed  than  with  common  brick,  since  with  the  latter  it  is  not 
customary  to  attempt  to  finish  the  joint  except  to  knock  off  any 
projecting  mortar. 

The  top  edge  of  the  face  should  be  laid  to  a  stretched  string. 
The  joints  should  be  kept  of  uniform  thickness  throughout.  The 
horizontal  joints  should  be  truly  horizontal.  Care  should  be  taken 
to  preserve  the  bond. 

613.  Pointing.  In  laying  inside  walls  that  are  to  be  plastered, 
the  mortar  that  is  forced  out  when  the  brick  is  pressed  into  position 
is  merely  cut   off   with 


the  trowel;  but  for  out- 
side walls  and  also  for 
inside  walls  that  are  to 
be  left  exposed,  the 
joints  should  be  more 
carefully     finished.      In 


Hush  Joint. 

laying  common  brick  the  ^-  "-'^-^"-r  I^^okk^'"  '""^  °' 
mortar   in    the   vertical 

joints  is  simply  pressed  back  with  the  flat  face  of  the  trowel;  but 
there  are  three  methods  of  pointing  or  finishing  the  bed  joints,  viz.: 
(1)  flush  joints,  (2)  struck  joints,  and  (3)  weather  joints. 

Flush  pointing  consists  in  pressing  the  mortar  flat  with  the 
trowel,  thus  making  the  edge  of  the  joint  flush  with  the  face  of  the 
wall— see  Fig.  77. 
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The  struck  joint  is  formed  by  resting  the  Unoer  edge  of  the  blade 
of  the  trowel  upon  the  edge  of  the  brick  below  the  joint  and  drawing 
the  trowel  along  the  joint,  which  smoothes  the  face  of  the  joint  and 
slightly  consolidates  the  mortar,  and  leaves  the  joint  as  shown  in  the 
center  of  Fig.  77. 

The  weather  joint  is  formed,  as  shown  in  right-hand  side  of  Fig. 
77,  by  pressing  the  mortar  back  with  the  upper  edge  of  the  trowel. 
This  form  of  finish  is  much  more  durable  than  the  struck  joint,  since 
water  will  not  lodge  in  the  joint  and  soak  into  the  mortar,  and  on 
freezing  dislodge  the  mortar;  but  this  form  of  joint  is  much  more 
difficult  to  make,  since  the  mason  stands  above  and  back  of  the 
brick  he  is  laying.  If  the  weather  joint  is  desired,  it  must  be  dis- 
tinctly specified  and  the  inspector  must  be  watchful  to  see  that  it 
is  secured. 

Brick  masonry  is  usually  laid  with  lime  mortar  or  with  lime- 
cement  mortar,  the  lime  giving  cohesive  strength  to  the  mortar  so 
that  enough  mortar  stays  in  the  joint  to  permit  of  its  being  success- 
fully struck;  but  when  cement  mortar  or  mortar  containing  but 
little  lime  is  used,  the  mortar  is  so  lacking  in  cohesion  that  enough 
does  not  remain  in  the  joint  to  permit  of  striking  it,  and  hence  with 
cement  mortar  it  is  necessary  to  formally  point  the  masonry.  For 
description  of  methods  of  pointing  applicable  to  brick  masonry,  see 
$565. 

614.  Pressed  brick  are  usually  laid  with  a  mortar  made  of  one 
volume  of  stiff  lime  paste  (called  lime  putty)  and  one  volume  of 
fine  sand;  and  when  this  mortar  is  used,  the  brick  is  buttered,  i.e., 
a  little  mortar  is  spread  upon  only  the  edges  of  the  brick  before  it  is 
laid.  If  the  above  mortar  were  spread  over  the  entire  surface  of  the 
brick,  the  joint  could  not  be  made  as  thin  as  is  usually  specified;  but 
some  of  the  better  architects  specify  thicker  joints  for  pressed  work  so 
that  the  bricks  can  be  laid  otherwise  than  by  being  buttered.  If  the 
mortar  is  to  be  spread  in  the  usual  way,  it  should  consist  of  1  volume 
of  lime  paste  to  about  2  volumes  of  rather  fine  sand.  Some 
architects  specify  1  volume  lime  paste,  1  volume  natural  cement,  and 
2  volumes  of  fine  .sand.  Some  contractors  prefer  to  substitute  at 
their  own  expense  a  rich  natural-cement  mortar  and  lay  thicker 
joints  rather  than  lay  thin  buttered  joints,  since  the  brick  mason 
can  lay  more  brick  with  the  former  than  with  the  latter. 

The  joints  of  pressed-brick  work  are  finished  by  grooving  or 
beading  (see  Fig.  74,  page  287),  the  former  being  the  more  common. 
The  grooved  joint  is  preferred  to  the  flush  joint,  because  of  the 
variation  in  light  and  shade  that  the  former  gives  to  the  face  of  a 
wall. 

616.  OOPINO.    A  brick  wall  whose  top  surface  is  to  be  exposed  to 
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the  weather  should  be  finished  with  some  protective  covering  to  pre- 
vent water  from  penetrating  to  the  interior  of  the  wall.  This  covering 
may  consist  of  a  layer  of  lime  or  cement  mortar,  or  a  coping  of  stone 
or  vitrified  clay.  The  latter  is  made  with  a  crowned  upper  surface, 
over-lapping  joints,  and  a  lip  to  project  downward  past  the  face  of 
the  wall. 

616.  iMPBOVSMBiiTSniBBioxLATiNO.  The  methods  of  bricklay- 
ing in  common  use  at  present  are  substantially  the  same  as  those  em- 
ployed from  time  immemorial,  with  the  exception  of  the  compara- 
tively recent  modification  of  the  so-called  English  bond  by  using  one 
course  of  headers  to  each  five  or  six  courses  of  stretchers  instead  of 
alternate  courses  of  headers  and  stretchers;  but  very  recently  three 
innovations  have  been  proposed  which  seem  to  be  important  improve- 
ments in  the  methods  of  laying  brick.  These  innovations  are: 
1.  The  packet  system  of  handling  the  brick  from  the  car  or  wagon 
to  the  wall.  2.  A  special  scaffold  for  holding  the  packets  of  brick 
within  easy  reach  of  the  mason.  3.  A  fountain  trowel  which  facili- 
tates the  spreading  of  the  mortar. 

1.  The  packet  is  a  small  wooden  frame  or  tray  upon  which  two 
rows  of  ten  bricks  each  are  placed  on  edge  in  such  a  position  that 
the  mason  can  put  his  fingers  under  the  brick  while  it  is  upon  the 
packet.  The  bricks  are  placed  upon  the  packets  at  the  car  or  the 
wagon,  and  are  transported  on  the  packets  to  the  scaffold.  An 
important  feature  of  the  packet  system  is  the  sorting  of  the  bricks 
as  they  are  placed  upon  the  packets,  brick  suitable  for  the  face  of  the 
wall  being  placed  upon  one  packet,  chipped  bricks  and  bats  upon 
another  packet,  etc. 

2.  The  special  scaffold  is  virtually  a  shelf  or  bench  about  2^  feet 
above  the  platform  upon  which  the  mason  stands,  upon  which 
packets  of  brick  are  placed.  The  mason  lifts  a  packet  of  brick  from 
the  shelf  and  places  it  within  easy  reach  upon  the  wall.  The  scaffold 
and  the  packet  do  away  with  the  necessity  of  the  mason's  stooping 
over  and  picking  up  each  brick  from  the  floor  upon  which  he  stands, 
and  also  further  economizes  the  mason's  time  in  that  he  does  not 
have  to  spend  any  time  in  selecting  the  kind  of  brick  he  wants. 

3.  The  fountain  trowel  is  a  metal  can  shaped  something  like 
an  oxford  shoe.  The  heel  is  used  to  scoop  up  the  mortar  from  the 
box,  and  the  toe  has  a  narrow  opening  about  4  inches  long  through 
which  the  mortar  is  poured  upon  the  brick.  The  fountain  trowel 
makes  it  possible  to  spread  a  much  greater  quantity  of  mortar  in  a 
given  time,  and  also  permits  the  use  of  a  softer  mortar,  which  fills 
the  joints  better — not  only  by  running  down  into  the  unfilled  joints 
of  the  course  below,  but  also  by  permitting  the  laying  of  the  brick 
with  a  shove  which  fills  the  joints  of  the  course  being  laid. 
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It  is  claimed  that  by  the  use  of  these  three  improvements  an 
ordinary  brick  mason  can  lay  two  or  three  times  as  many  bricks  as 
with  the  usual  appliances. 

617.  CRxniHnio  Stbenoth  of  Bbiok  Masonry.  A  considerable 
number  of  experiments  have  been  made  on  the  crushing  strength  of 
brick-masonry  piers;  and  the  results  are  of  interest  not  only  as 
showing  the  strength  of  brick  masonry,  but  also  as  revealing  certain 
laws  which  are  more  or  less  applicable  to  stone  masonry.  The  last 
is  particularly  valuable  since  no  experiments  have  ever  been  made 
upon  the  strength  of  stone  masonry. 

618.  Method  of  Failure.  The  first  sign  of  distress  of  a  brick  pier 
is  a  snapping  or  popping  sound.  With  strong  cement  mortar  these 
sounds  do  not  usually  occur  until  after  half  the  ultimate  load  has 
been  applied;  but  with  lime  and  weak  cement  mortar  the  snapping 
sounds  occur  a  little  before  half  of  the  ultimate  load  is  reached.  If 
the  piers  are  less  than  a  day  or  two  old,  the  snapping  sounds  occur 
much  earlier  than  stated  above. 

The  first  sign  of  approaching  failure  is  the  formation  of  cracks 
in  the  brick  opposite  the  end  joints  in  the  adjacent  courses.  With 
strong  cement  mortars,  these  cracks  do  not  appear  until  shortly  before 
complete  failure;  while  with  weak  mortar,  the  cracks  appear  a  little 
longer  before  entire  collapse  of  the  pier.  As  the  load  increases  these 
cracks  gradually  widen  and  increase  in  length,  and  finally  failure 
occurs  by  the  partial  crushing  of  some  of  the  bricks  and  the  further 
enlargement  of  the  longitudinal  cracks.  The  bricks  break  trans- 
versely because  of  their  irregularities  of  form  and  because  of  the 
unequal  distribution  of  the  mortar  in  the  joints — doubtless  chiefly 
the  first. 

619.  It  is  interesting  to  note  that  when  a  small  pier  rests  upon  a 
larger  one,  or  a  thin  wall  upon  a  wider  one,  that  it  is  the  larger  or 
wider  one  that  fails,  even  though  the  pressure  per  square  inch  upon 
it  may  not  be  more  than  one  third  or  one  fourth  of  that  upon  the 
smaller  section.  Apparently  the  failure  is  due  to  the  compression 
of  that  portion  of  the  bottom  section  directly  under  the  top  section, 
thereby  causing  the  compressed  portion  to  shear  off  from  the  uncom- 
pressed part  of  the  base  section. 

620.  Effect  of  Irregularity  of  Form. '  Tests  made  with  the  testing 
machine  at  the  U.  S.  Arsenal  at  Watertown,  Mass.,*  give  significant 
evidence  as  to  the  effect  of  irregularities  of  form  of  the  brick  upon  the 
strength  of  the  masonry.  Hard-burned  common  brick  having  a 
crushing  strength  of  18,337  lb.  per  sq.  in.  when  laid  with  lime  mortar 
gave  masonry  having  a  strength  of  1,814  lb.  per  sq.  in.;  while  face 
brick  having  a  strength  of  only  13,925  lb.  per  sq.  in.  gave  a  strength 

*  Tests  of  Metals,  1884,  p.  69-124. 
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of  1,941  lb.  per  sq.  in.  The  quality  of  the  brick  is  indicated  some- 
what by  the  fact  that  the  face  brjck  were  laid  with  J-inch  joints,  and 
the  common  brick  with  J-inch.  The  first  brick  were  practically 
30  per  cent  the  stronger,  while  the  masonry  was  nearly  10  per  cent 
the  weaker.  With  Rosendale  natural-cement  mortar  the  face  brick 
gave  15  per  cent  greater  strength;  and  with  portland-cement  mortar 
the  face  brick  gave  masonry  34  per  cent  stronger  than  the  stronger 
common  brick.  In  other  words,  the  weaker  but  more  regular  brick 
gave  the  stronger  masonry. 

621.  Lime  vs.  Cement  Mortar.  Seven  experiments  with  the 
Watertown  testing  machine,*  seem  to  show  that  piers  made  of  both 
common  and  face  brick  laid  in  lime  mortar  and  tested  when  from  2 
to  6  months  old  are  on  the  average  only  37  per  cent  as  strong  as  when 
laid  in  neat  portland  cement;  and  when  laid  in  a  1  : 3  portland- 
cement  mortar,  they  are  only  74  per  cent  as  strong  as  those  laid  in 
neat  portland  cement.  Bricks  laid  in  a  very  poor  1  : 2  Rosendale 
natural-cement  mortar  are  18  per  cent  stronger  than  when  laid  in  a 
fair  lime  mortar;  and  when  laid  in  a  1  : 2  portland  cement  mortar 
are  66  per  cent  stronger  than  in  lime  mortar.  Another  series  of 
experiments  with  the  same  machine  t  show  that  masonry  laid  in 
mortar  composed  of  1  part  natural  cement  and  2  parts  sand  is  56 
per  cent  stronger  than  when  laid  in  mortar  composed  of  1  part  lime 
and  4  parts  sand. 

622.  Data  on  Omshing  Strength.  Watertovm  Testa,  Experiments 
made  with  the  testing  machine  of  the  U.  S.  Arsenal  at  Watertown, 
Mass.,  gave  the  results  in  Table  53,  page  316. 

The  bricks  were  quite  strong,  averaging  from  13,000  to  15,000 
lb.  per  sq.  in.  tested  flatwise  between  steel.  The  piers  were  built  by 
a  common  mason,  with  only  ordinary  care;  and  they  were  from  a 
year  and  a  half  to  two  years  old  when  tested.  Their  strength  varied 
with  their  height;  and  in  a  general  way  the  experiments  show  that 
the  strength  of  a  prism  10  ft.  high,  laid  in  either  lime  or  cement 
mortar,  is  about  two  thirds  that  of  a  1-foot  cube.  A  deduction  de- 
rived from  so  few  experiments  (22  in  all)  is  not,  however,  conclusive. 
The  different  lengths  of  the  piers  tested  occurred  in  about  equal 
numbers.  The  piers  began  to  show  cracks  at  one  half  to  two  thirds 
of  their  ultimate  strength.  The  mortar  was  tested  when  fourteen 
months  old. 

Unfortunately  the  mortar  was  very  poor,  being  but  a  little  stronger 
in  compression  than  such  mortar  should  have  been  in  tension. 
"The  cement  was  purchased  in  the  open  market,  and  was  not  tested.^' 

*  Tests  of  Metals,  1893,  1904,  1905. 

t  Report  of  Experiments  on  Building  Materials  for  the  City  of  Philadelphia  with 
the  U.  S.  testing  machine  at  Watertown,  Mass.,  p.  32-33. 
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On  account  of  the  poor  mortar  the  results  are  less  than  those  given 
on  subsequent  pages  for  younger  masonry ;  but  the  results  in  Table 
53  are  of  interest  as  showing  the  strength  that  may  be  obtained  in 
actual  practice  unless  the  utmost  care  is  taken. 

TABLE  63. 

Crushing  Strength  of  Brick  Piers.* 

Age  when  tested,  IJ  to  2  years. 


Ret. 
No. 


Kind  or  Mortab. 


No. 

of 

Tests 


Ckusrino 
Strength 

or  THE 

Masonry. 

Lb.  per 
sq.  in. 


Strength  or  the 

Masonry  in  Terms 

OP  that  op 


Brick 
Flatwise. 


Cubes  of 
Mortar. 


1  lime  paste,  3  sand 

1  Rosendale  natural  cement,  2  sand   . . 

1  Portland  cement,  2  sand 

Neat  Portland 

1  Rosendale  natural  cement,  2  lime  mortar 
1  Portland  cement,  2  lime  mortar   


21 

36 

8 

1 
1 
1 


1551 
1825 
2540 
2  315 
1646 
1411 


0.10 
0.13 
0.16 
0.15 
0.12 
0.10 


12.5 
11.3 
4.7 
0.7 
9.0 
7.3 


In  interpreting  tests  of  the  strength  of  brick  masonry,  it  is  con- 
venient to  remember  that  the  best  brick- work  weighs  about  144 
lb.  per  cu.  ft.,  and  that  therefore  each  foot  in  height  of  a  brick  wall 
gives  a  pressure  at  its  base  of  one  pound  per  square  inch.  On  this 
basis  the  masonry  in  the  first  line  of  Table  53  failed  under  a  com- 
pression equivalent  to  that  of  a  prismatic  wall  1,551  feet  high — more 
than  a  quarter  of  a  mile. 

623.  Later  tests  with  the  Watertown  machine  gave  results  as  in 
Table  54.  The  tests  of  the  bricks  used  in  these  experiments  are 
reported  in  Table  8,  page  42. 

Notice  in  Table  54  that  in  several  cases  the  strength  at  one  month 
is  greater  than  that  at  six  months.  The  only  explanation  is  that 
the  anomaly  is  due  to  undetected  variations  in  making  and  testing 
the  piers.  A  considerable  variation  in  the  results  is  one  of  the 
characteristics  of  tests  on  brick  and  brick  masonry. 

The  highest  strength  of  brick  masonry  tested  at  Watertown 
preceding  June  30,  1907,  was  5,608  lb.  per  sq.  in.,  for  a  pier  12  inches 
square  consisting  of  hard-burned  common  brick  laid  in  neat  portland 

*  Tests  of  Metab,  1883,  1884,  1886,  1891,  1893. 
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mortar,  tested  when  seven  days  old.     A  number  of  piers  have  stood 
more  than  4,000  lb.  per  sq.  in. 


TABLE  54. 

Crushing  Strength  of  Brick  Piers.* 

Age  when  tested,  6  months  except  as  noted. 


No.  of  the 
Brick  in 

Pounds  per  Square  Inch. 

Strenqtb  or  the 

r  Crushing 
Brick. 

Tables. 
Pi«e42. 

Neat 
Portland. 

1   Portland 
3  Sand. 

1  Ume  Paste 
3  Sand. 

Neat 
Portland. 

1  Pbrtland 
3  Sand. 

1  Lime  Paste 
3  Sand. 

Face  Brick. 

1 

4  021 

2  410* 

1420 

31 

19 

11 

2 

2  880* 

2400 

1517 

26 

21 

13 

3 

1925 

1670 

1260 

28 

25 

19 

Common  Brici 

c. 

4 

4  700* 

1  800* 

994 

42 

16 

9 

5 

1969 

1800 

733 

44 

40 

16 

6 

1400 

1411 

718 

24 

24 

12 

7 

1  510* 

1619 

732 

23 

23 

11 

8 

1061 

1224 
1671 

465* 
1065 

20 

23 

9 

Mean 

2  063 

*  Strength  at  one  month. 

624.  Cornell  Tests.  Six  experiments  made  at  Cornell  University  f 
on  piers  13  inches  square  (one  and  a  half  brick),  laid  in  1  :  2  portland- 
cement  mortar,  gave  an  average  crushing  strength  of  821  lb.  per 
sq.  in.  for  brick  having  a  crushing  strength  of  3,270  lb.  per  sq.  in. 
when  tested  flatwise  with  plastered  surfaces,  the  average  strength  of 
the  masonry  being  0.25  of  that  of  the  brick.  The  same  series  of 
experiments  gave  894  lb.  per  sq.  in.  for  brick  having  a  crushing 
strength  of  3,750  lb.  per  sq.  in.,  the  average  strength  of  masonry 
being  0.23  of  the  strength  of  the  brick.  The  piers  varied  from 
eleven  to  thirty-four  courses  high,  but  the  difference  in  height  seemed 
to  make  no  appreciable  difference  in  the  strength.  The  thickness 
of  the  mortar  joints  ranged  from  0.22  to  0.28  inch. 

*  Tests  of  Metals,  etc.,  1904.  p.  449. 

t  Trans.  Assoc,  of  Civil  Engineers  of  Cornell  University,  vol.  vi,  p.  157. 


318 


Brick  Masonry. 


[Chap.  XII, 


626.  Toronto  Tests.  Nine  tests  made  in  Toronto,  Canada,*  on 
piers  composed  of  common  brick  having  a  crushing  strength  flatwise 
from  1,222  to  5,372  lb.  per  sq.  in.,  laid  in  lime  mortar,  gave  an  average 
crushing  strength  of  339  lb.  per  sq.  in.  when  2J  months  old.  The 
average  strength  of  the  masonry  was  0.16  of  the  strength  of  the 
brick. 

626.  University  of  Illinois  Tests.  Table  55  shows  the  results 
of  the  tests  of  fourteen  brick  piers  made  at  the  University 
of  Illinois.t  The  piers  were  12J  inches  square,  and  practically 
10  feet  high.  With  the  vitrified  shale  brick  the  thickness  of  the 
joints  varied  from  0.30  to  0.40  inch,  and  with  the  under-burned 
surface-clay  brick  from  0.44  to  0.46  inch.  All  of  the  piers  were 
forty-three  courses  high,  except  two  which  were  forty  and  three 
which  were  forty-two.  The  age  when  tested  varied  from  62  to  69 
days. 

TABLE  55. 

Tests  of  Brick  Columns  made  at  University  of  Illinois. 

Age  when  tested,  66  days. 


Rkp. 
No. 


Characteristic  or 
Columns. 


No. 

OP 

Tests. 


Crushing 
Strength 

lb.  per 
sq.  ID. 


Crushing  Strength  op  the 

Column  in  Terms  op 
the  Crushing  Strength  op 


The 

Brick 

Flatwise. 


6-inch 

Cubes 

of  the 

Mortar. 


ColumD 
No.  1. 


1 
2 

3 
4 
5 


Vitrified  Shale  Building  Brick 

Well -laid,     1:3     portland 

cement 

Poorly -laid,  1:3  portland 
cement 

Well -laid,  1:5  portland 
cement 

Well-laid,  1  : 3  natural  ce- 
ment   

Well-laid  1  :  2  lime  mortar. 


3 

3  367* 

0.31 

1.17t 

2 

2  920 

1.27 

0.05t 

2 

2  225 

0.21 

1.30 

1 
2 

1750 
1450 

0.16 
0.14 

5.75 

1.00 
0.87 

0.66 

0.52 
0.43 


Under-burned  Surface-clay  Building  Brick. 
I  Well-laid,  l:3portland  cement  I      2    1     1060     I     0.27  1    0.37*1    0.31 

*  Two  companion  piers  at  6  months  gave  an  averase  of  8.950  lb.  per  sq.  in. 
t  Based  on  thirteen  tests  of  1 :  3  mortar  69  days  old. 


627.  Conclitsions   from    Preceding    Tests.    The    preceding    tests 
show  (1)  that  the  strength  of  piers  built  of  the  same  brick  is  closely 

*  Digest  of  Physical  Tests,  vol.  i,  p.  219. 
r         t  Bulletin  No.  27,  University  of  Illinois  Eng'g.  Exper.  Station,  p.  26. 
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proportional  to  the  strength  of  the  mortar;  and  (2)  that  the  strength 
of  piers  built  with  the  same  mortar  varies  as  the  crushing  strength  of 
the  brick.  The  only  exceptions  to  these  conclusions  are  abnormal 
cases  where  an  unusually  strong  mortar  is  used  with  a  very  weak 
brick,  or  where  a  very  weak  mortar  is  used  ^ith  a  very  strong  brick. 
Since  brick  masonry  gives  evidence  of  distress  when  the  load  is 
about  half  the  ultimate  strength  (§  618),  the  factor  of  safety  should 
be  based  upon  this  value  rather  than  upon  the  load  producing  com- 
plete collapse.  The  nominal  pressure  that  may  be  safely  allowed 
upon  brick  masonry  depends  upon  (1)  the  quality  of  the  materials 
employed;  (2)  the  degree  of  care  with  which  the  work  is  executed; 
whether  it  is  for  a  temporary  or  permanent,  an  important  or  unim- 
portant stnicture;  and,  (3)  the  care  with  which  the  nominal  maxi- 
mum load  is  estimated. 

628.  Pressure  Allowed  in  Practice.  The  pressure  allowed  on  brick 
masonry  was  considerably  smaller  formerly,  when  the  bricks  were 
soft  and  were  usually  laid  in  lime  mortar,  than  at  present,  when  the 
ordinary  brick  is  much  better  than  the  best  formerly  and  when  brick 
masonry  is  usually  laid  in  cement  mortar  where  great  strength  is 
required. 

The  pressure  at  the  base  of  a  brick  shot-tower  in  Baltimore, 
246  feet  high,  is  estimated  at  6i  tons  per  sq.  ft.  (about  90  lb.  per 
sq.  in.).  The  pressure  at  the  base  of  a  brick  chimney  at  Glasgow, 
Scotland,  468  ft.  high,  is  estimated  at  9  tons  per  sq.  ft.  (about  125 
lb.  per  sq.  in.);  and  in  heavy  gales  this  is  increased  to  15  tons  per 
sq.  ft.  (210  lb.  per  sq.  in.)  on  the  leeward  side.  Twenty  years  ago 
the  leading  architects  of  Chicago  were  counted  as  good  authorities 
in  such  matters,  and  did  not  consider  it  safe  to  allow  more  than  10 
tons  per  square  foot  (139  lb.  per  sq.  in.)  on  the  best  brick  laid  in 
1  : 2  portland-cement  mortar;  but  now  this  value  is  frequently 
greatly  exceeded  (§  629). 

629.  A  large  committee  of  leading  architects  and  engineers  of 
Chicago  in  June,  1908,  recommended  the  following  values  for  in- 
corporation in  the  building  laws  of  that  city. 

Paving  brick  in  1  :  3  portland-cement  mortar 350  lb.  per  sq.  in. 

Preset  and  sewer  brick  having  a  crushing  strength 

of  5  000  lb.  per  sq.  in.,  in  1  :  3  portland  mortar  .     250  lb.  per  sq.  in. 
Select  hard  common  brick  having  a  strength  of  2  500 
lb.  per  sq.  in.: 

in  1  :  3  portland  mortar 200  lb.  per  sq.  in. 

in  1  Portland  cement,  1  lime  paste  and  3  sand  . .     175  lb.  per  sq.  in. 
Common  brick  having  a  strength  of  1  800  lb.  per 
sq.  in.: 

in  portland  cement  mortar 175  lb.  per  sq.  in. 

in  natural-cement  mortar 150  lb.  per  sq.  in. 

in  lime  and  cement  mortar 125  lb.  per  sq.  in. 

in  lime  mortar 100  lb.  per  sq.  in. 
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In  view  of  the  values  obtained  in  experiments,  the  above  recom- 
mendations seem  quite  conservative;  but  it  should  be  remembered 
that  it  is  likely  that  a  better  grade  of  work  will  be  obtained  in  making 
test  specimens  than  in  actual  work,  particularly  if  the  work  is  let  to 
the  lowest  bidder  and  is  not  subject  to  rigid  inspection  during  con- 
struction. 

630.  TRAiniyiRSi  8TBKN0TH  Or  Briox  Masonrt.  Occasion- 
ally the  transverse  strength  of  brick-work  is  of  importance.  For 
example,  if  a  wall  is  to  be  built  upon  a  beam  spanning  an  opening, 
it  is  necessary  to  know  the  load  that  will  come  upon  the  beam;  or 
again,  if  an  opening  is  to  be  cut  through  an  old  wall,  it  is  important 
to  know  whether  the  wall  will  be  self-supporting  over  the  opening. 
Since  the  adhesion  of  mortar  is  much  less  than  the  tensile  strength 
of  either  the  mortar  or  the  brick  (see  S  256),  the  transverse  strength 
of  brick-work  is  dependent  upon  the  adhesion  of  the  mortar.  While 
experiments  show  that  the  adhesion  of  any  kind  of  mortar  to  either 
brick  or  stone  is  small  in  comparison  with  its  cohesive  or  tensile 
strength,  experience  in  demolishing  old  walls  shows  that  ordinary 
masonry  has  a  considerable  transverse  strength. 

Not  many  experiments  have  been  made  to  determine  the  trans- 
verse strength  of  brick  masonry,  the  following  being  all  the  records 
of  tests  that  can  be  found:  Engineer  and  Architect's  Journal,  Vol.  i, 
p.  30,  45,  102,  135  (1837);  Vol.  xi,  p.  294  (1848);  Vol.  xiv,  p.  510 
(1851).  Engineering,  Vol.  xiv,  p.  1  (1872);  Indian  Engineering, 
Jan.  9,  1892,  or  RaUroad  Gazette,  Feb.  26,  1892.  Several  of  the 
above  experiments  were  made  to  determine  the  effect  of  hoop-iron 
bonding  straps,  and  the  remainder  give  no  information  as  to  the 
quality  of  the  mortar;  and  hence  none  of  the  results  are  applicable 
to  plain  brick  masonry,  and  the  details  of  the  experiments  are  so 
meagre  that  the  experiments  are  of  no  practical  value. 

Five  experiments  under  the  direction  of  the  author*  gave  a  mean 
transverse  strength  of  120  lb.  per  sq.  in.  for  a  good-quality  soft-mud 
building  brick  laid  in  a  poor  1  :  2  natural-cement  mortar,  tested  when 
50  days  old.  The  results  of  eleven  tests  of  this  series  seemed  to 
indicate  that  brick  beams  bonded  as  regular  masonry  have  a  modulus 
of  rupture  equal  to  about  twice  the  tensile  strength  of  the  mortar 
when  built  with  ordinary  care,  and  about  three  times  when  built  with 
great  care.  When  the  beams  are  constructed  as  piers,  i.e.,  with  no 
interlocking  action,  the  modulus  of  rupture  is  about  equal  to  the 
tensile  strength  of  the  mortar. 

Four  t^sts  under  the  direction  of  the  University  of  Illinois  En- 
gineering Experiment  Station  f  gave  a  mean  modulus  of  rupture  of 

*  Thesis  of  Earl  and  Loomis,  1893,  Library,  University  of  Illinois, 
t  Thesis  of  Brand  and  Biishnell,  1908,  Library,  University  of  Illinois. 
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706  lb.  per  sq.  in.  for  under-burned  soft-mud  building  brick  laid  in 
1  : 3  portland-cement  mortar,  when  76  days  old;  and  3,560  lb.  per 
sq.  in.  for  vitrified  shale  building  brick  laid  in  1  : 3  portland-cement 
mortar  when  76  days  old. 

631.  Application.  Regarding  the  brick-work  over  an  opening 
as  a  beam  having  fixed  ends,  and  assuming  brick  masonry  to  weigh 
144  lb.  per  cu.  ft.,  it  was  shown  in  previous  editions  of  this  book  that 

^.=i (1) 

in  which  H^  =  the  height,  in  feet,  of  the  masonry  when  it  will  just 
support  itself  over  the  opening,  S  =  the  width,  in  feet,  of  the  opening, 
R  =  the  modulus  of  rupture  of  the  masonry,  in  lb.  per  sq.  in.;  and 
it  was  also  shown  that 

^»  =  S (2) 

in  which  H^  =  the  height  of  the  wall,  in  feet,  producing  a  maximum 
load  on  the  lintel.  Notice  that  H^g^  =  \H^y  which  shows  that  the 
maximum  stress  on  the  lintel  occurs  when  the  height  of  the  wall  is 
half  of  its  self-supporting  height,  at  which  time  one  half  of  the  wall 
will  be  self-supporting  and  one  half  will  require  extraneous  support; 
or  in  other  words,  the  maximum  moment  on  the  lintel  is  one  quarter 
of  that  due  to  the  self-supporting  height. 

By  the  use  of  equation  1  and  the  values  of  the  modulus  of  rupture 
of  brick  masonry  stated  in  the  preceding  section,  it  is  possible  to 
compute  whether  or  not,  if  a  given  opening  is  cut  through  a  brick 
wall,  the  masonry  will  be  self-supporting.  To  determine  whether 
the  lintel  can  resist  the  maximum  moment  which  will  come  upon  it, 
determine  by  equation  1  the  self-supporting  height  of  the  wall,  and 
then  the  moment  on  the  lintel  will  be  that  due  to  one  quarter  of  the 
self-supporting  wall  considered  as  uniformly  distributed.  If  the 
lintel  can  not  safely  carry  the  load  that  will  come  upon  it,  the  girder 
must  be  supported  temporarily,  or  time  must  be  given  for  the  mortar 
to  set,  or  a  stronger  or  at  least  a  quicker  setting  mortar  must  be  used. 

The  substantial  correctness  of  this  method  of  computing  the 
stress  on  a  lintel  is  proved  by  the  fact  that  large  openings  are  fre- 
quently cut  through  walls  without  providing  any  extraneous  sup- 
port; and  also  by  the  fact  that  walls  are  frequently  supported  over 
openings  on  timbers  entirely  inadequate  to  carry  the  load  if  the 
masonry  did  not  have  considerable  strength  as  a  beam. 

632.  Custom  differs  as  to  the  manner  of  estimating  the  pressure 
on  a  girder  due  to  a  superincumbent  mass  of  masonry.  One  extreme 
consists  in  assuming  the  masonry  to  be  a  fluid,  and  taking  the  load 

21  . 
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on  the  lintel  as  the  weight  of  all  the  masonry  above  the  opening; 

but  as  the  wall  is  likely  to  be  several  days  in  building,  the  masonry 

first  laid  attains  considerable  strength  before  the  wall  is  completed; 

and  hence,  owing  to  the  cohesion  of  the  mortar,  the  final  weight  on 

the  girder  can  not  be  equal  to,  or  be  compared  with,  any  fluid  volume. 

This  method  always  gives  a  result  that  is  too  great. 

The  other  extreme  consists  in  assuming  the  pressure  to  be  the 

weight  of  the  masonry  included  in  a  triangle  of  which  the  opening 

is  the  base  and  whose  sides  make  45®  with  this  line.    This  method 

2R 
gives  a  load  -^  times  that  which  takes  account  of  the  transverse 

strength  of  the  brick-work.  If  i2  is  relatively  large  and  S  is  small, 
this  fraction  will  be  more  than  unity,  under  which  conditions  this 
method  is  safe;  but  if  R  is  small  and  S  is  large,  then  this  fraction  is 
less  than  one,  which  shows  that  under  these  conditions  this  method 
is  unsafe. 

633.  Measubimemt  or  Briox-WORK.  The  method  of  deter- 
mining the  quantity  of  brick  masonry  is  governed  by  voluminous 
trade  rules  or  by  local  customs,  which  are  even  more  arbitrary  than 
those  for  stone  masonry  (§  585,  which  see). 

The  quantity  is  sometimes  computed  in  perches,  but  there  is  no 
imiformity  of  understanding  as  to  the  contents  of  a  perch.  It  ranges 
from  16i  to  25  cubic  feet. 

Brick-work  is  occasionally  measured  by  the  square  rod  of  ex- 
terior surface.  No  wall  is  reckoned  as  being  less  than  a  brick  and  a 
half  in  thickness  (13  or  13^  inches),  and  if  thicker  the  measurement 
is  still  expressed  in  square  rods  of  this  standard  thickness.  Unfor- 
tunately the  dimensions  adopted  for  a  square  rod  are  variable,  the 
following  values  being  more  or  less  customary:  16^  feet  square  or 
272i  square  feet,  18  feet  square  or  324  square  feet,  and  16^  square 
feet. 

The  contents  of  a  brick  wall  are  frequently  found  by  multipljdng 
the  number  of  cubic  feet  in  the  wall  by  the  number  of  brick  which 
it  is  assumed  make  a  cubic  foot;  but  as  the  dimensions  of  brick  vary 
greatly  (see  §  83),  this  method  is  objectionable.  A  cubic  foot  is 
often  assumed  to  contain  20  brick,  and  a  cubic  yard  600.  The  last 
two  quantities  are  frequently  used  interchangeably,  although  the 
assumed  volume  of  the  cubic  yard  is  thirty  times  that  of  the  cubic 
foot.    The  former  value  is  about  correct  for  the  average  brick. 

The  volume  of  brick  masonry  is  frequently  stated  in  thousand 
bricks,  the  contents  being  obtained  by  measuring  the  area  of  the  facfe 
of  the  wall  and  allowing  a  certain  number  of  bricks  to  each  square 
foot,  the  number  varying  with  the  thickness  of  the  wall.  A  4-inch 
wall    (thickness  ==;  width  of  one  brick)   is  frequently  assumed  to 
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contain  7  bricks  per  sq.  ft.;  a  9-inch  wall  (thickness  =  width  of 
two  bricks),  14  bricks  per  sq.  ft.;  a  13-inch  wall  (thickness  =  width 
of  three  bricks),  21  bricks  per  sq.  ft.,  etc.;  the  number  of  brick  per 
square  foot  of  the  face  of  the  wall  being  seven  times  the  thickness  of 
the  wall  in  terms  of  the  width  of  a  brick.  The  size  of  bricks  differs 
materially  in  different  localities,  but  not  infrequently  the  above 
relations  are  employed  even  though  they  are  considerably  in  error 
for  a  particular  size  of  brick. 

Not  infrequently  the  contents  of  the  wall  and  also  the  number  of 
bricks  laid  are  stated  in  thousands  of  bricks  wall  measure,  in  which 
case  the  volume  is  computed  as  in  the  preceding  paragraph;  and 
sometimes  the  number  of  bricks  laid  is  stated  in  thousands  of  brick 
kUn  count,  i.e.,  the  number  of  brick  actually  purchased  which,  on 
account  of  breakage,  is  1  to  5  per  cent  more  than  the  number  actually 
laid,  according  to  the  quality  of  the  bricks  and  the  number  and  the 
size  of  openings. 

634.  Since  well-established  custom  has  all  the  force  of  law,  unless 
due  notice  to  the  contrary  is  given,  the  only  relief  from  such  arbitrary, 
uncertain,  and  indefinite  customs  is  to  specify  that  the  masonry  will 
be  paid  for  by  the  cubic  yard, — ^gross  or  net  measurement,  according 
to  the  structure  or  the  preference  of  the  engineer  or  architect. 

636.  Data  for  Estimates.  Number  of  Brick  Required.  Since 
the  size  of  brick  varies  greatly  (§  83),  it  is  impossible  to  state  a  rule 
which  shall  be  equally  accurate  in  all  localities.  If  the  brick  be  of 
standard  size  (8J  X  4  X  2{  inches)  and  laid  with  i-  to  f-inch  joints, 
a  cubic  yard  of  masonry  will  require  about  410  brick;  or  a  thousand 
brick  will  lay  about  2^  cubic  yards.  If  the  joints  are  i-  to  J-inch,  a 
cubic  yard  of  masonry  will  require  about  495  brick;  or  a  thousand 
brick  will  lay  about  2  cubic  yards.  With  face  brick  (SJ  X  4^  X  2^ 
inches)  and  ^-inch  joints,  a  cubic  yard  of  masonry  will  require  about 
496  brick;  or  a  thousand  face  brick  will  lay  about  2  cubic  yards. 

In  making  estimates  for  the  number  of  bricks  required,  an  allow- 
ance must  be  made  for  breakage,  and  for  waste  in  cutting  brick  to 
fit  angles,  etc.  With  good  brick,  in  massive  work  this  allowance 
need  not  exceed  1  or  2  per  cent;  but  in  buildings  3  to  5  per  cent  is 
none  too  much. 

636.  Amount  of  Mortar  Required.  The  proportion  of  mortar  to 
brick  will  vary  with  the  size  of  the  brick  and  with  the  thickness  of  the 
joints.  With  the  standard  size  of  brick  (8^X4x21  inches),  a  cubic 
yard  of  masonry,  laid  with  J-  to  |-inch  joints,  will  requiTe  from 
0.35  to  0.40  cu.  yd.  of  mortar;  or  a  thousand  brick  will  require 
0.80  to  0.90  cu.  yd.  If  the  joints  are  i  to  f  inch,  a  cubic  yard  of 
masonry  will  require  from  0.25  to  0.30  cu  yd.  of  mortar;  or  tx  thou- 
sand brick  will  require   from   0.45  to  0.55   cu.  yd.     If  the    joints 
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are  i  of  an  inch,  a  cubic  yard  of  masonry  will  require  from  0.10  to 
0.16  cu.  yd.  of  mortar;  or  a  thousand  brick  will  require  from  0.15  to 
0.20  cu.  yd. 

With  the  above  data,  and  Table  22,  page  120,  the  amount  of 
cement  and  sand  required  for  a  specified  number  of  brick,  or  for  a 
given  number  of  yards  of  masonry,  can  readily  be  determined. 

Ordinarily  0.4  barrel  of  unslaked  Hme  or  1  barrel  of  lime  paste 
and  0.4  cu.  yd.  of  sand  will  lay  a  thousand  bricks. 

637.  008T.  Labor  Required.  '' A  bricklayer,  with  a  laborer  to  keep 
him  supplied  with  materials,  will  lay  on  an  average,  in  common  house- 
walls,  about  1,500  bricks  per  day  of  10  working  hours;  in  the  neater 
outer  faces  of  brick  buildings,  from  1,000  to  1,200;  in  good  ordinary 
street  fronts,  from  800  to  1,000;  and  in  the  very  finest  lower-story 
faces  used  in  street  fronts,  from  150  to  300  according  to  the  number 
of  angles,  etc.  In  plain  massive  engineering  work,  he  should  average 
about  2,000  bricks  per  day,  or  4  cu.  yd.  of  masonry;  and  in  large 
arches,  about  1,500,  or  3  cu.  yd."  * 

In  the  United  States  Government  buildings  the  cost  of  labor  per 
thousand,  including  tools,  etc.,  is  estimated  at  seven  eighths  of  the 
wages  for  ten  hours  of  mason  and  helper. 

Table  56  and  Table  57  give  the  actual  labor,  per  cubic  yard, 
required  on  some  large  and  important  jobs. 

TABLE  56. 
Labor  Required  for  Brick  Masonry,  t 


Location  and  Description  op  the  Masonry. 


Work  Required,  in 
Days  per  Cubic  Yard. 


High  Bridge  enlargement,  N.  Y.  Citjr — 

Lining  wall  and  flat  arches  laid  with  very  close  joints  . 
Washington  (D.  C.)  Aqueduct — 

Circular  conduit,  9  feet  in  diameter  with  walls  12  inches 

thick   

St.  Louis  Water  Works — 

Semi-circular  conduit,  6  feet  in  diameter   

New  York  City  Storage  Reservoir — 

Lining  of  gate-house  walls  and  arches — rough  work   . . 


0.714 

0.439 
0.364 
0.304 


638.  Table  57  shows  the  cost  of  the  labor  for  five  brick 
buildings  forming  part  of  a  large  manufacturing  plant.  J  Buildings 
No.  1  and  2  were  long  and  low,  with  about  equal  amounts  of  9-inch 
and  13-inch  walls;   buildings  No.  3  and  4  had  larger  proportion  of 

*  Trautwine's  Engineer's  Pocket-Book,  16th  ed.,  p.  671. 

t  Trans.  Am.  Soc.  C.  E.,  vol.  iii,  p.  366. 

X  Engineering-Contracting t  vol.  xxv,  p.  100-01. 
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13-inch  wall;   buiding  No.  5  contained  more  brick  than  any  of  the 
othersi  and  had  13-inch  walls,  with  some  17-inch  and  22-inch  walls. 


TABLE  57. 
Cost  op  Labor  per  1  000  Brick. 


Kind  of  LiAbor  and  Price 

Building  No. 

AVCBAOU 

1 

2 

3 

4 

5 

Bricklayers,  60  ct.  per  hour  *  . . . 

Helpers,  17i  ct.  per  hour 

Carpenters,  21 J  ct.  per  hour 

Handling  materials 

$5.56 

1.95 

.70 

1.16 

$4.49 

1.67 

.71 

1.16 

$4.57 

2.14 

.88 

1.16 

$4.68 
1.95 
1.15 
1.16 

$3.68 

2.00 

.67 

1.16 

$4.16 

1.87 

.77 

1.16 

Total  for  labor 

$9.37 

$8.03 

$8.75 

$8.94 

$7.51 

$7.96 

*  On  Building  No.  1  bricklayers  reoeived  50  ct.  per  hr. 

On  building  No.  1  local  bricklayers  were  used  at  50  cents  per  hour, 
but  for  the  other  buildings  city  bricklayers  at  60  cents  per  hour 
were  imported.  The  latter  did  better  work  and  more  of  it,  as  shown 
by  the  table.  About  two  or  three  weeks  after  the  60-cent  brick- 
layers started  work,  the  inspector,  being  dissatisfied  with  the  way 
the  work  was  going,  began  preparing  careful  estimates  of  the  brick 
laid  each  week  and  of  the  cost  per  1,000  for  bricklayers  and  helpers. 
Within  three  weeks  after  the  first  estimate,  the  output  per  brick- 
layer had  increased  over  40  per  cent,  and  about  30  per  cent  increase 
was  maintained. 

The  total  average  cost  of  the  brick  masonry  is  as  follows: 

Items.  Cost  per  Cu.  Yd. 

Labor: 

Masons $2.08 

Helpers — hod-carriers  and  mortar  mixers .93 

Carpenters  building  scaffolds   .39 

Conunon  labor  handling  materials .58 

Total  for  labor    $3.98 

Materials: 

Brick,  459  at  $5.08  per  M    $2.33 

Freight 56 

Cement,  0.22  bbl.  at  $2.00    44 

Sand,  0.25  cu.  yd.  at  $0.46 11 

Freight 06 

Lime,  1  bushel  at  $0.20   20 

Total  for  materials   $3.70 

Total  for  materials  and  labor $7 .68 
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639.  Total  Oost  of  Brick  Masoniy.  The  following  is  the  cost  of 
660  cu.  yd.  (net)  of  brick  masonry  (307,000  brick)  in  a  wall  18  inches 
thick  and  26  feet  high.  The  joints  were  i  to  f  of  an  inch  thick;  and 
465  brick  laid  a  cubic  yard.* 

Items:  Cost  per  Cu.  Yd 

Red  bricks 465  at  $7.50  per  1  000 $3.49 

QuickUme 0.40  bbl.  at  $0.50 0.20 

Sand 0.28  cu.  yd.  at  $1.30 0.36 

Bricklayers 0.41  day  at  $4.50 1.84 

Helpers 0.52  day  at  $2.00 1.04 

Total  cost  per  cubic  yard $6.93 

640.  SPEOiFiOATioini    FOR    Briox    MASONRY.    For    Buildings. 

There  is  not  even  a  remote  approach  to  uniformity  in  the  specifica- 
tions for  the  brick-work  of  buildings.  Ordinarily  the  specifications 
for  the  brick  masonry  are  very  brief  and  incomplete.  The  following 
conform  closely  to  ordinary  construction.  Of  course,  a  higher  grade 
of  workmanship  can  be  obtained  by  more  stringent  specifications. 

The  brick  in  the  exterior  walls  must  be  of  good  quality,  hard-burned;  fine, 
compact,  and  uniform  in  texture;  regular  in  shape,  and  uniform  in  size.  One 
fourth  of  the  brick  in  the  interior  walls  may  be  what  is  known  as  soft  or  salmon 
brick.  The  brick  must  be  thoroughly  wet  before  being  laid.  The  joints  of  the 
exterior  walls  shall  be  from  i  to  f  inch  thick.f  The  joints  of  interior  division 
walls  may  be  from  f  to  ^  inch  thick.  The  mortar  shall  be  composed  of  1  part  of 
fresh,  well-slacked  Ume  and  2^  to  3  parts  of  clean,  sharp  sand.J  The  lime  paste 
and  the  sand  shall  be  thoroughly  mixed  before  using.  The  joints  shall  be  well 
filled  with  the  above  mortar;  and  no  grout  shall  be  used  in  the  work.  The  bond 
must  consist  of  five  courses  of  stretchers  to  one  of  headers,  and  shall  be  so  arranged 
as  to  thoroughly  bind  the  exterior  and  interior  portions  of  the  wall  to  each  other. 

The  contractor  must  furnish,  set  up,  and  take  away  his  own  scaffolding;  he 
must  build  in  such  strips,  plugs,  blocks,  scantling,  etc.,  as  are  required  for  securing 
the  wood-work;  and  must  also  assist  in  placing  all  iron-work,  as  beams,  stairways, 
anchors,  bed-plates,  etc.,  connected  with  the  brick- work. 

641.  For  Sewers.  The  following  are  the  specifications  employed 
in  the  construction  of  brick  sewers  in  Washington,  D.  C. : 

"The  best  quality  of  whole  new  brick,  burned  hard  entirely  through,  free 
from  injurious  cracks,  with  true  even  faces,  and  with  a  crushing  strength  of  not 

*  E.  J.  Chibas,  The  Polytechnic,  vol.  vii,  p.  146. 

t  For  the  best  work,  omit  this  item  and  insert  the  following:  Tfie  outside  walls 
shoM  be  faced  with  the  heat  brick  of  uniform  color,  laid  in  colored  mortar,  with  joints  not  ex- 
ceeding one  eighth  of  an  inch  in  thickness. 

X  For  masonry  that  is  to  be  subjected  to  a  heavy  pressure,  omit  this  item  and 
insert  the  following:  The  mortar  must  be  composed  of  1  part  lime  paste,  1  part  cement, 
and  2  parts  of  dean,  sharp  sand.  Or,  if  a  heavier  pressure  is  to  be  resisted,  specify 
that  some  particular  grade  of  cement  mortar  is  to  be  used — see  f  622  and  f  629. 
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less  than  5,000  pounds  per  square  inch,  shall  be  used,  and  must  be  thoroughly 
wet  by  immersion  immediately  before  laying.  Every  brick  is  required  to  be 
laid  in  full  mortar  joints,  on  bottom,  sides,  and  ends,  which  for  each  brick  is  to 
be  performed  by  one  operation.  In  no  case  is  the  joint  to  be  made  by  working 
in  mortar  after  the  brick  has  been  laid.  Every  second  course  shall  be  laid  with 
a  line,  and  joints  shall  not  exceed  three  eighths  of  an  inch.  The  brick-work  of 
the  arches  shall  be  properly  bonded,  and  keyed  as  directed  by  the  engineer.  No 
portion  of  the  brick-work  shall  be  laid  dry  and  afterwards  grouted. 

''The  mortar  shall  be  composed  of  cement  and  dry  sand,  in  the  proportion 
of  300  pounds  of  cement  and  2  barreb  of  loose  sand,  thoroughly  mixed  dry,  and 
a  sufficient  quantity  of  water  afterwards  added  to  form  a  rather  stiff  paste.  It 
shall  be  used  within  an  hour  after  mixing,  and  not  at  aU  if  once  set. 

''The  cement  shall  conform  to  the  standard  specification  of  the  American 
Society  for  Testing  Materials. 

"The  sand  used  shall  be  clean,  sharp,  free  from  loam,  vegetable  matter,  or 
other  dirt,  and  capable  of  giving  the  standard  results  with  the  cement. 

"The  water  shall  be  fresh,  and  clean,  free  from  earth,  dirt,  or  sewage. 

"Tight  mortar-boxes  shall  be  provided  by  the  contractor,  and  no  mortar 
shall  be  made  except  in  such  boxes. 

"The  proportions  given  are  intended  to  form  a  mortar  in  which  every  particle 
of  sand  shall  be  enveloped  by  the  cement;  and  this  result  must  be  attained  to 
the  satisfaction  of  the  engineer  and  under  his  direction.  The  thorough  mixing 
and  incorporation  of  aU  materials  (preferably  by  machine  labor)  will  be  insisted 
upon.  If  by  hand  labor,  the  dry  cement  and  sand  shall  be  turned  over  with 
shovels  by  skilled  workmen  not  less  than  six  times  before  the  water  is  added. 
After  adding  the  water,  the  paste  shall  again  be  turned  over  and  mixed  with 
shovels  by  skilled  workmen  not  less  than  three  times  before  it  is  used." 

642.  WATERPROOr  Briox  Masonry.  It  is  often  necessary  to 
prevent  the  percolation  of  water  through  brick  walls.  This  may  be 
accomplished  in  any  of  three  ways,  viz.:  (1)  by  surrounding  the  wall 
with  an  impervious  shield  of  tarred  paper  or  bituminous  felt,  or 
(2)  by  making  the  masonry  itself  impermeable,  or  (3)  by  applying 
a  waterproof  coating  to  the  face  of  the  wall. 

1.  For  a  discussion  of  the  first  method,  see  i  384. 

2.  The  second  method  requires  the  use  of  hard  impermeable 
brick  and  the  filling  of  all  the  joints  with  waterproof  mortar.  The 
mortar  may  be  made  waterproof  by  (1)  securing  a  well-graded  sand, 
(2)  using  enough  cement  to  fill  the  voids,  and  (3)  thoroughly  mixing 
the  ingredients  (see  §  369-77).  Owing  to  the  difficulty  of  getting 
all  of  the  joints  filled  solidly  full  of  mortar,  more  care  and  attention 
is  required  to  make  brick-work  impervious  than  to  make  concrete 
waterproof'  (§  363-84). 

3.  The  waterproof  coating  may  be  a  plaster  of  impervious  mortar 
(§  382),  or  a  coat  of  bituminous  mastic,  or  an  impervious  wash 
(§  379-81 )  or  paint.  It  is  somewhat  easier  to  make  a  plaster  of  cement 
mortar  adhere  to  a  brick  wall  than  to  a  concrete  suriface  (§  382),  but 
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considerable  care  is  required  to  secure  success  with  the  former. 
One  of  the  most  common  methods  of  rendering  brick-work  water- 
proof is  to  apply  successive  coats  of  alum  and  soap  solutions.  For 
the  method  of  preparing  and  applying  these  solutions,  see  i  379. 
These  washes  have  long  been  in  successful  use  for  making  brick 
masonry  impervious.  The  Transactions  of  the  American  Society  of 
Civil  Engineers,  Vol.  i.  pages  203-08,  contains  an  account  of  the 
stopping  of  leakage  through  a  brick  wall  under  a  head  of  36  feet  by 
an  application  of  "four  coatings." 

643.  ErrLOBKSOENOE.  Brick  masonry,  particularly  in  a  moist 
climate  or  in  damp  places — as  under  a  leaky  gutter  or  in  cellar 
walls — ^is  frequently  disfigured  by  the  formation  on  the  surface  of  a 
white  deposit,  which  is  called  efflorescence.  This  deposit  generally 
originates  with  the  mortar,  but  frequently  spreads  over  the  entire 
face  of  the  wall.  The  water  which  is  absorbed  by  the  mortar  dis- 
solves the  salts  of  soda,  potash,  magnesia,  etc.,  contained  in  the  lime 
or  cement,  and  on  evaporating  deposits  these  salts  as  a  white  efflores- 
cence on  the  surface.  With  lime  mortar  the  deposit  is  frequently 
very  heavy,  particularly  on  plastering;  and,  usually,  it  is -heavier 
with  natural  than  with  portland  cement.  The  efflorescence  some- 
times originates  in  the  brick,  particularly  if  the  brick  was  burned  with 
sulphurous  coal,  or  was  made  from  clay  containing  iron  pyrites;  and 
when  the  brick  gets  wet,  the  water  dissolves  the  sulphates  of  lime 
and  magnesia,  and  on  evaporating  leaves  the  crystals  of  these  salts 
on  the  surface.  Frequently  the  efflorescence  on  the  brick  is  due  to 
the  absorption  by  the  brick  of  the  impregnated  water  from  the  mortar. 

This  efflorescence  is  objectionable  chiefly  because  of  the  unsightly 
appearance  which  it  often  produces,  but  also  because  the  crystal- 
lization of  these  salts  within  the  pores  of  the  mortar  and  of  the  brick 
or  stone  causes  disintegration  which  is  in  many  respects  like  frost. 

As  a  palliative,  Gillmore  recommends*  the  addition  of  100  lb. 
of  quicklime  and  8  to  12  lb.  of  any  cheap  animal  fat  to  each  barrel 
of  cement.  The  lime  is  simply  a  vehicle  for  the  fat,  and  should  be 
thoroughly  incorporated  with  the  cement  before  slaking.  The 
object  of  the  fat  is  to  saponify  the  alkaline  salts.  The  method  is  not 
entirely  satisfactory,  since  the  deposit  is  only  made  less  prominent 
and  less  effective,  and  not  entirely  removed  or  prevented. 

As  a  preventative,  make  the  wall  as  impervious  as  possible  by 
using  some  of  the  methods  mentioned  in  §  642.  If  the  wall  stands 
in  damp  ground,  one  or  more  of  the  horizontal  joints  should  contain 
a  layer  of  tarred  paper  or  bituminous  felt  to  prevent  the  wall's 
absorbing  moisture  from  below.  Particular  care  should  be  taken 
during  the  erection  of  the  building  to  see  that  the  roof,  cornice,  and 
*  "Limes,  Hydraulic  Cements,  and  Mortars,"  p.  296* 
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gutters  are  made  water-tight;  and  all  ducts  that  carry  water  or  steam 
pipes  should  be  waterproofed  on  their  inner  surfaces.  After  the 
building  is  finished,  if  the  efflorescence  appears,  first  of  all  any  leakage 
of  water  into  the  wall  must  be  stopped;  and  if  the  efflorescence  is  due 
to  the  penetration  of  rain-water  through  the  exterior  face  of  the  wall, 
then  the  face  may  be  rendered  impervious  by  the  application  of  one 
or  more  pairs  of  the  Sylvester  washes  (5  379),  which  will  not  materi- 
ally darken  or  discolor  the  bricks. 

Efflorescence  will  gradually  be  blown  away  by  the  winds  and 
be  washed  off  by  the  rains,  but  it  can  be  entirely  removed  with 
scrubbing-brushes  and  hydrochloric  acid  mixed  with  at  least  four  or 
five  times  its  volume  of  water.  Before  applying  the  acid,  the  wall 
should  be  well  dampened;  and  after  being  scrubbed,  the  wall  should 
be  thoroughly  washed  with  clear  water. 


PART  m 
FOUNDATIONS 


CHAPTER  Xm 

INTRODUCTORY 

G46.  DEFIHITI0M8.  The  term  foundation  is  frequently  used 
indifferently  for  either  the  lower  courses  of  a  structure  of  masonry  or 
the  artificial  arrangement,  whatever  its  character,  on  which  these 
courses  rest.  For  greater  clearness,  the  term  foundation  will  here 
be  restricted  to  the  artificial  arrangement,  whether  timber  or  masonry, 
which  supports  the  main  structure;  and  the  prepared  surface  upon 
which  this  artificial  structure  rests  will  be  called  the  bed  of  the  founda- 
tion. There  are  some  cases  in  which  this  distinction  can  not  be 
adhered  to  strictly. 

646.  IBSPOBTANOE  OF  THE  SXTBJEOT.  The  foundation,  whether  ^ 
for  the  more  important  buildings  or  for  bridges  and  culverts,  is  the 
most  critical  part  of  a  masonry  structure.  The  failures  of  works  of 
masonry  due  to  faulty  workmanship  or  to  an  insufficient  thickness 
of  the  walla  are  rare  in  comparison  with  those  due  to  defective 
foundations.  When  it  is  necessary,  as  so  frequently  it  is  at  the  present 
day,  to  erect  gigantic  edifices — as  high  buildings  or  long-span  bridges 
— on  weak  and  treacherous  soils,  the  highest  constructive  skill  is 
required  to  supplement  the  weakness  of  the  natural  foundation 
by  such  artificial  preparations  as  will  enable  it  to  sustain  such  massive 
and  costly  burdens  with  safety. 

Probably  no  branch  of  the  engineer's  art  requires  more  ability 
and  skill  than  the  construction  of  foundations.  The  conditions 
governing  safety  are  generally  capable  of  being  calculated  with  as 
much  practical  accuracy  in  this  as  in  any  other  part  of  a  construction; 
but,  unfortunately,  practice  is  frequently  based  upon  empirical  rules 
rather  than  upon  a  scientific  application  of  fundamental  principles. 
It  is  unpardonable  that  any  liability  to  danger  or  loss  should  exist  » 
from  the  imperfect  comprehension  of  a  subject  of  such  vital  impor- 
tance. Ability  is  required  in  determining  the  conditions  of  stability; 
and  greater  skill  is  required  in  fulfilling  these  conditions,  that  the  cost 
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of  the  foundation  may  not  be  proportionally  too  great.  The  safety 
of  a  structure  may  be  imperiled,  or  its  cost  unduly  increased,  accord- 
ing as  its  foundations  are  laid  with  insufficient  stability,  or  with 
provision  for  security  greatly  in  excess  of  the  requirements.  The 
decision  as  to  what  general  method  of  proceduce  will  probably  be  best 
in  any  particular  case  is  a  question  that  can  be  decided  with  reason- 
able certainty  only  after  long  experience  in  this  brandi  of  engineering; 
and  after  having  decided  upon  the  general  meji^ra  to  be  followed, 
there  is  room  for  the  exercise  of  great  skill  in  the  means  employed  to 
secure  the  desired  end.  The  experienced  engineer,  even  with  all  the 
information  which  he  can  derive  from  the  works  of  others,  finds 
occasion  for  the  use  of  all  his  knowledge  and  best  common  sense. 

The  determination  of  the  conditions  necessary  for  stability  can 
be  reduced  to  the  application  of  a  few  fundamental  principles  which 
may  be  studied  from  a  text-book;  but  the  knowledge  required  to 
determine  beforehand  the  method  of  construction  best  suited  to  the 
case  in  hand,  together  with  its  probable  cost,  comes  only  by  personal 
experience  and  a  careful  study  of  the  experiences  of  others.  The 
object  of  Part  III  is  to  classify  the  principles  employed  in  con- 
structing foundations,  and  to  give  such  brief  accounts  of  actual 
practice  as  will  illustrate  the  applications  of  these  principles. 

647.  Plan  or  PaopOSBD  Diboxtmion.  In  a  general  way,  soils 
may  be  divided  into  three  classes:  (1)  ordinary  soils,  or  those  which 
are  capable,  either  in  their  normal  condition  or  after  that  condition 
has  been  modified  by  artificial  means,  of  sustaining  the  load  that  is 
to  be  brought  upon  them;  (2)  compressible  soils,  or  those  that  are 
incapable  of  directly  supporting  the  given  pressure  with  any  reason- 
able area  of  foundation;  and  (3)  semi-liquid  soils,  or  those  in  which 
the  fluidity  is  so  great  that  they  are  incapable  of  supporting  any 
considerable  load.  Each  of  the  above  classes  gives  rise  to  a  special 
method  of  constructing  a  foundation. 

1.  With  a  soil  of  the  first  class,  the  bearing  power  may  be  in- 
creased by  compacting  the  surface  or  by  drainage;  or  the  area  of 
the  foundation  may  be  increased  by  the  use  of  masonry  footing 
courses,  inverted  masonry  arches,  or  one  or  more  layers  of  timbers, 
railroad  rails,  iron  beams,  etc.  Some  one  of  these  methods  is  or- 
dinarily employed  in  constructing  foundations  on  land;  as,  for  ex- 
ample, for  buildings,  bridge  abutments,  sewers,  etc.  Usually  all 
of  these  methods  are  inapplicable  to  bridge  piers,  i.e.,  for  founda- 
tions under  water,  owing  to  the  scouring  action  of  the  current  and 
also  to  the  obstruction  of  the  channel  by  the  greatly  extended  base 
of  the  foundation. 

2.  With  compressible  soils,  the  area  of  contact  may  be  increased 
by  supporting  the  structure  upon  piles  of  wood  or  iron,  which  are 
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sustained  by  the  friction  of  the  soil  on  their  sides  and  by  the  direct 
pressure  on  the  soil  beneath  their  bases.  This  method  is  frequently 
employed  for  both  buildings  and  bridges. 

3.  A  semi-fluid  soil  must  generally  be  removed  entirely  and  the 
structure  founded  upon  a  lower  and  more  stable  stratum.  This 
method  is  specially  applicable  to  foundations  for  bridge  piers. 

There  are  many  cases  to  which  the  above  classification  is  not 
strictly  applicable. 

For  convenience  in  study,  the  construction  of  foundations  will 
be  discussed,  in  the  three  succeeding  chapters,  under  the  heads 
Ordinary  Fourtdations,  Pile  Foundations^  and  Foundations  under 
Water,  However,  the  methods  employed  in  each  class  are  not 
entirely  distinct  from  those  used  in  the  others. 


CHAPTER  XIV 

ORDINARY  FOUNDATIONS 

648.  In  this  chapter  will  be  discussed  the  method  of  constructing 
the  foundations  for  buildings,  bridge  abutments,  culverts,  or,  in 
general,  for  any  structure  founded  upon  dry,  or  nearly  dry,  ground. 
This  class  of  foundations  could  appropriately  be  called  Foundations 
for  Buildings,  since  these  are  the  most  numerous  of  the  class. 

This  chapter  is  divided  into  three  articles.  The  first  treats  of 
the  soil,  and  includes  (a)  the  methods  of  examining  the  site  to  deter- 
.  mine  the  nature  of  the  soil,  (6)  a  discussion  of  the  bearing  power  of 
different  soils,  and  (c)  the  methods  of  increasing  the  bearing  power 
of  the  soil.  The  second  article  treats  of  the  method  of  designing  the 
footing  courses,  and  includes  (o)  the  method  of  determining  the  load 
to  be  supported,  and  (6)  the  method  of  increasing  th^  area  of  the 
foundation.  The  third  contains  a  few  remarks  concerning  the 
practical  work  of  laying  the  foundation. 

Art.  1.    The  Bed  of  the  Foundation. 

649.  EXAMIKINO  THE  Suk.  The  nature  of  the  soil  to  be  built 
upon  is  evidently  the  first  subject  for  consideration,  and  if  it  has  not 
already  been  revealed  to  a  considerable  depth,  by  excavations  for 
buildings,  wells,  etc.,  it  will  be  necessary  to  make  an  examination 
of  the  subsoil  preparatory  to  deciding  upon  the  details  of  the  founda- 
tion. Except  for  the  heaviest  structures,  it  will  usually  be  sufficient, 
after  having  dug  the  foundation  pits  or  trenches,  to  examine  the  soil 
by  driving  a  steel  rod  or  boring  a  hole  with  a  post-auger  from  3  to  5 
feet  further,  the  depth  depending  upon  the  nature  of  the  soil  and 
the  weight  and  importance  of  the  intended  structure;  but  for  the 
largest  structures  it  is  necessary  to  examine  the  soil  to  greater  depths, 
in  which  case  more  elaborate  devices  must  be  employed.  Some  of 
the  methods  used  for  this  purpose  are:  (1)  driving  an  open  pipe; 
(2)  boring  with  an  auger;  (3)  "washing  a  hole  down"  with  a  pipe 
and  a  water  jet;  (4)  drilling  with  either  a  percussion  or  a  rotary 
drill. 

660.  Driving  a  Pipe.  In  soft  soil,  soundings  20  or  30  feet  deep 
can  be  made  by  driving  a  rod  or  sections  of  gas-pipe  with  a  ham- 
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mer  or  maul  from  a  temporary  scaffold,  the  height  of  which  will  of 
course  depend  upon  the  length  of  the  rod  or  of  the  sections  of  the  pipe. 

Good  judgment  is  required  in  interpreting  the  results  of  such 
tests,  particularly  if  the  structure  is  to  be  a  bridge  abutment  or  pier 
in  a  stream  liable  to  deep  scour.  A  layer  of  compact  sand  or  cemented 
gravel,  which  may  be  scoured  away,  may  be  mistaken  for  a  ledge  of 
rock;  but  the  difference  can  usually  be  detected  by  striking  the  rod 
or  pipe  with  a  hammer,  since  rock  will  give  a  decided  rebound  while 
gravel  or  sand  will  not.  A  bowlder  may  be  mistaken  for  bed  rock; 
but  the  difference  can  usually  be  detected  by  making  one  or  more 
additional  tests,  and  accurately  noting  the  depths  at  which  rock  is 
struck. 

If  samples  of  the  soil  are  desired,  use  a  2-inch  pipe  open  at 
the  lower  end.  If  much  of  this  kind  of  work  is  to  be  done,  it  is 
advisable  to  fit  up  a  hand  pile-driving  machine  (see  §  751),  using  a 
block  of  wood  for  the  dropping  weight. 

661.  Boring  with  Anger.  Borings  50  to  100  feet  deep  can  be  made 
verj'  expeditiously  in  common  soil  or  clay  with  a  common  wood- 
auger,  turned  by  men  with  levers  3  or  4  feet  long.  Or  the  boring 
may  be  made  with  any  one  of  several  earth  augers  having  a  spoon- 
like form  for  bringing  up  samples  of  the  soil.  An  auger  will  bring 
up  samples  sufficient  to  determine  the  nature  of  the  soil,  but  not 
its  compactness,  since  it  will  probably  be  compressed  somewhat  in 
being  cut  off. 

When  the  testing  must  be  made  through  sand  or  loose  soil,  it 
may  be  necessary  to  drive  down  a  steel  tube  to  prevent  the  soil  from 
falling  into  the  hole.  The  sand  may  be  removed  from  the  inside 
of  this  tube  with  an  auger,  or  with  the  "sand-pump'*  used  in  digging 
artesian  wells. 

662.  Washing  a  Hole  Down.  In  soft  soil  or  clay  that  can  be 
washed  with  a  stream  of  water,  a  hole  can  be  simk  rapidly  by  dri- 
ving a  pipe,  inserting  a  smaller  pipe  inside  of  it,  and  forcing  water 
down  the  inside  pipe,  the  d6bris  and  water  flowing  up  between  the 
two  pipes. 

663.  Drilling.  When  the  subsoil  is  composed  of  various  strata, 
particularly  if  there  are  strata  of  hard  soil  or  rock,  it  is  necessary 
to  use  a  percussion  or  "chopping"  drill  in  connection  with  some 
form  of  core  drill;  and  in  extreme  cases  the  diamond  drill  is  some- 
times employed.  Great  care  is  needed  in  interpreting  the  results 
of  such  borings.  In  using  the  percussion  drill,  care  must  be  taken 
that  a  stratum  sufficiently  hard  to  serve  as  a  foundation  is  not  passed 
by  unnoticed.  This  can  be  prevented  by  taking  dry  cores  at  fre- 
quent intervals.  In  using  a  core  drill  care  must  be  taken  to  dis- 
criminate between  erratic  bowlders  and  native  ledge  rock. 
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664.  TK8TIH0  Bbabimo  Powbb.  If  the  builder  desires  to  avoid,  on 
the  one  hand,  the  unnecessarily  costly  foundations  which  are  fre- 
quently constructed,  or,  on  the  other  hand,  those  insufficient  founda- 
tions evidences  of  which  are  often  seen,  it  may  be  necessary,  after 
opening  the  trenches,  to  determine  the  supporting  power  of  the  soil 
by  appljdng  a  test  load. 

In  the  case  of  the  capitol  at  Albany,  N.  Y.,  the  soil  was  tested  by 
applying  a  measured  load  to  a  square  foot  and  also  to  a  square  yard. 
The  machine  used  was  a  mast  of  timber  12  inches  square,  held  vertical 
by  guys,  with  a  cross-frame  to  hold  the  weights.  For  the  smaller 
area,  a  hole  3  feet  deep  was  dug  in  the  blue  clay  at  the  bottom  of 
the  foundation,  the  hole  being  18  inches  square  at  the  top  and  14 
inches  at  the  bottom.  Small  stakes  were  driven  into  the  ground  in 
lines  radiating  from  the  center  of  the  hole,  the  tops  being  brought 
exactly  to  the  same  level;  then  any  change  in  the  surface  of  the 
ground  adjacent  to  the  hole  could  readily  be  detected  and  measured 
by  means  of  a  straight-edge.  The  foot  of  the  mast  was  placed  in  the 
hole,  and  weights  applied.  No  change  in  the  surface  of  the  adjacent 
ground  was  observed  until  the  load  reached  5.9  tons  per  sq.  ft.,  when 
an  uplift  of  the  surroimding  earth  was  noted  in  the  form  of  a  ring 
with  an  irregularly  rounded  surface,  the  contents  of  which,  above  the 
previous  surface,  measured  0.09  cubic  feet.  Similar  experiments 
were  made  by  applying  the  load  to  a  square  yard  with  essentially  the 
same  results.  The  several  loads  were  allowed  to  remain  for  some 
time,  and  the  settlements  observed.* 

Similar  experiments  Were  made  in  connection  with  the  construc- 
tion of  the  Congressional  Library  Building,  Washington,  D.  C,  with 
a  frame  which  rested  upon  4  foot-plates  each  a  foot  square.  The 
frame  could  be  moved  from  place  to  place  on  wheels,  and  the  test 
was  applied  at  a  number  of  places. 

Tests  have  been  made  of  the  soil  under  a  river  bed  by  forcing 
a  3-inch  closed  pipe  into  the  ground  by  hydraulic  pressure,  f 

666.  In  interpreting  the  results  of  tests  of  bearing  power,  the 
fact  should  not  be  overlooked  that  a  small  area  will  bear  a  larger 
load  per  unit  of  area  for  a  short  time  than  a  larger  area  perpetually; 
and  hence,  the  area  tested  should  be  as  large  as  practicable  and  the 
test  should  continue  as  long  as  possible. 

666.  Bkabino  Power  of  Soils.  It  is  scarcely  necessary  to  say 
that  soils  vary  greatly  in  their  bearing  power,  ranging  as  they  do 
from  the  condition  of  hardest  rock,  through  all  intermediate  stages, 
to  a  soft  or  semi-liquid  condition,  as  mud,  silt,  or  marsh.  The  bejst 
method  of  determining  the  load  which  a  specific  soil  will  bear  is  liy 

*  W.  J.  McAlpine,  the  engineer  in  charge,  in  Trans.  Am.  Soc.  C.  E.,  vol.  ii,  p.  287. 
t  Trans.  Am.  Soc.  C.  E.,  vol.  ii,  p.  33. 
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direct  experiment  (§654-55);  but  good  judgment  and  experience, 
aided  by  a  careful  study  of  the  nature  of  the  soil — its  compactness 
and  the  amount  of  water  contained  in  it — will  enable  one  to  determine, 
with  reasonable  accuracy,  its  probable  supporting  power.  The 
following  data  are  given  to  assist  in  forming  an  estimate  of  the  load 
which  may  safely  be  imposed  upon  different  soils. 

667.  Rock.  The  ultimate  crushing  strength  of  stone,  as  deter- 
mined by  crushing  small  cubes ^  ranges  from  150  tons  per  square 
foot  for  the  softest  stone— such  as  are  easily  worn  by  running  water 
or  exposure  to  the  weather — to  2,000  tons  per  square  foot  for  the 
hardest  stones  (see  Table  2,  page  11).  The  crushing  strength  of 
slabs,  i.e.,  of  prisms  of  a  less  height  than  width,  increases  as  the 
height  decreases.  A  prism  one  half  as  high  as  wide  is  about  twice  as 
strong  as  a  cube  of  the  same  material.  If  a  slab  be  conceived  as 
being  made  up  of  a  number  of  cubes  placed  side  by  side,  it  is  easy 
to  see  why  the  slab  is  stronger  than  a  cube.  The  exterior  cubes 
prevent  the  detachment  of  the  disk-like  pieces  (Fig.  1,  page  10) 
from  the  sides  of  the  interior  cubes;  and  hence  the  latter  are  greatly 
strengthened,  which  materially  increases  the  strength  of  the  slab. 
In  testing  cubes  and  slabs  the  pressure  is  applied  uniformly  over  the 
entire  upper  surface  of  the  test  specimen;  and,  reasoning  from 
analogy,  it  seems  probable  that  when  the  pressure  is  applied  to  only 
a  small  part  of  the  surface,  as  in  the  case  of  foundations  on  rock,  the 
strength  will  be  much  greater  than  that  of  cubes  of  the  same  material. 

Table  58  contains  the  results  of  experiments  made  by  the 
author,  and  shows  conclusively  that  a  unit  of  material  has  a  much 
greater  power  of  resistance  when  it  forms  a  portion  of  a  larger  mass 
than  when  isolated  in  the  manner  customary  in  making  experiments 
on  crushing  strength. 

The  ordinary  "crushing  strength''  given  in  next  to  the  last 
column  of  Table  58  was  obtained  by  crushing  cubes  of  the  identical 
materials  employed  in  the  other  experiments.  The  concentrated 
pressure  was  applied  by  means  of  a  hardened  steel  die  thirty-eight 
sixty-fourths  of  an  inch  in  diameter  (area  =  0.277  sq.  in.).  All  the 
tests  were  made  between  self-adjusting  parallel  plates.  No  cushions 
were  used  in  either  series  of  experiments;  that  is,  the  pressed  sur- 
faces were  the  same  in  both  series.  However,  the  block  of  limestone 
7  inches  thick  (Experiments  No.  8  and  13)  is  an  exception  in  this 
respect.  This  block  had  been  sawed  out  and  was  slightly  hollow,  and 
it  was  thought  not  to  be  worth  while  to  dress  it  down  to  a  plane.  As 
predicted  before  making  the  test,  the  block  split  each  time  in  the 
direction  of  the  hollow.  If  the  bed  had  been  flat,  the  block  would 
doubtless  have  shown  a  greater  strength.  The  concentrated  pressure 
was  generally  applied  near  the  comer  of  a  large  block,  and  the 
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distance  from  the  center  of  the  die  to  the  edge  of  the  block  as  given 
in  the  table  is  to  the  nearest  edge.  Frequently  the  block  had  a 
ragged  edge,  and  therefore  these  distances  are  only  approximate. 
The  quantity  in  the  last  column — '*  Ratio '* — is  the  unit  crushing 
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Clay,  which  for  years  has  safely  carried,  without  appreciable  settlement, 
buildings  concentrating  IJ  to  2  tons  per  square  foot  (20  to  28  pounds 
per  square  inch),  when  tested  in  the  form  of  cubes  was  crushed  with 
4  to  8  pounds  per  square  inch.     In  this  case  the  average  **  ratio  'Ms  4 . 3. 


load  for  concentrated  pressures  divided  by  the  unit  crushing  load  for 
uniform  pressure. 

The  experiments  are  tabulated  in  an  order  intended  to  show  that 
the  strength  under  concentrated  pressure  varies  (1)  with  the  thick- 
ness of  the  block  and  (2)  with  the  distance  between  the  die  and  the 
edge  of  the  material  being  tested.  It  is  clear  that  the  strength 
increases  very  rapidly  with  both  the  thickness  and  the  distance  from 
the  edge  to  the  point  where  the  pressure  is  applied.  Therefore  we 
22 
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conclude  that  the  compressive  strength  of  cubes  of  a  stone  gives  little 
or  no  idea  of  the  ultimate  resistance  of  the  same  material  when  in 
thick  and  extensive  layers  in  its  native  bed. 

668.  The  safe  bearing  power  of  Tock  is  certainly  not  less  than 
one  tenth  of  the  ultimate  crushing  strength  of  cubes;  that  is  to  say, 
the  safe  bearing  power  of  solid  rock  is  not  less  than  18  tons  per  sq. 
ft.  for  the  softest  rock  and  180  for  the  strongest.  It  is  safe  to  say 
that  almost  any  rock,  from  the  hardness  of  granite  to  that  of  a  soft 
crumbling  stone  easily  worn  by  exposure  to  the  weather  or  to  run- 
ning water,  when  well  bedded  will  bear  the  heaviest  load  that  can 
be  brought  upon  it  by  any  masonry  construction. 

It  scarcely  ever  occurs  in  practice  that  rock  is  loaded  with  the 
full  amount  of  weight  which  it  is  capable  of  sustaining,  as  the  extent 
of  base  necessary  for  the  stability  of  the  structure  is  generally  suffi- 
cient to  prevent  any  undue  pressure  coming  on  the  rock  beneath. 

669.  Corthell  cites*  five  examples  of  structures  that  have  stood 
without  settlement  in  which  the  pressure  on  "hard  pan'*  ranged 
from  3.0  to  12.0  tons  per  sq.  ft.,  the  average  being  8.7  tons. 

660.  Clay.  The  clay  soils  vary  from  slate  or  shale,  which  will 
support  any  load  that  can  come  upon  it,  to  a  soft,  wet  clay  which 
will  squeeze  out  in  every  direction  when  a  moderately  heavy  pressure 
is  brought  upon  it.  Foundations  on  clay  should  be  laid  at  such 
depths  as  to  be  unaffected  by  the  weather;  since  clay,  at  even  con- 
siderable depths,  will  gain  and  lose  considerable  water  as  the  seasons 
change.  The  bearing  power  of  clayey  soils  can  be  very  much  im- 
proved by  drainage  (§  671),  or  by  preventing  the  penetration  of 
water.  If  the  foundation  is  laid  upon  undrained  clay,  care  must  be 
taken  that  excavations  made  in  the  immediate  vicinity  do  not  allow 
the  clay  under  pressure  to  escape  by  oozing  away  from  under  the 
building.  When  the  clay  occurs  in  strata  not  horizontal,  great  care 
is  necessary  to  prevent  this  flow  of  the  soil.  When  coarse  sand  or 
gravel  is  mixed  with  the  clay,  its  supporting  power  is  greatly  in- 
creased, being  greater  in  proportion  as  the  quantity  of  these  materials 
is  greater.  When  they  are  present  to  such  an  extent  that  the  clay 
i^  just  sufficient  to  bind  them  together,  the  combination  will  bear 
nearly  as  heavy  loads  as  the  softer  rocks. 

661.  The  following  data  on  the  bearing  power  of  clay  will  be  of 
assistance  in  deciding  upon  the  load  that  may  safely  be  imposed 
upon  any  particular  clayey  soil. 

Experiments  made  on  the  clay  under  the  piers  of  the  bridge 
across  the  Missouri  River  at  Bismarck,  with  surfaces  IJ  inches  square, 
gave  an  average  ultimate  bearing  power  of  15  tons  per  sq.  ft.  Clay 
in  thick  compact  beds,  without  any  admixture  of  loam  or  vegetable 

♦  E.  I..  Corthell's  Allowable  Pressures  on  Deep  Foundations,  p.  7. 
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matter,  has  carried  10  tons  per  sq.  ft.  without  appreciable  settlement. 
In  the  case  of  the  Congressional  Library  (§  654),  the  ultimate  sup- 
porting power  of  "yellow  clay  mixed  with  sand''  was  13^  tons  per 
sq.  ft.;  and  the  safe  load  was  assumed  to  be  2^  tons  per  sq.  ft. 

The  stifFer  varieties  of  clay,  when  kept  dry,  will  safely  bear  from 
4  to  6  tons  per  sq.  ft.;  but  the  same  clay,  if  allowed  to  become 
saturated  with  water,  can  not  be  trusted  to  bear  more  than  2  tons 
per  sq.  ft.  From  the  experiments  made  in  connection  with  the  con- 
struction of  the  capitol  at  Albany,  N.  Y.,  as  described  in  §  654,  the 
conclusion  was  drawn  that  the  extreme  supporting  power  of  that  soil 
was  less  than  6  tons  per  sq.  ft.,  and  that  the  load  which  might  be 
safely  imposed  upon  it  was  2  tons  per  sq.  ft.  "The  soil  was  blue 
clay  containing  from  60  to  90  per  cent  of  alumina,  the  remainder 
being  fine  siliceous  sand.  The  soil  contains  from  27  to  43,  usually 
about  40,  per  cent  of  water;  and  various  samples  of  it  weighed  from 
81  to  101  lb.  per  cu.  ft.'' 

At  Chicago  it  was  formerly  the  custom  to  found  upon  the  clay, 
and  the  load  ordinarily  put  on  a  thin  layer  of  clay  (hard  above  and 
soft  below,  resting  on  a  thick  stratum  of  quicksand)  was  1^  to  2  tons 
per  sq.  ft.;  and  the  settlement,  which  usually  reached  a  maximum 
in  a  year,  was  about  2  to  2i  inches  per  ton  of  load.  Experience  in 
central  Illinois  shows  that,  if  the  foundation  is  carried  down  below 
the  action  of  frost,  the  clay  subsoil  will  bear  1^  to  2  tons  per  sq.  ft. 
without  appreciable  settling. 

Corthell  cites*  sixteen  examples  of  structures  that  have  stood 
without  material  settlement  in  which  the  pressure  on  clay  ranged 
from  2.0  to  8.0  tons  per  sq.  ft.,  the  mean  being  5.2  tons;  and  gives 
five  other  examples  in  which  there  was  notable  settlement  with 
pressures  on  "  hard  clay "  between  4.5  and  5.6  tons  per  sq.  ft.  with 
an  average  of  5.08.  For  corresponding  data  for  "hard  pan"  see 
§  659. 

662.  The  stiff  blue  clay  of  London  seems  not  to  be  able  to  support 
more  than  5  tons  per  sq.  ft.,  for  three  bridges  across  the  Thames — 
the  old  Westminster,  the  Blackfriars,  and  the  "new"  London  (built 
in  1831) — each  gave  a  pressure  of  about  5  tons  per  sq.  ft.  upon  the 
clay  and  each  settled  badly. 

663.  Sand.  The  sandy  soils  vary  from  coarse  gravel  to  fine  sand. 
The  former  when  of  sufficient  thickness  forms  one  of  the  firmest  and 
best  foundations;  and  the  latter  when  saturated  with  water  is 
practically  a  liquid.  Sand  when  dry,  or  wet  sand  when  prevented 
from  spreading  laterally,  forms  one  of  the  best  beds  for  a  foundation. 
Porous,  sandy  soils  are,  as  a  rule,  unaffected  by  stagnant  water,  but 
are  easily  removed  by  running  water;  in  the  former  case  they  present 

♦  Allowable  Pressures  on  Deep  Foundations,  p.  7. 
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no  difficulty,  but  in  the  latter  they  require  extreme  care  at  the  hands 
of  the  constructor,  as  will  be  considered  later. 

664.  Compact  gravel  or  clean  sand,  in  beds  of  considerable 
thickness,  protected  from  being  carried  away  by  water,  may  be 
loaded  with  8  to  10  tons  per  sq.  ft.  with  safety.  In  an  experi- 
ment in  France,  clean  river-sand  compacted  in  a  trench  sup- 
ported 100  tons  per  sq.  ft.  Fine  sand  well  cemented  with  clay 
and  compacted,  if  protected  from  water,  will  safely  carry  4  to  6 
tons  per  sq.  ft. 

The  piers  of  the  Cincinnati  Suspension  Bridge  are  founded  on  a 
bed  of  coarse  gravel  12  feet  below  low-water,  although  solid  lime- 
stone was  only  12  feet  deeper;  if  the  friction  on  the  sides  of  the  pier* 
be  disregarded,  the  maximum  pressure  on  the  gravel  is  4  tons  per 
sq.  ft.  The  New  York  pier  of  the  Brooklyn  Suspension  Bridge  is 
founded  44  feet  below  the  bed  of  the  river,  upon  a  layer  of  sand  2 
feet  thick  resting  upon  bed-rock,  the  maximum  pressure  being  about 
6|  tons  per  sq.  ft. 

At  Chicago  sand  and  gravel  about  15  feet  below  the  surface  are 
successfully  loaded  with  2  to  2^  tons  per  sq.  ft.  At  Berlin  the  safe 
load  for  sandy  soil  is  generally  taken  at  2  to  2^  tons  per  sq.  ft.  The 
Washington  Monument,  Washington,  D.  C,  rests  upon  a  bed  of  very 
fine  sand  two  feet  thick  underlying  a  bed  of  gravel  and  bowlders, 
the  ordinary  pressure  on  certain  parts  of  the  foundation  being  not 
far  from  11  tons  per  sq.  ft.,  which  the  wind  may  increase  to  nearly 
14  tons  per  sq.  ft. 

Corthell  cites  f  ten  examples  of  structures  that  give  pressures  on 
fine  sand  ranging  from  2.25  to  5.8  tons  per  sq.  ft.,  the  average  being 
4.5  tons;  thirty-three  examples  of  pressures  on  coarse  sand  and 
gravel  ranging  from  2.40  to  7.75  tons  with  an  average  of  5.1  tons; 
and  ten  examples  on  sand  and  clay  from  2.5  to  8.5  tons  per  sq.  ft., 
the  average  being  4.9  tons— all  without  settlement.  The  same  author 
gives  three  examples  in  which  pressures  of  1.8  to  7.0  tons  per  sq.  ft. 
(average  5.2)  on  fine  sand  gave  notable  settlement;  and  three  ex- 
amples where  pressures  of  1.6  to  7.4  tons  per  sq.  ft.  (average  3.3)  on 
sand  and  clay  gave  undesirable  settlement. 

666.  Semi-Liquid  Soils.  With  a  semi-liquid  soil,  as  mud,  silt, 
or  quicksand,  it  is  customary  (1)  to  remove  it  entirely,  or  (2)  to 
sink  piles,  tubes,  or  caissons  through  it  to  a  solid  substratum,  or 
(3)  to  consolidate  the  soil  by  adding  earth,  sand,  stone,  etc.  The 
method  of  performing  these  operations  will  be  described  later.  Soils 
of  a  soft  or  semi-liquid  character  should  never  be  relied  upon  for  a 
foundation  when  anything  better  can  be  obtained;    but  a  heavy 

♦  For  the  amount  of  such  friction,  see  J  853-54  and  {  887. 
t  Allowable  Pressures  on  Deep  Foundations,  p.  7. 


Art.  1.]  The  Bed  op  the  Foundation.  341 

superstructure  may  be  supported  by  the  upward  pressure  of  a  semi- 
liquid  soil,  in  the  same  way  that  water  bears  up  a  floating  body. 
According  to  Rankine,*  a  building  will  be  supported  when  the 

pressure  at  its  base  is  wh  ( ^: — ^ )    per    unit  of    area,    in  which 

\1  -  sm  aj 

expression  w  is  the  weight  of  a  unit  volume  of  the  soil,  h  is  the  depth 
of  immersion,  and  a  is  the  angle  of  repose  of  the  soil.  If  «  =  5®, 
then  according  to  the  preceding  relation  the  supporting  power  of 
the  soil  is  lA  w  h  per  unit  of  area;  if  a  =  10°,  it  is  2.0  w  h;  and 
if  a  =  15*^,  it  is  2.9  w  h.  The  weight  of  soils  of  this  class,  i.e.,  mud, 
silt,  and  quicksand,  varies  from  100  to  130  lb.  per  cu.  ft.  Rankine 
gives  this  formula  as  being  applicable  to  any  soil;  but  since  it  takes 
no  account  of  cohesion,  for  most  soils  it  is  only  roughly  approximate, 
and  gives  results  too  small.  The  following  experiment  seems  to 
show  that  the  error  is  considerable.  "A  10-foot  square  base  of 
concrete  resting  on  mud,  whose  angle  of  repose  was  5  to  1  [a  =  11  J°], 
bore  700  lb.  per  sq.  ft."t  This  is  2i  times  the  result  by  the  above 
formula,  using  the  maximum  value  of  w. 

Large  buildings  have  been  securely  founded  on  quicksand  by 
making  the  base  of  the  immersed  part  as  large  and  at  the  same  time 
as  light  as  possible.  Timber  in  successive  layers  (§  705)  is  generally 
used  in  such  cases.  This  class  of  foundations  is  frequently  required 
in  constructing  sewers  in  water-bearing  sands,  and  though  apparently 
presenting  no  difficulties,  such  foimdations  often  demand  great  skill 
and  ability. 

666.  It  is  difficult  to  give  results  of  the  safe  bearing  power  of 
soils  of  this  class.  A  considerable  part  of  the  supporting  power  is 
derived  from  the  friction  on  the  vertical  sides  of  the  foundation,  and 
hence  the  bearing  power  depends  to  a  considerable  degree  upon  the 
area  of  the  side  surface  in  contact  with  the  soil;  and  with  this  class 
of  soils  it  is  particularly  important  that  the  area  tested  should  be  as 
large  as  possible.  Furthermore,  it  is  difficult  to  determine  the 
exact  supporting  power  of  a  plastic  soil,  since  a  considerable  settle- 
ment is  certain  to  take  place  with  the  lapse  of  time. 

Some  careful  and  extensive  experiments  on  the  alluvial  soil  of 
Calcutta  showed  that  loads  not  exceeding  2,700  lb.  per  sq.  ft.  caused 
no  greater  settlement  than  0.19  to  0.31  inch.  J 

C6rthell1f  gives  seven  examples  of  structures  founded  on  alluvium 
and  silt  in  which  the  pressure  ranged  from  1.5  to  6.2  tons  per  sq.  ft., 

*  See  Rankine's  Civil  Engineering,  p.  379. 

t  Proc.  Inst,  of  C.  E.,  vol.  xviii,  p.  493. 

\Engineenng  (London),  vol.  xx,  p.  103;  also  Engineering Nexva,  vol.  xxi,  p.  116. 

f  Allowable  Pressures  on  Deep  Foimdations,  p.  7. 
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the  average  being  2.9  tone,  in  which  there  was  no  settlement;  and 
two  examples  in  which  there  was  notable  settlement  under  pressures 
varying  from  1.60  to  7.60  tons  per  sq.  ft.  The  experience  at  New 
Orleans  with  alluvial  soil  and  a  few  experiments  *  that  have  been 
made  on  quicksand  seem  to  indicate  that  with  a  load  of  i  to  1  ton 
per  square  foot  the  settlement  will  not  be  excessive. 

667.  Sommary.    Gathering  together  the  results  of  the  preceding 
discussion,  we  have  Table  59. 


TABLE  59. 
Safe  Bearing  Power  of  Soils. 


Kind  or  Material. 

Safe  Bharino  Power 
IN  Tons  per  8q.  Ft. 

Mia. 

Max. 

Rock— the  hardest— in  thick  layers,  in  native  bed  (§667-59) . 
**     equal  to  best  ashlar  masonry  (§  657—59) 

200 
25 
15 
5 
6 
4 
1 
8 
4 
2 
0.5 

30 

"        *"            "    brick          "     "    "      "      ' 

20 

tt                          tl                   tl       UQQj.             **                                     «                                                     " 

10 

Clay,  in  thick  beds,  always  dry  (^  660-62) 

8 

"      **     "         "     moderately  dnr  (§  660-62) 

6 

"    soft  (S  660-62) 

2 

Gravel  and  coarse  sand,  well  cemented  (§  663-64) 

8and,dry,  compact  and  well  cemented,            "         

"      clean,  dry    "         

Quicksand,  alluvial  soils,  etc.  (§  665-66) 

10 
6 
4 
1 

668.  Ooncluflion.  It  is  well  to  notice  that  there  are  some  practical 
considerations  that  modify  the  pressure  which  may  safely  be  put 
upon  a  soil.  For  example,  the  pressure  on  the  foundation  of  a  tall 
chimney  should  be  considerably  less  than  that  of  the  low  massive 
foundation  of  a  fire-proof  vault.  In  the  former  case  a  slight  in- 
equality of  bearing  power,  and  consequent  unequal  settling,  might 
endanger  the  stability  of  the  structure;  while  in  the  latter  no  serious 
harm  would  result.  The  pressure  per  unit  of  area  should  be  less  for 
a  light  structure  subject  to  the  passage  of  heavy  loads — as,  for 
example,  a  railroad  viaduct — than  for  a  heavy  structure  subject 
only  to  a  quiescent  load,  since  the  shock  and  jar  of  the  moving  load 
are  far  more  serious  than  the  heavier  quiescent  load. 

The  determination  of  the  safe  bearing  power  of  soils,  particularly 
when  dealing  with  those  of  a  semi-liquid  character,  is  not  the  only 
question  that  must  receive  careful  attention.    In  the  foundations 

♦Trans.  Am.  8oc.  of  C  E.,  vol.  xiv,  p.  182;  Engif%«fring,  vol.  xx,  p.  103;  Proc. 
Inst,  of  C,  E.,  vol.  acvB,  p.  443;   Cleeman's  Railroad  Practice,  p.  103-4. 
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for  buildings,  it  may  be  necessary  to  provide  a  safeguard  against  the 
soil's  escaping  by  being  pressed  out  laterally  into  excavations  in  the 
vicinity.  For  example,  in  Chicago  some  of  the  largest  and  finest 
buildings  have  settled  owing  to  the  flow  of  the  plastic  clay  into 
foundations  opened  across  the  street.  In  New  York  City  one  of  the 
largest  buildings  settled  because  of  the  pumping  of  fine  sand  from  an 
artesian  well  on  the  site  in  getting  water  for  the  boilers  of  the  build- 
ing. A  still  more  remarkable  case  occurred  in  London  where  700 
feet  of  the  walls  of  the  East  India  Dock  settled  in  consequence  of 
the  sinking  of  a  foundation  at  the  Midland  Dock  1,500  feet  away,  and 
the  source  of  the  trouble  was  not  discovered  until  a  "sand  blow" 
at  the  latter  place  revealed  the  connection. 

In  the  foundations  for  bridge  abutments,  it  may  be  necessary  to 
consider  what  the  effect  will  be  if  the  soil  around  the  abutment 
becomes  thoroughly  saturated  with  water,  as  it  may  during  a  flood; 
or  what  the  effect  will  be  if  the  soil  is  deprived  of  its  lateral  support 
by  the  washing  away  of  the  soil  adjacent  to  the  abutment.  The 
provision  to  prevent  the  wash  and  undermining  action  of  the  stream 
is  often  a  very  considerable  part  of  the  cost  of  the  structure.  The 
prevention  of  either  of  these  liabiUties  is  a  problem  by  itself,  to  the 
solution  of  which  any  general  discussion  will  contribute  but  little. 

669.  IMPKOVIMO  THE  BEARING  POWER  OF  THE  SOIL.  When 
the  soil  directly  under  a  proposed  structure  is  incapable,  in  il.s  normal 
state,  of  sustaining  the  load  that  will  be  brought  upon  it,  the  bearing 
power  may  be  increased  (1)  by  increasing  the  depth  of  the  foimda- 
tion,  (2)  by  draining  the  site,  (3)  by  compacting  the  soil,  or  (4)  by 
adding  a  layer  of  sand. 

670.  Increasing  the  Depth.  The  simplest  method  of  increasing 
the  bearing  power  is  to  dig  deeper.  Ordinary  soils  will  bear  more 
weight  the  greater  the  depth  reached,  owing  to  their  becoming  more 
condensed  from  the  superincumbent  weight.  Depth  is  especially 
important  with  clay,  since  it  is  then  less  liable  to  be  displaced  laterally 
owing  to  other  excavations  in  the  immediate  vicinity,  and  also 
because  at  greater  depths  the  amount  of  moisture  in  it  will  not  vary 
so  much.  However,  occasionally  the  soil  grows  more  moist  as  the 
depth  increases  beyond  a  moderate  distance,  in  which  case  im^reasing 
the  depth  is  undesirable.  For  example,  in  Chicago  the  clay  grows 
softer  after  a  depth  of  about  12  to  14  feet  below  the  sidewalk  m 
reached. 

In  any  soil,  the  bed  of  the  foundation  should  be  below  the  reach 
of  frost.  Even  a  foundation  on  bed-rock  should  be  below  the  frost 
line,  else  water  may  get  under  the  foundation  through  fissures^  and, 
freezing,  do  damage. 

671.  Drainage.     Another  simple  method  of  increasing  the  bearing 
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power  of  a  soil  is  to  drain  it.  The  water  may  find  its  way  to  the  bed 
of  the  foundation  down  the  side  of  the  wall,  or  by  percolation  through 
the  soil,  or  through  a  seam  of  sand.  In  most  cases  the  bed  can  be 
sufficiently  drained  by  surrounding  the  buildmg  with  a  tile  drain 
laid  a  little  below  the  foundation. 

In  more  difficult  cases,  the  expedient  is  employed  of  covering  the 
site  with  a  layer  of  gravel — the  thickness  depending  upon  the  plas- 
ticity of  the  soil, — the  gravel  serving  the  double  purpose  of  distrib- 
uting the  concentrated  loads  of  the  footings  to  a  larger  area  of  the 
native  soil  and  of  improving  the  drainage  of  the  bed  of  the  founda- 
tion. In  extreme  cases,  it  is  necessary  to  inclose  the  entire  site  with 
a  puddle-wall  to  cut  off  drainage  water  from  a  higher  area. 

672.  Springs.  In  laying  foundations,  springs  are  often  met  with 
and  sometimes  prove  very  troublesome.  The  water  may  sometimes 
be  excluded  from  the  foundation  pit  by  driving  sheet  piles,  or  by 
plugging  the  spring  with  concrete.  If  the  flow  is  so  strong  as  to  wash 
the  cement  out  before  it  has  set,  a  heavy  canvas  covered  with  pitch, 
etc.,  upon  which  the  concrete  is  deposited,  is  sometimes  used;  or 
the  water  may  be  carried  away  in  temporary  channels,  until  the  con- 
crete in  the  artificial  bed  shall  have  set,  when  the  waterways  may 
be  filled  with  semi-fluid  cement  mortar.  Below  is  an  account  of  the 
method  of  stopping  a  very  troublesome  spring  encountered  in  laying 
the  foundation  of  the  dry-dock  at  the  Brooklyn  Navy  Yard. 

"The  dock  is  a  basin  composed  of  stone  masonry  resting  on 
piles.  The  foundation  is  42  feet  below  the  surface  of  the  ground 
and  37  feet  below  mean  tide.  In  digging  the  pit  for  the  foundation, 
springs  of  fresh  water  were  discovered  near  the  bottom,  which 
proved  to  be  very  troublesome.  The  upward  pressure  of  the  water 
was  so  great  as  to  raise  the  foundation,  however  heavily  it  was 
loaded.  The  first  indication  of  undermining  by  these  springs  was 
the  settling  of  the  piles  of  the  dock  near  by.  In  a  day  it  made  a 
cavity  in  which  a  pole  was  run  down  20  feet  below  the  foundation 
timbers.  Into  this  hole  were  thrown  150  cubic  feet  of  stone,  which 
settled  10  feet  during  the  night;  and  50  cubic  feet  more,  thrown  in 
the  following  day,  drove  the  spring  to  another  place,  where  it  burst 
through  a  bed  of  concrete  2  feet  thick.  This  new  cavity  was  filled 
with  concrete,  but  the  precaution  was  taken  of  putting  in  a  tube  so 
as  to  permit  the  water  to  escape;  still  it  burst  through,  and  the 
operation  was  repeated  several  times,  until  it  finally  broke  out 
through  a  heavy  body  of  cement  14  feet  distant.  In  this  place  it 
undermined  the  foundation  piles.  These  were  then  driven  deeper 
by  means  of  followers;  and  a  space  of  1,000  square  feet  around  the 
spring  was  then  planked,  forming  a  floor  on  which  was  laid  a  layer  of 
brick  in  dry  cement,  and  on  that  a  layer  of  brick  set  in  mortar,  and 
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the  foundation  was  completed  over  all.  Several  vent-holes  were 
left  through  the  floor  and  the  foundation  for  the  escape  of  the  water. 
The  work  was  completed  in  1851,  and  has  stood  well  ever  since." 

673.  Oonsolidatiiig  the  Soil.  The  bearing  power  of  a  soft  or  com- 
pressible soil  may  be  improved  in  any  one  of  several  ways,  viz.: 
(1)  by  adding  a  layer  of  sand,  (2)  by  driving  wood  piles,  (3)  by  using 
sand  piles,  or  (4)  by  the  compressol  system. 

674.  By  Adding  Sand.  The  simplest  method  of  improving  the 
bearing  power  of  a  compressible  soil  is  to  spread  sand  or  gravel  or 
broken  stone  over  the  bed  of  the  foundation,  and  pound  it  into  the 
soil,  thus  forming  a  comparatively  compact  stratum  upon  which  to 
found  the  structure.  This  method  is  not  very  effective,  since  at 
best  the  effect  of  the  blow  can  not  extend  very  deep,  while  the 
heavy  masses  of  the  masonry  make  themselves  felt  at  great  depths. 

A  more  eflBcient  way  is  to  make  an  excavation  a  little  larger  than 
the  proposed  structure  and  cover  the  bed  of  the  foundation  with  a 
layer  of  sand  or  gravel.  The  sand  should  be  deposited  in  successive 
layers,  each  of  which  should  be  thoroughly  tamped  before  laying 
the  next.  The  sand  should  be  moist,  so  it  will  pack  well.  Sand, 
when  used  in  this  way,  possesses  the  valuable  property  of  assuming 
a  new  position  of  equilibrium  and  stability  should  the  soil  on  which 
it  is  laid  yield  at  any  of  its  points;  and  not  only  does  this  take  place 
along  the  base  of  the  sand  bed,  but  also  along  its  edges  or  sid^.  The 
bed  of  sand  must  be  thick  enough  to  distribute  the  pressure  on  its 
upper  surface  over  the  entire  base  of  the  trench.  Some  authors 
attempt  to  determine  the  proper  thickness  of  the  layer  by  assuming 
that  the  pressure  is  uniformly  distributed  over  an  area  bounded  by 
planes  extending  downward  from  the  lower  edges  of  the  wall  at  the 
natural  angle  of  repose  of  the  material  used  for  filling;  but  the 
results  of  such  computations  are  worthless,  since  the  validity  of  this 
assumption  is  open  to  serious  objections.  The  thickness  to  be 
employed  is  entirely  a  matter  of  judgment,  or  of  experiment  in  each 
particular  case. 

The  following  example,  cited  by  Trautwine,  is  interesting  as 
showing  the  surprising  effect  of  even  a  thin  layer  of  sand  or  gravel : 
"Some  portions  of  the  circular  brick  aqueduct  for  supplying  Boston 
with  water  gave  a  great  deal  of  trouble  when  its  trenches  passed 
through  running  quicksands  and  other  treacherous  soils.  Concrete 
was  tried,  but  the  wet  quicksand  mixed  itself  with  it  and  killed  it. 
Wooden  cradles,  etc.,  also  failed;  and  the  diflBculty  was  overcome 
by  simply  depositing  in  the  trenches  about  two  feet  in  depth  of 
strong  gravel." 

676.  By  Driving  Wood  Piles.  If  the  soil  is  very  soft,  it  can  be 
consolidated  to  a  considerable  depth  by  driving  wood  piles,  for  which 
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purpose  many  small  ones  are  preferable  to  fewer  but  larger  ones.  It 
is  customary  to  employ  piles  about  6  feet  long  and  about  6  inches  in 
diameter,  since  this  size  can  be  driven  with  a  hand  maul  or  by  drop- 
ping a  heavy  block  of  wood  with  a  tackle  attached  to  any  simple 
frame,  or  by  a  hand  pile-driver  (§  751).  They  may  be  driven  as 
close  together  as  necessary,  although  2  to  4  feet  in  the  clear  is  usually 
sufficient. 

In  this  connection  it  is  necessary  to  remember  that  clay  is  com- 
pressible, while  sand  is  not,  and  that  hence  this  method  of  consolidat- 
ing soils  is  not  applicable  to  sand,  and  is  not  very  efficient  in  soils 
largely  composed  of  it. 

676.  When  the  piles  are  driven  primarily  to  compact  the  soil, 
it  is  customary  to  load  them  and  also  the  soil  between  them,  either 
by  cutting  the  piles  off  near  the  surface  and  laying  a  tight  platform 
of  timber  on  top  of  them  (see  §  721),  or  by  depositing  a  bed  of  con- 
crete between  and  over  the  heads  of  the  piles  (see  §  720). 

If  the  soil  is  very  soft  or  composed  largely  of  sand,  this  method 
is  ineffective;  in  which  case  long  piles  are  driven  as  close  together 
as  is  necessary,  the  supporting  power  being  derived  either  from  the 
resting  of  the  piles  upon  a  harder  substratum  or  from  the  buoyancy 
due  to  immersion  in  the  semi-liquid  soil.  This  method  of  securing  a 
foundation  by  driving  long  piles  is  very  expensive,  and  is  seldom 
resorted  to  for  buildings,  since  it  is  generally  more  economical  to 
increase  the  area  of  the  foundation. 

677.  By  Using  Sand  Piles.  Experiments  show  that  in  compact- 
ing the  soil  by  driving  wood  piles,  it  is  better  to  withdraw  them  and 
immediately  fill  the  holes  with  sand,  than  to  allow  the  wooden  piles 
to  remain.  This  advantage  is  independent  of  the  question  of  the 
durability  of  the  wood.  When  the  wooden  pile  is  driven,  it  com- 
presses the  soil  an  amount  nearly  or  quite  equal  to  the  volume  of 
the  pile,  and  when  the  latter  is  withdrawn  this  consolidation  remains, 
at  least  temporarily.  If  the  hole  is  immediately  filled  with  sand  this 
compression  is  retained  permanently,  and  the  consolidation  may  be 
still  further  increased  by  ramming  in  the  sand  in  thin  layers,  owing 
to  the  ability  of  the  latter  to  transmit  pressure  laterally.  And 
further,  the  sand  pile  will  support  a  greater  load  than  the  wooden 
pile;  for,  since  the  sand  acts  like  innumerable  small  arches  reaching 
from  one  side  of  the  hole  to  the  other,  more  of  the  load  is  transmitted 
to  the  soil  on  the  sides  of  the  hole.  To  secure  the  best  results,  the 
sand  should  be  fine,  sharp,  clean,  and  of  uniform  size. 

678.  By  the  Compressol  System.  This  method  consists  in  form- 
ing a  hole  in  compressible  soil  by  dropping  a  heavy  conical  iron 
weight,  or  ''perforator,"  from  a  considerable  height,  and  then  filling 
the  hole  with  concrete  upon  which  is  to  rest  a  column  or  beam  which 
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carries  the  superstructure.  This  is  a  comparatively  new  method  of 
founding  which  has  been  employed  to  a  considerable  extent  in  Europe 
in  the  last  few  years.  The  perforator  usually  has  a  base  of  2i  to  3 
feet,  and  weighs  about  2  tons;  and  frequently  has  a  fall  of  20  to  30 
feet.  Holes  have  been  sunk  50  feet  deep  by  this  process.  The 
perforator  compresses  the  soil  laterally,  and  thereby  greatly  increases 
lis  water-tightness;  and  by  dropping  a  little  lime  or  clay  into  the 
hole  before  each  fall  of  the  perforator,  it  is  usually  possible  to  make 
the  hole  absolutely  water-tight,  since  the  lime  or  clay  is  plastered 
and  compacted  on  the  sides  of  the  hole.  Sometimes  bowlders  are 
rammed  into  the  soil  at  the  bottom  of  the  hole,  by  dropping  a  pear- 
shaped  weight  upon  them,  thus  stifl  further  consolidating  the  soil. 
Finally  the  hole  is  filled  with  concrete,  the  thorough  tamping  of 
which  enlarges  the  hole  and  still  further  consolidates  the  soil,  the 
amount  of  concrete  put  into  the  hole  frequently  being  three  or  four 
times  the  original  volume  of  the  hole. 

This  method  of  founding  has  a  number  of  marked  advantages. 
1.  No  excavations  are  required,  and  therefore  there  is  no  danger  of 
disturbing  the  equilibrium  of  the  soil.  2.  It  eliminates  all  danger 
to  men  working  below  the  surface  of  the  ground.  3.  It  is  compara- 
tively cheap,  since  all  the  operations  are  performed  by  machinery. 
4.  It  is  quite  rapid,  since  a  hole  from  25  to  30  feet  deep  can  be  sunk 
and  filled  in  3  or  4  hours.  5.  It  is  possible  to  sink  a  hole  as  deep  and 
as  large  as  required  by  the  desired  bearing  power. 

Art.  2.    Designing  the  Foundation. 

679.  Load  to  bi  Supportbd.  The  first  step  is  to  ascertain  the 
load  to  be  supported  by  the  foundation.  This  load  consists  of  three 
parts:  (1)  the  building  itself,  (2)  the  movable  loads  on  the  floors 
and  the  snow  on  the  roof,  and  (3)  the  part  of  the  load  that  may  be 
transferred  from  one  part  of  the  foundation  to  the  other  by  the  force 
of  the  wind. 

680.  Dead  Load.  The  weight  of  the  building  is  easily  ascer- 
tained by  calculating  the  cubical  contents  of  all  the  various  materials 
in  the  structure.  If  the  weight  is  not  equally  distributed,  care  must 
be  taken  to  ascertain  the  proportion  to  be  carried  by  each  part  of  the 
foundation.  For  example,  if  one  vertical  section  of  the  wall  is  to 
contain  a  number  of  large  windows  while  another  will  consist  entirely 
of  solid  masonry,  it  is  evident  that  the  pressure  on  the  foundation 
under  the  first  section  will  be  less  than  that  under  the  second. 

In  this  connection  it  must  be  borne  in  mind  that  concentrated 
pressures  are  not  transmitted,  undiminished,  through  a  solid  mass 
in  the  line  of  application,  but  spread  out  in  successively  radiating 
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lines;  and  hence,  if  any  considerable  distance  intervenes  between 
the  foundation  and  the  point  of  application  of  this  concentrated  load, 
the  pressure  will  be  nearly  or  quite  uniformly  distributed  over  the 
entire  area  of  the  base.  The  exact  distribution  of  the  pressure  can 
not  be  computed. 

Table  60^  gives  the  weight  of  different  kinds  of  masonry. 

TABLE  60. 
Weight  op  Masonry. 


Kind  or  Masonry. 


Brick-work,  pressed  brick,  thin  joints 

"        ordinary  quality 

"        soft  brick,  thick  joints 

Concrete,!  cement,  3  sand,  and  6  broken  stone    

Granite--6  per  cent  more  than  the  corresponding  limestone  .... 
Limestone,  ashlar,  largest  blocks  and  thinnest  iomts  

"  "      12-  to  20-  inch  courses  and  }-  to  i-inch  joints 

"  squared-stone 

"  rubble,  best 

"      rough 

Sandstone — 14  per  cent  less  than  the  corresponding  limestone  . . 


WnQBT 

m  LB. 

PBB  OU.  IT. 


146 
125 
100 
140 

ieo 

155 
150 
140 
135 


Ordinary  lathing  and  plastering  weighs  about  10  lb.  per  sq.  ft. 
The  weight  of  floors  is  approximately  10  lb.  per  sq.  ft.  for  dwellings; 
25  lb.  per  sq.  ft.  for  public  buildings;  and  40  or  50  lb.  per  sq.  ft.  for 
warehouses.  The  weight  of  the  roof  varies  with  the  kind  of  covering, 
the  span,  etc.;  but  a  shingle  roof  may  be  taken  at  10  lb.  per  sq.  ft., 
and  a  roof  covered  with  slate  or  corrugated  iron  at  25  lb.  per  sq.  ft. 

681.  Live  Load.  The  movable  load  on  the  floor  depends  upon 
the  nature  of  the  building.  For  dwellings,  it  does  not  exceed  10  lb.\ 
per  sq.  ft.;  for  large  office  buildings,  it  is  usually  taken  at  30  lb.  per) 
sq.  ft.,  but  is  seldom  if  ever  that  high;  *  for  churches,  theatres,  etc., 
the  maximum  load — a  crowd  of  people — ^may,  but  seldom  does,* 
reach  100  lb.  per  sq.  ft.;  for  stores,  warehouses,  factories,  etc.,  the 
load  will  be  from  100  to  400  lb.  per  sq.  ft.,  according  to  the  purposes 
for  which  they  are  used. 

682.  The  preceding  loads  are  the  ones  to  be  used  in  determining 
the  strength  of  the  floor,  and  not  in  designing  the  footings;  for  there 
is  no  probability  that  each  and  every  square  foot  of  floor  will  have 
its  maximum  load  at  the  same  time.  The  amount  of  moving  load 
to  be  considered  as  reaching  the  footings  in  any  particular  case  is  a 
matter  of  judgment. 

•C.  H.  Blackall  in  Amrriean  Architect,  vol.  xli,  p.  129-31. 
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At  Chicago  in  designing  tall  steel-skeleton  office  buildings^  hotels, 
and  retail  stores,  it  is  the  practice  to  assume  that  nearly  all  of  the 
maximum  live  load  reaches  the  girders,  that  a  smaller  per  cent 
reaches  the  columns  of  the  upper  story  and  a  decreasing  amount  the 
columns  of  the  succeeding  stories  downward,  and  that  no  live  load 
reaches  the  footings.  In  wholesale  stores  and  warehouses  a  portion 
of  the  total  live  load  is  assumed  to  reach  the  footings,  the  exact 
amoimt  being  a  matter  of  judgment  and  var3dng  with  the  circum- 
stances. In  many  cities  the  building  law  specifies  the  proportion  of 
live  load  to  be  assumed  as  reaching  the  footing. 

On  a  compressible  soil  it  is  very  important  that  the  live  load 
assumed  as  reaching  the  footings  shall  be  neither  over-  nor  under- 
estimated. The  dead  load  can  be  estimated  with  sufficient  accuracy, 
and  as  the  load  on  the  footings  under  the  walls  is  chiefly  dead  load, 
this  part  of  the  foundation  is  likely  to  receive  the  assumed  load.  But 
the  possible  maximum  on  the  footings  of  interior  columns  is  made  up 
largely  of  live  load,  and  if  the  live  load  reaching  these  footings  is 
taken  too  large,  the  footings  are  likely  to  be  made  too  great  and 
consequently  the  columns  will  not  settle  as  much  as  the  walls;  and 
on  the  other  hand,  if  the  Uve  load  reaching  the  column  footings  is 
taken  too  small,  the  columns  will  settle  more  than  the  walls.  Ex- 
perience in  Chicago — extended  both  in  time  and  in  number  of  build- 
ings— ^in  founding  upon  a  compressible  soil  shows  that  the  settle- 
ment of  the  columns  and  walls  of  eight-  and  ten-story  office  buildings, 
hotels,  retail  stor^,  etc.,  are  almost  exactly  the  same  when  designed 
on  the  assumption  that  no  live  load  reaches  the  footings. 

In  the  larger  cities  the  building  laws  specify  the  proportion  of  the 
maximum  live  load  that  is  to  be  included  in  determining  the  area 
of  the  footings;  and  some  of  these  laws  entirely  ignore  the  principle 
of  the  preceding  paragraph.  Of  course,  on  a  non-compressible 
foundation  an  error  in  the  amount  of  Uve  load  assumed  to  reach  the 
footings  is  of  no  consequence;  but  no  soil  is  absolutely  non-com- 
pressible, and  hence  in  all  cases  except  when  the  foundation  is  on 
solid  rock,  the  above  principle  should  be  applied. 

683.  Attention  must  be  given  to  the  manner  in  which  the  weight 
of  the  roof  and  floors  is  transferred  to  the  walls.  For  example,  if  the 
floor  joists  of  a  warehouse  run  from  back  to  front,  it  is  evident  that 
the  back  and  front  walls  alone  will  carry  the  weight  of  the  floors  and 
of  the  goods  placed  upon  them,  and  this  will  make  the  pressure  upon 
the  foundation  under  them  considerably  greater  than  under  the  other, 
walls.  Again,  if  a  stone-front  is  to  be  carried  on  an  arch  or  on  a 
girder  having  its  bearings  on  piers  at  each  side  of  the  building,  it  is 
manifest  that  the  weight  of  the  whole  superincumbent  structure, 
instead  of  being  distributed  equally  on  the  foundation  under  the 
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front,  will  be  concentrated  on  that  part  of  the  foundation  immediately 
under  the  piers. 

6M.  Area  Required.  Having  determined  the  pressure  which 
may  safely  be  brought  upon  the  soil,  and  having  ascertained  the 
weight  of  each  part  of  the  structure,  the  area  required  for  the  founda- 
tion is  easily  determined  by  dividing  the  latter  by  the  former.  Then, 
having  found  the  area  of  foundation,  the  base  of  the  structure  must 
be  extended  by  footings  of  masonry,  concrete,  timber,  etc.,  so  as  to 
(1)  cover  that  area  and  (2)  distribute  the  pressure  uniformly  over  it. 
The  two  items  will  be  considered  in  inverse  order. 

686.  Oenter  of  Pressure  and  Oenter  of  Base.  In  construct- 
ing a  foundation  the  object  is  not  so  much  to  secure  an  absolutely 
unyielding  base  as  to  secure  one  that  will  settle  as  little  as  possible, 
and  uniformly.  All  soils  will  yield  somewhat  under  the  pressure  of 
any  building,  and  even  masonry  itself  is  compressed  by  the  weight 
of  the  load  above  it.  The  pressure  per  square  foot  should,  therefore, 
be  the  same  for  all  parts  of  the  building,  and  particularly  of  the 
foundation,  so  that  the  settlement  may  be  uniform.  This  can  be 
secured  only  when  the  axis  of  the  load  (a  vertical  line  through  the 
center  of  gravity  of  the  weight)  passes  through  the  center  of  the  area 
of  the  foundation.  If  the  axis  of  pressure  does  not  coincide  exactly 
with  the  axis  of  the  base,  the  ground  will  yield  most  on  the  side  which 
is  pressed  most;  and,  as  the  ground  yields,  the  base  assumes  an  in- 
clined position,  and  carries  the  lower  part  of  the  structure  with  it, 
thus  producing  unsightly  cracks,  if  nothing  more. 

The  coincidence  of  the  axis  of  pressure  with  the  axis  of  resistance 
is  of  the  greatest  importance.  The  principle  is  almost  self-evident, 
and  yet  the  neglect  to  observe  it  is  the  most  frequent  cause  of  failure 
in  the  foundations  of  buildings. 

Fig.  78  is  an  example  of  the  way  in  which  this  principle  is  violated. 

The  shaded  portion  represents  a 
heavily  loaded  exterior  wall,  and 
the  unshaded  portion  a  lightly 
loaded  interior  wall.  The  foun- 
dations of  the  two  walls  are 
rigidly  connected  at  their  inter- 
section.    The  center  of  the  load 

I   linn      11  1 1  I  r   I  m^WU  1 

Mammuumi  is  under  the  shaded  section,  and 

Pjq  yg  the  center  of  the  resisting  area 

is  at  some  point  farther  to  the 
left;  consequently  the  exterior  wall  is  caused  to  incline  outward, 
producing  cracks  at  or  near  the  corners  of  the  building.  The  two 
foundations  are  connected  in  the  belief  that  an  increase  of  the 
bearing  surface  is  of  advantage;  but  the  true  principle  is  that  the 
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Fig.  79. 


coincidence  of  the  axis  of  pressure  with  the  axis  of  resistance  is 
of  more  importance. 

Fig.  79  is  another  illustration  of  the  same  principle.  The  foun- 
dation is  continuous  under  the  opening,  and 
hence  the  center  of  the  foundation  is  to  the 
left  of  the  center  of  pressure;  consequently 
the  wall  inclines  to  the  right,  producing  cracks, 
usually  over  the  opening. 

686.  One  conclusion  to  be  drawn  from  the 
above  examples  is  that  the  foundation  of  a 
wall  should  never  be  connected  with  that  of 
another  wall  either  much  heavier  or  much 
lighter  than  itself,  as  both  are  equally  objec- 
tionable. A  second  conclusion  is  that  the 
axis  of  the  load  should  strike  a  little  inside  of 
the  center  of  the  area  of  the  base,  to  make  sure 
that  it  will  not  be  outside.  Any  inward  in- 
clination of  the  wall  is  rendered  impossible  by  the  interior  walls  of  the 
building,  the  floorbeams,  etc.;  while  an  outward  inclination  can  be 
counteracted  only  by  the  bond  of  the  masonry  and  by  anchors.  A 
slight  deviation  of  the  axis  of  the  load  outward  from  the  center  of  the 
base  has  a  marked  effect,  and  is  not  easily  counteracted  by  anchors. 
The  center  of  the  load  can  be  made  to  fall  inside  of  the  center  of 
foundation  by  extending  the  footings  outwards,  or  by  curtailing  the 
foundations  on  the  inside.  The  latter  finds  exempUfication  in  the 
properly  constructed  foundation  of  a  wall  con- 
taining a  number  of  openings.  For  example, 
in  Fig.  80,  if  the  fondation  is  uniform  under 
the  entire  front,  the  center  of  pressure  must 
be  outside  of  the  center  of  the  base;  and  con- 
sequently the  two  side  walls  will  incline  out- 
ward, and  show  cracks  over  the  openings. 
If  the  width  of  the  foundation  under  the  open- 
ings be  decreased,  or  if  this  part  of  the  founda- 
tion be  omitted  entirely,  the  center  of  pressure 
will  fall  inside  of  the  center  of  base  and  the 
walls  will  tend  to  incline  inwards,  and  hence 
be  stable. 

The  two  conclusions  above  may  be  sum- 
marized in  the  following  important  principle: 
All  foundations  should  be  so  constructed  as  to 
compress  the  ground  slightly  concave  upwards,  rather  than  convex 
upwards.  On  even  slightb  compressible  soils,  a  small  difference 
in  the  pressure  on  the  foundation  will  be  sufficient  to  cause  the  bed 
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to  become  convex  upwards.  At  Chicago,  in  buildings  founded 
upon  soft  clay  an  omission  of  1  to  2  per  cent  of  the  weight  (by  leaving 
openings)  usually  causes  sufficient  convexity  to  produce  unsightly 
cracks.  With  very  slight  differences  of  pressure  on  the  foundation, 
it  is  sufficient  to  tie  the  building  together  by  careful  bonding,  by 
hoop-iron  built  in  over  openings,  and  by  heavy  bars  built  in  where 
one  wall  joins  another. 

687.  Independent  Piers.  The  art  of  constructing  foundations 
on  a  compressible  soil  was  brought  to  a  high  degree  of  development 
by  the  architects  of  Chicago  between  1870  and  1890,  when  the 
principal  buildings  were  founded  upon  a  bed  of  soft  clay.  The 
special  feature  of  the  practice  in  that  city  is  what  is  called 
**the  method  of  independent  piers"  ;  that  is,  each  tier  of  columns, 
each  pier,  each  wall,  etc.,  has  its  own  independent  foundation, 
the  area  of  which  is  proportioned  to  the  load  on  that  part.  The 
interior  walls  are  fastened  to  the  exterior  ones  by  anchors  which 
slide  in  slots. 

688.  The  opposite  extreme  is  to  rest  the  structure  upon  a  plat- 
form of  concrete,  timber,  or  steel  beams  so  strong  as  to  resist  local 
settlement.  This  method  is  not  usually  successful;  and  when  it  is 
successful,  it  is  exceedingly  expensive  and  usually  needlessly  ex- 
travagant. The  post-office  building  erected  in  Chicago  in  1875 
rested  upon  a  bed  of  concrete  3  feet  thick  over  the  entire  site;  but 
the  concrete  was  insufficient  to  resist  the  unequal  loading,  and  the 
building  settled  so  badly  and  so  unevenly  that  it  was  necessary  to 
demolish  it  after  it  had  stood  only  seventeen  years.  It  is  said  that 
some  noted  buildings  in  Europe  rest  upon  beds  of  concrete  8  or  10 
feet  thick. 

In  a  number  of  the  cities  of  the  United  States  are  monumental 
buildings  whose  exterior  walls  rest  upon  continuous  platforms  built 
of  heavy  longitudinal  and  transverse  steel  beams,  the  object  being 
to  prevent  even  small  cracks  in  the  masonry  by  unequal  settlement. 
In  most  cases,  it  is  not  expected  that  the  platform  will  prevent  all 
settlement,  or  even  any  unequal  settlement;  but  it  is  intended  that 
the  platform  shall  be  strong  enough  to  bridge  over  any  weak  spot 
in  the  foundation  and  make  the  slope  in  the  foundation  from  the 
point  of  greatest  settlement  to  the  point  of  least  settlement  so  gradual 
as.  not  to  cause  cracks  in  the  stone  facing,  particularly  in  lintels  and 
sills. 

689.  Effeot  of  the  Wind.  The  preceding  discussion  refers  to 
the  total  weight  that  is  to  come  upon  the  foundation.  The  pressure 
of  the  wind  against  towers,  tall  chimneys,  etc.,  transfers  the  point  of 
application  of  the  load  to  one  side  of  the  foundation,  and  may  affect 
the  stability  of  the  structure. 


I 
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690.  Amount  of  Wind  Pressure.  The  maximum  horizontal  pres- 
sure of  the  wind  is  usually  taken  as  50  lb.  per  sq.  ft.  on  a  flat 
surface  perpendicular  to  the  wind,  and  on  a  cylinder  at  about  30 
lb.  per  sq.  ft.  of  the  projection  of  the  surface.  The  pressure  upon 
an  incUned  surface,  as  a  roof,  is  about   1   lb.    per 

sq.  ft.  per  degree  of  inclination  to  the  horizontal. 
For  example,  if  the  roof  has  an  inclination  of  30** 
with  the  horizontal,  the  pressure  of  the  wind  will 
be  about  30  lb.  per  sq.  ft. 

691.  Overturning  Effect.  The  method  of  com- 
puting the  position  of  the  center  of  the  pressure 
on  the  foundation  under  the  action  of  the  wind  is 
illustrated  in  Fig.  81,  in  which  ABED  represents  a 
vertical  section  of  the  tower;  a  is  a  point  horizontally 
opposite  the  center  of  the  surface  exposed  to  the 
pressure  of  the  wind  and  vertically  above  the  center  p^^  ^^ 
of  gravity  of  the  tower;   C  is  the  position  of  the 

center  of  pressure  when  there  is  no  wind;  N  is  the  center  when  the 

wind  is  acting. 

For  convenience,  let 

P  =  the  maximum  pressure  on  the  foundation,  per  unit  of  area; 

p  =«  the  pressure  of  the  wind  per  unit  of  area; 

H  =  the  total  pressure  of  the  wind  against  the  exposed  surface; 
W  =  the  weight  of  that  part  of  the  structure  above  the  section 
considered, — in  this  case,  AB; 

S  =  the  area  of  the  horizontal  cross  section; 

/  =  the  moment  of  inertia  of  this  section; 

I  =  the  distance  il  B; 

h  =  the  distance  a  C; 

d  =  the  distance  N  C; 
M  =  the  moment  of  the  wind. 

When  there  is  no  horizontal  force  acting,  the  load  on  AB  is 
uniform;  but  when  there  is  a  horizontal  force  acting — as,  for  ex- 
ample, the  wind  blowing  from  the  right, — the  pressure  is  greatest 
near  A  and  decreases  towards  B.  To  find  the  law  of  the  variation 
of  this  pressure,  consider  the  tower  as  a  cantilever  beam.  The 
maximum  pressure  at  A  will  be  that  due  to  the  weight  of  the  tower 
plus  the  compression  due  to  flexure;  and  the  pressure  at  B  will  be 
the  compression  due  to  the  weight  minus  the  tension  due  to  flexure. 

W 
The  uniform  pressure  due  to  the  weight  is  -^*     The  stress  at  A   due 

Ml 
to  flexure  is,  by  the  principles  of  the  resistance  of  materials,  ■^' 

23 
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Then  the  maximum  pressure  per  unit  of  area  at  .A  is 

5       2/        •     •      • 


and  the  minimum  pressure  at  B  is 


^      S        2/' 


(1) 


(2) 


Equations  1  and  2  are  applicable  to  any  symmetrical  vertical 
section  and  to  any  horizontal  cross  section,  and  also  to  any  system 
of  horizontal  and  vertical  forces.  In  succeeding  chapters  they  will 
be  employed  in  finding  the  unit  pressure  in  masonry  dams,  bridge 
piers,  arches,  etc. 

The  value  of  /  in  the  above  formulas  is  given  in  Fig.  82  for  the 
sections  occurring  most  frequently  in  practice.  Notice  that  I  is  the 
dimension  parallel  to  the  direction  of  the  wind,  and  b  the  dimension 
perpendicular  to  the  direction  of  the  wind. 


I'/ibr 


I'Ifi?l''Vlfj 


Fig.  82. — Moment  of  Inertia  op  Various  Cross  Sections. 


692.  If  the  area  of  the  section  AB,  Fig.  81,  is  a  rectangle, 
S  =  lb,  and  /  =  -^ V.  Substituting  these  values  in  equation 
1  gives 

""-Fb-^TP' (^) 

The  moment  of  the  wind,  Af ,  is  equal  to  the  product  of  its  total 
pressure,  H,  and  the  distance,  h,  of  the  center  of  pressure  above 
the  horizontal  section  considered;  ov  M  =^  H,h,  H  is  equal  to  the 
pressure  per  unit  of  area,  p,  multiplied  by  the  area  of  the  surface 
exposed  to  the  pressure  of  the  wind.  Substituting  the  above  value 
of  M  in  equation  3  gives 


^"Ib'^     bP' 


(4) 


To  still  further  simplify  the  above  formula,  notice  that  Fig.  81 
gives  the  proportion 
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H:W  ::NC:  aC, 
from  which 

H.aC  --W.  NC; 
or,  changing  the  nomenclature, 

H  h=W  d. 
Notice  that  the  last  relation  can  also  be  obtained  directly  by  the 
principle  of  moments. 

Substituting  the  value  of  F  fc,  as  above,  in  equation  4  gives 

^     W     ewd  ., 

""-Fb-^TF' (^) 

which  is  a  convenient  form  for  practical  application. 

An  examination  of  equation  5  shows  that  when  d  =  iV  C  =  JZ, 
the  maximum  pressure  at  il  is  twice  the  average.  Notice  also  that 
under  these  conditions  the  pressure  at  B  is  zero.  This  is  equivalent 
to  what  is  known,  in  the  theory  of  arches,  as  the  principle  of  the 
middle  third.  It  shows  that  as  long  as  the  center  of  pressure  lies 
in  the  middle  third,  the  maximum  pressure  is  not  more  than  twice 
the  average  pressure,  and  that  there  is  no  tendency  to  produce 
tension  at  B, 

The  above  discussion  of  the  distribution  of  the  pressure  on  the 
foundation  is  amply  sufficient  for  the  case  in  hand;  but  the  subject 
is  discussed  more  fully  in  the  chapter  on  Masonry  Dams  (see  Chapter 
XVII). 

693.  The  average  pressure  per  unit  on  AB  has  already  been 
adjusted  to  the  safe  bearing  power  of  the  soil,  and  if  the  maximum 
pressure  at  A  does  not  exceed  the  vUimate  bearing  power,  the  occa- 
sional maximum  pressure  due  to  the  wind  will  do  no  harm;  but  if 
this  maximum  exceeds  or  is  dangerously  near  the  ultimate  strength 
of  the  soil,  the  base  must  be  widened. 

694.  Sliding.  The  pressure  of  the  wind  is  a  force  tending  to  slide 
the  foundation  horizontally.  This  is  resisted  by  the  friction  caused 
by  the  weight  of  the  entire  structure,  and  also  by  the  earth  around 
the  base  of  the  foundation;  and  hence  there  is  no  need,  in  this  con- 
nection, of  considering  this  manner  of  failure. 

696.  Spread  footings.  The  term  footing  is  usually  under- 
stood as  meaning  the  bottom  course  or  courses  of  masonry  which 
extend  beyond  the  faces  of  the  wall.  It  will  be  used  here  as  applying 
to  the  material — whether  masonry,  timber,  or  iron — employed  to 
increase  the  area  of  the  base  of  the  foundation.  Whatever  the 
character  of  the  soil,  footings  should  extend  beyond  the  face  of  the 
wall  (1)  to  add  to  the  stability  of  the  structure  and  lessen  the  danger 
of  the  work's  being  thrown  out  of  plumb,  and  (2)  to  distribute  the 
weight  of  the  structure  over  a  larger  area  and  thus  decrease  the 
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settlement  due  to  the  compression  of  the  ground.  To  serve  the 
first  purpose,  footings  must  be  securely  bonded  to  the  body  of  the 
wall;  and  to  produce  the  second  efifect,  they  must  have  sufficient 
strength  to  resist  the  transverse  strain  to  which  they  are  exposed. 
In  ordinary  buildings  the  distribution  of  the  weight  is  more  important 
than  adding  to  the  resistance  to  overturning,  and  hence  only  the 
former  will  be  considered  here. 

There  are  four  methods  in  more  or  less  common  use  for  increasing 
the  width  of  footings:  (1)  extend  the  successive  courses  of  the 
masonry  at  the  bottom  of  the  wall,  (2)  rest  the  wall  or  column  upon  a 
reinforced  concrete  slab,  (3)  use  one  or  more  layers  of  timbers  or  steel 
I-beams,  or  (4)  support  the  structure  upon  inverted  masonry  arches. 

696.  Masonry  Footings.  The  area  of  the  foundation  having  been 
determined  and  its  center  having  been  located  with  reference  to  the 
axis  of  the  load  (§  686),  the  next  step  is  to  determine  how  much 
narrower  each  footing  course  may  be  than  the  one  next  below  it. 
The  projecting  part  of  the  footing  resists  as  a  beam  fixed  at  one  end 
and  loaded  uniformly.  The  load  is  the  pressure  on  the  earth  or  on 
the  course  next  below.  The  oflFnset  of  such  a  course  depends  upon 
the  amount  of  the  pressure,  the  transverse  strength  of  the  material, 
and  the  thickness  of  the  course. 

To  deduce  a  formula  for  the  relation  between  these  quantites,  let 

P  =  the  pressure,  in  tons  per  square  foot,  at  the  bottom  of  the 
.  footing  course  under  consideration; 

R  ==  the  modulus  of  rupture  of  the  material,  in  pounds  per 
square  inch; 

o  =  the  greatest  possible  oflFnset  or  projection  of  the  footing 

course,  in  inches; 
t  =  the  thickness  of  the  footing  course,  in  inches; 

/  =  the  factor  of  safety. 

The  part  of  the  footing  course  that  projects  beyond  the  one  above 
it,  is  a  cantilever  beam  uniformly  loaded.  From  the  principles  of 
the  resistance  of  materials,  we  know  that  the  upward  pressure  of  the 
earth  against  the  part  that  projects  muUiplied  by  one  half  of  the 
(ength  of  the  projection  is  equal  to  the  continued  product  of  one  sixth 
of  the  modulus  of  rupture  of  the  material,  the  breadth  of  the  footing 
course,  and  the  square  of  the  thickness.  Expressing  this  relation 
in  the  above  nomenclature  and  reducing,  we  get  the  formula 


"•4^1 


.&pf 

or,  with  sufficient  accuracy, 


(6) 


o^it. 


>/#, (" 
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Hence  the  projection  available  with  any  given  thickness,  or  the 
thickness  required  for  any  given  projection^  may  easily  be  computed 
by  equation  7. 

697.  The  margin  to  be  allowed  for  safety  will  depend  upon  the 
care  used  in  computing  the  loads,  in  selecting  the  materials  for  the 
footing  courses,  and  in  bedding  and  placing  them.  If  all  the  loads 
have  been  allowed  for  at  their  probable  maximum  value,  and  if  the 
material  is  to  be  reasonably  uniform  in  quality  and  laid  with  care, 
then  a  comparatively  small  margin  for  safety  is  suflBcient;  but  if 
all  the  loads  have  not  been  carefully  computed,  and  if  the  job  is  to 
be  done  by  an  imknown  contractor,  and  neither  the  material  nor  the 
work  is  to  be  carefully  inspected,  then  a  large  margin  is  necessary. 
As  a  general  rule,  it  is  better  to  assume,  for  each  particular  case,  a 
factor  of  safety  in  accordance  with  the  attendant  conditions  of  the 
problem  than  blindly  to  use  the  results  deduced  by  the  application 
of  some  arbitrarily  assumed  factor.  Table  61  is  given  for  the  con- 
venience of  those  who  may  wish  to  use  10  as  a  factor  of  safety. 


TABLE  61. 

Safe  Off-set  for  Masonry  Footing  Courses,  using  10  as  a 
Factor  of  Safety. 


For  limitations 

sc6 

1  698-701. 

f 

Kind  op  Stone. 

R,  IN  LB. 

PER  BQ. 
IN. 

Opp-skt  in  Terms  op  the 
Thickness  op  the  Course  . 
POR  A  Pressure,  in  tons 

OP  THE  Course  op 

0.5  - 

1.0 

2.0 

Stone: 

Bluestone,  North  River 

5  026* 

1849* 
1377* 
1378* 

120t 

706t 

3560t 

300t 
400t 

5.2 
3.1 
2.7 
2.7 

0.8 

1.9 

4.9 

1.2 
1.6 

3.7 
2.2 
1.9 
19 

0.6 

1.4 

3.1 

0.9 
1.0 

2  6 

Granite 

1  6 

Limestone 

1  4 

Sandstone 

1  4 

Brich-work: 
Good  building  brick  in  poor  1  : 2  natural- 
cement  mortar,  age  50  days 

0  3 

Under-burned  building  brick  m  1  : 3  port- 
land-cement  mortar  age  76  days 

Vitrified  building  brick  in  I  :  3  portland- 
cement  mortar,  age  76  days 

0.9 
2.2 

Concrete: 
1  :  2  :  4  portland  cement  at  1  month 

0  6 

"          "        "    6  months 

0.7 

*  From  Table  3.  page  13.  f  From  1 630,  page  32a 

{From  Tables  37  and  38.  pages  203  and  204. 
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698.  Stone  Footings.  Strictly,  the  above  computations  when 
applied  to  stone-masonry  footing  courses  are  correct  only  for  the 
lower  oflF-set,  and  then  only  when  the  footing  is  composed  of  stones 
whose  thickness  is  equal  to  the  thickness  of  the  course  and  which 
project  less  than  half  their  length,  and  which  are  also  well  bedded. 
The  resistance  of  two  or  more  courses  to  bending,  if  bedded  in  good 
cement  mortar,  probably  varies  about  as  the  square  of  their  combined 
depth,  and  the  bending  due  to  the  uniform  pressure  on  the  base 
increases  as  the  square  of  the  sum  of  the  projections;  and  therefore 
the  successive  off-sets  should  be  proportional  to  the  thickness  of 
the  course;  or,  in  other  words,  the  values  as  above  are  applicable 
to  any  of  the  several  projecting  courses,  provided  no  stone  projects 
more  than  half  its  length  beyond  the  end  of  the  top  course. 

The  preceding  results  will  be  applicable  to  built  footing  courses 
only  when  the  pressure  above  the  course  is  less  than  the  safe  crushing 
strength  of  the  mortar  (see  §  106  and  §  255).  The  proper  projection 
for  rubble  masonry  lies  somewhere  between  the  values  for  stone  and 
for  concrete.  If  the  rubble  consists  of  large  stones  well  bedded  in 
good  strong  portland-cement  mortar,  then  the  values  for  this  class 
of  masonry  will  be  but  little  less  than  those  given  for  stone  in  Table 
61;  but  if  the  rubble  consists  of  small  irregular  stones  laid  with 
portland-cement  mortar,  the  projection  should  not  much  exceed  that 
given  for  concrete.  Footing  courses  should  not  be  laid  of  small 
stones  in  either  natural -cement  or  lime  morter. 

699.  Brick  Footings,  The  off-sets  in  Table  61  for  brick-work  are 
the  combined  off-sets  of  one  or  more  projections  in  terms  of  the  total 
thickness  of  the  one  or  more  projections. 

700.  Plain  Concrete  Footings,  A  concrete  footing  should  be 
built  as  a  monolith  for  its  full  depth,  since  the  deeper  the  beam  the 
greater  its  strength;  but  the  outer  upper  corner  may  be  stepped  to 
save  concrete,  provided  the  combined  projection  in  any  case  does 
not  exceed  that  given  by  Table  61  or  a  similar  computation. 

701.  After  the  safe  length  of  the  off-set  of  the  footing  has  been 
determined,  it  should  be  examined  to  see  if  it  is  safe  against  failure 
by  shearing.  Footings  are  subjected  to  heavy  loads  and  conse- 
quently to  great  shearing  stress,  which  should  be  carefully  provided 
for.  For  the  shearing  resistance  of  stone,  see  §  20;  for  brick,  see 
§  82;  and  for  concrete,  see  §  408. 

702.  Eccentric  Footing,  It  is  frequently  desired  to  place  the 
outer  face  of  the  wall  upon  the  exterior  boundary  of  the  lot;  and  in 
such  cases,  if  it  is  impossible  to  secure  permission  of  the  adjacent 
owner  to  extend  the  footings  into  the  adjoining  property,  it  becomes 
necessary  to  support  the  wall  upon  an  eccentric  footing  somewhat 
as  shown  in  Fig.  83.     Of  course,  with  this  arrangement  the  pressure 
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upon  the  soil  will  not  be  uniform  along  the  line  AB.  The  pressure 
at  A  may  be  computed  by  equation  1,  page  354,  and  that  at  B 
by  equation  2,  page  354,  by  noticing  that  M  =^  W  e.  TF  is  to  be 
regarded  as  the  weight  of  a  unit  length,  say  1 
foot,  of  the  wall  and  the  footing;  and  S  in  the 
above  equations  is  the  area  of  a  unit  of  length 
of  the  footing,  which  in  this  case  =  1  X  AS  =  ^. 
The  value  of  e  is  shown  in  Fig.  83. 

Since  the  pressure  at  A  is  considerably 
more  than  the  average  upon  the  footing  (see  § 
692),  this  method  can  not  be  employed  for  a 
heavy  building  upon  a  soft  soil;  and  it  should 
never  be  used  except  as  a  last  reisort,  since  better 
results  are  likely  to  be  obtained  when  the  pres-  fio.  83. 

sure  upon  the  soil  is  uniform  under  the  footing. 

703.  Cantilever  Footing.  A  modification  or  rather  an  improve- 
ment upon  the  eccentric  footing  described  in  the  preceding  section 
was  developed  at  Chicago.  The  improvement  was  devised  especially 
for  tall  steel-skeleton  buildings,  and  is  usually  employed  to  support 
columns  rather  than  walls.  The  lower  end  of  an  exterior  column, 
which  supports  the  heavy  exterior  walls,  rests  upon  the  short  arm  of 
a  gigantic  cantilever  beam  which  in  turn  is  supported  upon  a  founda- 
tion built  at  a  considerable  distance  inside  of  the  lot  line,  a  lighter- 
loaded  interior  column  resting  upon  the  long  arm  of  the  canti- 
lever. This  method  has  been  frequently  employed  in  Chicago  and 
elsewhere.  Obviously  it  could  be  used  to  support  a  masonry  wall 
by  building  the  wall  upon  a  longitudinal  beam  or  girder  and 
supporting  the  latter  at  intervals  upon  a  series  of  transverse 
cantilevers. 

704.  Reinforced  Concrete  Footing.  In  designing  a  reinforced 
concrete  footing  for  a  wall,  the  first  step  is  to  adopt  a  ratio  of  the 
working  stress  of  the  steel  to  that  of  the  concrete  (§  470-71  and 
474-75) ;  and  the  next  is  to  assume  a  depth  for  the  beam  and  compute 
the  per  cent  of  steel,  p,  by  equation  10,  page  228,  and  also  the 
position  of  the  neutral  axis,  k,  by  equation  3,  page  227,  and 
then  compute  the  resisting  moment  by  both  equation  5  and  6,  page 
227.  If  the  safe  resisting  moment  of  the  cantilever  does  not  agree 
with  the  moment  of  the  pressure  on  the  soil,  which  in  the  nomen- 
clature of  §  696,  is  i  P  0*,  then  a  new  depth  must  be  assumed  and  the 
computations  as  above  must  be  repeated. 

After  the  off-set  has  been  adjusted  to  resist  the  bending  moment, 
its  shearing  strength  should  be  tested  (see  §  458  and  476-77).  The 
bond  stress  should  also  be  tested  (see  f  455-57  and  472-73). 

The  upper  outer  edge  of  the  footing  may  be  stepped  to  save 
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concrete;  but  as  each  reinforcing  bar  is  likely  to  extend  the  full 
width  of  the  footing,  each  off-set  need  be  tested  only  for  shear. 

The  above  relates  to  the  footing  under  a  wall:  and  if  a 
square  footing  for  a  column  is  to  be  designed,  notice  that  the  comers 
will  have  a  projection  of  1.4  times  that  of  the  sides,  and  that  there- 
fore the  thickness  of  the  footing  should  be  equal  to  approximately 
1.4  times  that  for  a  wall  giving  the  same  average  pressure  on  the 
soil,  and  in  a  diagonal  unit  section  there  should  be  approximately 
as  much  steel  as  in  a  section  perf)endicular  to  the  side  of  the  footing. 

706.  Timber  Footing.  In  very  soft  earth  it  would  be  inexpedient 
to  use  masonry  footings,  since  the  foundation  would  be  very  deep 
or  occupy  the  space  usually  devoted  to  the  cellar,  and  besides  the 
weight  of  a  masonry  footing  would  add  materially  to  the  load  on  the 
soil.  One  method  of  overcoming  this  diflSculty  consists  in  con- 
structing a  timber  grating,  sometimes  called  a  griUage,  by  placing 
a  series  of  heavy  timbers  on  the  soil,  and  laying  another  series 
transversely  on  top  of  these.  The  timbers  may  be  fastened  at  their 
intersections  by  spikes  or  drift-bolts  (§  795)  if  there  is  any  pos- 
sibility of  sliding,  which  is  unlikely  in  the  class  of  foundations  here 
considered.  The  earth  should  be  packed  in  between  and  around  the 
several  beams.  A  flooring  of  thick  planks,  often  termed  a  platform, 
is  laid  on  top  of  the  grillage  to  receive  the  lowest  course  of  masonry. 
In  extreme  cases,  the  timbers  in  one  or  more  of  the  courses  are  laid 
close  together.  Timber  should  never  be  used  except  where  it  will 
always  be  wet. 

The  amount  that  a  course  of  timber  may  project  beyond  the  one 
next  above  it  can  be  determined  by  equation  7,  page  356.  Taking 
R  in  that  equation  equal  to  1 ,000 — the  value  ordinarily  used  for  oak 
or  yellow  pine — and  /  =  10,  and  solving,  we  obtain  the  following 
results  for  the  safe  projection:  If  the  pressure  on  the  foundation  is 
0.5  ton  per  sq.  ft.,  the  safe  projection  is  7.5  times  the  thickness  of 
the  course;  if  the  pressure  is  1  ton  per  square  foot,  the  safe  projec- 
tion is  5.3  times  the  thickness  of  the  course;  and  if  the  pressure  is  2 
tons  per  square  foot,  the  safe  projection  is  3.7  times  the  thickness  of 
the  course. 

The  above  method  is  not  strictly  correct,  since,  owing  to  the 
flexure  of  the  timber  beam,  the  pressure  is  not  uniform  as  virtually 
assumed  above,  nor  is  the  maximum  moment  at  the  edge  of  the 
wall  as  assumed  above. 

The  above  method  of  computation  is  not  applicable  to  two  or 
more  courses  of  timber,  if  one  is  transverse  to  the  other,  since  the 
deflection  of  the  timber  materially  affects  the  distribution  of  the 
pressure  on  the  different  courses  of  the  footing.  For  references  to 
methods  of  solving:  an  analogous  problem,  see  {  708. 
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706.  This  method  of  increasing  the  area  of  the  footing  was 
formerly  much  used  at  New  Orleans.  The  custom-house  at  that 
place  is  founded  upon  a  3-inch  plank  flooring  laid  7  feet  below  the 
street  pavement.  A  grillage,  consisting  of  timbers  12  inches  square 
laid  side  by  side,  is  laid  upon  the  floor,  over  which  similar  timbers 
are  placed  transversely,  2  feet  apart  in  the  clear. 

707.  Steel-Beam  Footing.  The  use  of  steel  beams  to  increase 
the  area  of  footings  was  devised  in  Chicago,  and  was  used  for  nearly 
all  of  the  large  buildings  built  there  from  1878  to  1898.  The  city 
is  situated  on  a  clay  bed,  the  upper  10  or  12  feet  of  which  is  moderately 
hard,  but  below  this  crust  the  clay  is  quite  soft.  Before  1878  stepped 
limestone  footings  resting  on  this  crust  were  used,  but  they  occupied 
valuable  space  and  left  no  room  for  the  necessary  elevator  and  other 
machinery;  and  to  meet  these  objections,  a  thin  steel-grillage  footing 
was  devised,  and  has  been  called  the  raft  or  floating  foundation. 
This  steel-grillage  foundation  consisted  of  a  row  of  steel  beams  placed 
side  by  side  and  embedded  in  rich  concrete;  and  on  top  of  this  and 
at  right  angles  to  it  is  placed  a  shorter  row,  and  above  this,  one  and 
sometimes  two  other  rows.  At  first,  on  account  of  the  artificially 
high  price  of  steel  I-beams,  railroad  rails  were  used,  but  later  I-beams 
have  been  employed,  as  they  have  a  more  economical  cross  section. 

Steel  is  superior  to  timber  for  this  purpose,  in  that  the  latter  can 
be  used  only  where  it  is  always  wet,  while  the  former  is  not  affected 
by  variations  of  wetness  and  dryness.  Twenty  years*  experience 
in  this  use  of  steel  at  Chicago  shows  that  after  a  short  time  the  surface 
of  the  metal  becomes  encased  in  a  coating  which  prevents  further 
oxidation.  The  most  important  advantage,  however,  in  this  use  of 
steel  is  that  the  off-set  can  be  much  greater  with  steel  than  with  wood 
or  stone;  and  hence  the  foundations  may  be  shallow,  and  not  occupy 
the  cellar  space. 

708.  The  proper  projections  for  the  steel  beams  can  be  computed 
by  a  formula  somewhat  similar  to  that  of  i  696;  but  the  steel  footing 
is  appropriately  a  part  of  the  steel-skeleton  construction,  and  hence 
will  not  be  considered  here.  For  a  description  of  a  typical  steel- 
rail  foundation  and  a  presentation  of  the  method  of  computations 
formerly  employed  in  Chicago,  see  Engineering  Neios,  Vol.  xxvi, 
page  122:  and  for  adverse  criticisms  thereon,  see  ibid,,  pages  265, 
312,  415,  and  Vol.  xxxii,  page  387.  Concerning  the  effect  of  the 
strength  of  the  base  of  the  column,  see  Johnson's  Modem  Framed 
Structures,  pages  444-46.  For  a  discussion  which  considers  the 
deflection  of  the  several  beams,  see  Engineering  Record,  Vol.  xxxix, 
pages  333-34,  354-56,  383,  407-8.  The  last  is  the  most  exact  method 
of  analysis,  and  also  secures  the  greatest  economy  of  material. 

709.  Inverted  Arch.    Inverted  arches  are  frequently  built  under 
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and  between  the  bases  of  piers,  as  shown  in  Fig.  84.  Employed  in 
this  way,  the  arch  simply  distributes  the  pressure  over  a  greater 
area;  but  it  is  not  well  adapted  to  this  use,  for  (1)  it  is  nearly  impos- 
sible to  prevent  the  end  piers  of  a  series  from  being  pushed  outward 

by  the  thrust  of  the  arch,  and  (2)  it  is 
generally  impossible,  with  inverted  arches, 
to  make  the  areas  of  the  different  parts 
_  of  the  foundation  proportional  to  the  load 

Fio  84.  to  be  supported   (see   i  685).  The  only 

advantage    the  inverted  arch  has  over 
masonry  footings  is  in  the  shallower  foundations  obtained. 

710.  Deep  Foundationb.  In  the  preceding  sections  have  been 
described  the  methods  of  supporting  a  structure  upon  soft  or  com- 
pressible soil  by  increasing  the  area  of  the  footing;  but  under  the 
head  of  "deep  foundations"  will  be  described  the  methods  of  found- 
ing upon  a  hard  stratum  or  bed-rock  underlying  the  soft  soil. 

711.  Piles.  One  of  the  most  common  methods  of  founding  upon 
a  soft  soil  is  to  drive  piles;  but  this  method  has  already  been  briefly 
referred  to  in  {  675,  and  will  be  discussed  at  length  in  the  next 
chapter,  and  hence  will  not  be  considered  here. 

712.  Concrete  Piers.  Instead  of  trying  to  extend  the  footings 
BuflSciently  to  support  a  heavy  load  upon  a  soft  soil,  wells  are  some- 
times dug  through  the  soft  soil  to  a  hard  sub-stratum,  the  structure 
being  founded  directly  upon  the  latter.  If  the  soil  contains  much 
water,  then  some  of  the  methods  described  in  Chapter  XVI — Founda- 
tions under  Water — must  be  employed;  but  if  the  soil  is  fairly  com- 
pact clay,  a  method  devised  at  Chicago  may  be  used.  This  consists 
in  sinking  a  shaft  to  hard  pan  or  bed-rock,  and  filling  the  well  with 
concrete.  The  shafts  are  sunk  as  open  wells  3  to  8  feet  in  diameter, 
and  are  usually  lined  with  2-  by  6-inch  tongue-and-groove  planks 
from  4  to  6  feet  long,  which  are  supported  by  two  and  sometimes 
three  interior  iron  sectional  hoops.  A  section  about  6  feet  deep  is 
excavated  and  then  lined.  The  intention  is  to  make  the  excavation 
only  large  enough  to  get  the  lagging  into  place,  to  prevent  settlement 
of  adjoining  buildings;  and  if  the  excavation  is  accidentally  made 
too  large,  clay  is  packed  behind  the  lagging  as  the  latter  is  put  into 
position.  If  beds  of  quicksand  or  other  soft  material  are  encountered, 
steel  sheet  piles  (}  748-49)  or  steel  cylinders  are  used  instead  of  wood 
lining.  The  bearing  power  of  the  concrete  column  may  be  increased, 
by  belling  out  the  lower  end  of  the  well.  After  the  excavation  is 
completed,  the  hole  is  filled  with  concrete.  The  rings  are  taken  out 
as  the  concreting  progresses,  except  in  soft  swelling  clay;  but  the 
lagging  is  usually  left  in  place. 

This  method  is  now  employed  in  Chicago  almost  exclusively  for 
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all  large  buildings.  The  usual  practice  there  is  to  mix  the  concrete 
rather  dry  and  put  it  into  wells  60  to  100  feet  deep  by  shoveling 
it  in  at  the  top  and  allowing  it  to  drop  freely,  an  attempt 
being  made  to  drop  it  from  the  shovel  in  such  a  manner  that  the 
shovelful  will  go  down  without  being  broken  up.  Such  columns 
safely  carry  20  to  25  tons  per  square  foot  of  top  area — usually 
the  former. 

At  Chicago  this  method  is  usually  called  concrete  caissons,  but  the 
term  concrete  piers  is  better,  and  is  used  to  some  extent. 

713.  A  marked  advantage  of  this  method  as  employed  in  Chicago 
is  that  the  wells  are  sunk  without  vacating  any  part  of  the  old  build- 
ing except  the  basement.  The  wells  are  filled  with  concrete  to  within 
40  to  50  feet  of  the  sidewalk  level,  and  then  the  steel  columns  for  the 
new  two-  or  three-story  basement  are  put  into  place  on  top  of  the 
concrete  columns  before  the  basement  is  excavated;  and  finally 
when  the  old  building  is  demolished,  the  work  of  construction  may 
proceed  upward  and  downward  at  the  same  time. 

714.  Hydraulic  Oaisson.  A  few  deep  foundations  of  buildings 
in  New  York  City  have  been  sunk  to  bed-rock  by  the  hydraulic 
caisson  method.  This  consists  of  sinking  steel  cylinders  without 
interior  excavation  by  means  of  hydraulic  jets.  A  riveted  steel 
cylinder  is  attached  at  its  lower  end  to  an  annular  cast-iron  cutting 
edge  of  hollow  triangular  cross  section  having  numerous  small  per- 
forations along  its  lower  edge;  and  the  hollow  cast-iron  cutting 
section  is  connected  with  a  force  pump  by  pipes  and  flexible  hose. 
The  cylinder  is  heavily  loaded  with  cast  iron,  the  pump  is  started, 
and  the  numerous  jets  of  water  issuing  from  the  cutting  edge  scour 
away  the  soil  and  form  an  annular  trench  into  which  the  cylinder  de- 
scends. As  the  sinking  progresses,  another  section  of  the  cylinder  is 
added  at  the  top.  When  a  hard  substratum  is  reached,  the  pump  is 
stopped,  the  soil  in  the  interior  cylinder  dug  or  dredged  or  "washed" 
out.  If  the  cutting  edge  of  the  cylinder  stops  in  clay,  probably  little 
or  no  water  will  leak  into  the  cylinder;  but  if  it  stops  upon  bed-rock 
which  is  irregular  or  not  level,  it  may  be  necessary  to  seal  the  cylin- 
der by  depositing  concrete  under  water. 

The  objection  to  this  method  is  that  in  some  cases  it  does  not 
permit  an  inspection  and  proper  preparation  of  the  bed  of  the  founda- 
tion. The  pneumatic  method — see  Art.  4  of  Chapter  XVI — permits 
inspection  and  proper  preparation  of  the  underlying  hard  stratum, 
and  in  recent  years  has  frequently  been  used,  particularly  in  New 
York  City,  in  sinking  foundations  for  buildings.  The  only  advantage 
of  the  hydraulic  caisson  over  the  pneumatic  method  is  that  the 
former  is  sometimes  the  cheaper. 
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Art.  3.    Preparing  the  Bed. 

715.  On  Book.  To  prepare  a  rock  bed  to  receive  a  toundation 
it  is  generally  only  necessary  to  cut  away  the  loose  and  decayed 
portions  of  the  rock,  and  to  dress  it  to  a  plane  surface  as  nearly 
perpendicular  to  the  direction  of  the  pressure  as  is  practicable.  If 
there  arc  any  fissures,  they  should  be  filled  with  concrete.  A  rock 
that  is  very  much  broken  can  be  made  amply  secure  for  aioundation 
by  the  liberal  use  of  good  concrete.  The  piers  of  the  Niagara  Canti- 
lever Bridge  are  founded  upon  the  top  of  a  bank  of  bowlders,  which 
were  first  cemented  together  with  concrete. 

Sometimes  it  is  necessary  that  certain  parts  of  a  structure  start 
from  a  lower  level  than  the  others.  In  this  case  care  should  be  taken 
(1)  to  keep  the  mortar  joints  as  thin  as  possible,  (2)  to  lay  the  lower 
portions  in  cement,  and  (3)  to  proceed  slowly  with  the  work;  other- 
wise the  greater  quantity  of  mortar  in  the  wall  on  the  lower  portions 
of  the  slope  will  cause  greater  settling  there  and  a  consequent  break- 
ing of  the  joints  at  the  stepping  places.  The  bonding  over  the  off- 
sets should  receive  particular  attention. 

716.  On  Fibm  Eabth.  For  foundations  in  such  earths  as  hard 
clay,  clean  dry  gravel,  or  clean  sharp  sand,  it  is  only  necessary  to 
dig  a  trench  from  3  to  6  feet  deep,  so  that  the  foundation  may  be 
below  the  distributing  effect  of  frost.  Provision  should  also  be 
made  for  the  drainage  of  the  bed  of  the  foundation. 

With  this  class  of  foundations  it  often  happens  that  one  part  of 
the  structure  starts  from  a  lower  level  than  another.  When  this 
is  the  case  great  care  is  required.  All  the  precautions  mentioned  in 
the  second  paragraph  of  i  715  should  be  observed,  and  great  care 
should  also  be  taken  so  to  proportion  the  load  per  unit  of  area  that 
the  settlement  of  the  foundation  may  be  uniform.  This  is  difficult 
to  do,  since  a  variation  of  a  few  feet  in  depth  often  makes  a  great 
difference  in  the  supporting  power  of  the  soil. 

717.  In  Wit  Ground.  The  difficulty  in  soils  of  this  class  is  in 
disposing  of  the  water,  or  in  preventing  the  semi-liquid  soil  from 
running  into  the  excavation.  The  difficulties  are  similar  to  those 
met  with  in  constructing  foundations  under  water — see  Chapter  XVI. 
Three  general  methods  of  laying  a  foundation  in  this  kind  of  soil  will 
be  briefly  described. 

718.  Ck>fler-Dam.  If  the  soil  is  only  moderately  wet — ^not  satu- 
rated,— ^it  is  suflBcient  to  inclose  the  area  to  be  excavated  with  sheet 
piles  (boards  driven  vertically  into  the  ground  in  contact  with  each 
other).  Ordinary  planks  8  to  12  inches  wide  and  1^  or  2  inches 
thick  are  used.    This  curbing  is  a  simple  form  of  a  coffer-dam  (Art.  1, 
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Chap.  XVI).  The  boards  should  be  sharpened  wholly  from  one  side; 
this  point  being  placed  next  to  the  last  pile  driven  causes  them  to 
crowd  together  and  make  tighter  joints.  The  sheeting  may  be 
driven  by  hand,  by  a  heavy  weight  raised  by  a  tackle  and  then 
dropped,  or  by  an  ordinary  pile-driver  (}  751-52).  Unless  the 
amount  of  water  is  quite  small,  it  will  be  necessary  to  drive  a  double 
row  of  sheeting,  breaking  joints.  It  will  not  be  possible  to  entirely 
prevent  leaking.  The  water  that  leaks  in  may  be  bailed  out,  or 
pumped — either  by  hand  or  by  steam  (see  §  818-23). 

To  prevent  the  sheeting  from  being  forced  inward,  it  may  be 
braced  by  shores  placed  horizontally  from  side  to  side  and  abutting 
against  wales  (horizontal  timbers  which  rest  against  the  sheet  piles). 
The  bracing  is  put  in  successively  from  the  top  as  the  excavation 
proceeds;  and  as  the  masonry  is  built  up,  short  braces  between  the 
sheeting  and  the  masonry  are  substituted  for  the  long  braces  which 
previously  extended  from  side  to  side.  Iron  screws,  somewhat 
similar  to  jack-screws,  are  used,  instead  of  timber  shores,  in  exca- 
vating trenches  for  the  foundations  of  buildings,  for  sewers,  etc. 

If  one  length  of  sheeting  will  not  reach  deep  enough,  an  addi- 
tional section  can  be  placed  inside  of  the  one  already  in  position, 
when  the  excavation  has  reached  a  suflScient  depth  to  require  it. 

For  a  more  extended  account  of  the  use  of  coffer-dams,  see 
Chapter  XVI — Foundations  Under  Water,  Art.  1,  Coffer-Dams. 

719.  In  some  cases  the  soil  is  more  easily  excavated  if  it  is  first 
drained.  To  do  this,  dig  a  hole — a  sump — into  which  the  water  will 
drain  and  from  which  it  may  be  pumped.  If  necessary,  several 
sumps  may  be  sunk,  and  deepened  as  the  excavation  proceeds. 

Quicksand  or  soft  alluvium  may  sometimes  be  pumped  out  along 
with  the  water  by  a  centrifugal  or  a  mud  pump  (§  823  and  §  877). 
On  large  jobs,  such  material  is  sometimes  taken  out  with  a  clam-shell 
or  orange-peel  dredge  (}  845-46). 

720.  Ckmcrete.  Concrete  can  frequently  be  used  advantageously 
in  foundations  in  wet  soils.  If  the  water  can  be  removed,  the 
concrete  should  be  deposited  in  layers  (§  342-44)*;  but  if  the  water 
can  not  be  removed,  the  concrete  may  be  deposited  under  the  water 
(see  §  347),  although  it  is  more  difficult  to  insure  good  results  by  this 
method  than  when  the  concrete  is  deposited  in  the  open  air. 

721.  Piles.  If  the  semi-liquid  soil  extends  to  a  considerable 
depth,  or  if  the  soft  soil  which  overlies  a  solid  substratum  can  not  be 
removed  readily,  a  substantial  foundation  may  be  constructed  either 
by  driving  wood  piles  at  uniform  distances  over  the  area  and  con- 
structing a  timber  grillage  (see  §  793-95)  on  top  of  them,  or  by  driv- 
ing concrete  piles  (see  §  736-45)  and  depositing  a  concrete  cap  (sec 
§  796)  on  top  of  them.    Of  course,  wood  piles  should  be  sawed  off 
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(§  791)  below  low-water,  which  usually  necessitates  a  coffer-dam 
(§  718,  and  Art.  1  of  Chapter  XVI)  and  the  excavation  of  the  soil  a 
little  below  the  low-water  line. 

722.  In  excavating  shallow  pits  in  sand  containing  a  small 
amount  of  water,  dynamite  cartridges  have  been  successfully  used  to 
drive  the  water  out.  A  hole  is  bored  with  an  ordinary  auger  and 
the  cartridge  inserted  and  exploded.  The  explosion  drives  the  water 
back  into  the  soil  so  far  that,  by  working  rapidly,  the  hole  can  be 
excavated  and  a  layer  of  concrete  placed  before  the  water  returns. 

723.  OONGLUSION.  It  is  hardly  worth  while  here  to  discuss  this 
subject  further.  It  is  one  on  which  general  instruction  can  not  be 
given.  Each  case  must  be  dealt  with  according  to  the  attendant 
circumstances,  and  a  knowledge  of  the  method  best  adapted  to  any 
given  conditions  comes  only  by  experience. 


CHAPTER  XV 
PILE  FOUNDATIONS 

724.  DlflnlTJLONS.  Although  a  pile  is  generally  understood  te 
be  a  round  timber  driven  into  the  soil  to  support  a  load,  the  term 
has  a  variety  of  applications  which  it  will  be  well  to  explain. 

Bearing  Pile,  One  used  to  sustain  a  vertical  load.  This  is  the 
ordinary  pile,  and  usually  is  the  one  referred  to  when  the  word  pile 
is  employed  without  qualification.  It  may  be  made  of  either  wood, 
cast  iron,  steel,  or  concrete. 

Sheet  Piles,  Thick  boards  or  timbers  or  steel  sections  driven  in 
close  contact  to  inclose  a  space  to  prevent  leakage. 

Screw  Pile,  An  iron  shaft  to  the  bottom  of  which  is  attached 
a  broad-bladed  screw  having  only  one  or  two  turns. 

Disk  Pile,  A  bearing  pile  near  the  foot  of  which  a  disk  is  keyed 
or  bolted  to  give  additional  bearing  power. 

Pneumatic  Pile,  A  metal  cylinder  which  is  sunk  by  atmospheric 
pressure.  This  form  of  pile  will  be  discussed  in  the  next  chapter 
(see  f  863-66). 

Sand  Pile,  For  an  account  of  the  method  of  using  sand  as  a 
pile,  see  f  677. 

Art.  1.    Description  op  Piles. 

726.  Piles  may  be  divided  into  bearing  piles  and  sheet  piles. 

726.  BKABINO  PILIS.  Bearing  piles  may  l)e  composed  of  wood, 
iron  or  steel,  or  concrete. 

727.  Wood  Piles.  These  are  very  important  factors  in  founda- 
tions on  soft  or  swampy  soil.  All  kinds  of  timber  are  employed. 
Spruce  and  hemlock  answer  very  well,  in  soft  or  medium  soils,  for 
foundation  piles  or  for  piles  always  under  water;  the  hard  pines,  elm, 
and  beech,  for  firmer  soils;  and  the  hard  oaks,  for  still  more  compact 
soils.  Where  the  pile  b  alternately  wet  and  dry,  white  or  post  oak 
and  yellow  or  Southern  pine  are  generally  used.  Piles  should  never 
be  less  than  6  inches,  and  preferably  not  less  than  8  inches,  in  diameter 
at  the  small  end,  and  never  more  than  18  inches,  and  preferably  not 
more  than  14  inches  at  the  large  end.     A  pile  should  be  straight,  and 
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should  be  trimmed  close;    and  sometimes  it  is  required  that  piles 
employed  in  foundations  shall  have  the  bark  removed. 

728.  PUe  Hood  and  Shoe.  To  prevent  bruising  and  splitting 
in  driving,  2  or  3  inches  of  the  head  is  usually  chamfered  oflf.  As 
an  additional  means  of  preventing  splitting,  the  head  is  often  hooped 
with  a  strong  iron  band,  2  to  3  inches  wide  and  i  to  1  inch  thick. 
The  expense  of  removing  these  bands  and  of  replacing  the  broken 
ones,  and  the  consequent  delays,  led  to  the  introduction,  recently, 
of  a  hood  for  the  protection  of  the  head  of  the  pile.  The  hood 
consists  of  a  cast-iron  block  with  a  tapered  recess  above  and  below, 
the  chamfered  head  of  the  pile  fitting  into  the  lower  recess  and  a 
cushion  piece  of  hard  wood,  upon  which  the  hammer  falls,  fitting 
into  the  upper  one.  The  hood  preserves  the  head  of  the  pile,  adds 
to  the  effectiveness  of  the  blows  (see  Table  64,  page  390),  and  keeps 
the  pile  head  in  place  to  receive  the  blows  of  the  hammer.  The 
device,  above  called  a  hood,  is  usually  called  a  cap,  which  is  unfor- 
tunate, since  the  word  cap  is  applied  to  a  heavy  horizontal  timber 
placed  on  top  of  a  row  of  piles. 

A  further  advantage  of  the  pile  hood  is  that  it  saves  piles.  In 
hard  driving,  without  the  hood  the  head  is  crushed  or  broomed  to 
such  an  extent  that  the  pile  is  adzed  or  sawed  off  several  times 
before  it  is  completely  driven,  and  often  after  it  is  driven  a  portion 
of  the  head  must  be  sawed  off  to  secure  sound  wood  upon  which  to 
rest  the  grillage  or  platform  (§793-96).  In  ordering  piles  for  any 
special  work  where  the  driving  is  hard,  allowance  must  be  made  for 
this  loss. 

Kles  are  generally  sharpened  before  being  driven;  but  many 
competent  engineers  claim  that  sharpening  is  of  no  advantage  and 
is  sometimes  harmful.  Sometimes,  particularly  in  stony  ground, 
the  point  is  protected  by  an  iron  shoe;  but  some  engineers  claim  that 
a  shoe  is  no  advantage.  The  shoe  may  be  only  two  V-shaped  loops 
of  bar  iron  placed  over  the  point,  in  planes  at  right  angles  to  each 
other,  and  spiked  to  the  piles;  or  it  may  be  a  wrought-  or  cast-iron 
socket,  of  which  there  are  a  number  of  forms  on  the  market. 

729.  Splicing  Piles.  It  frequently  happens,  in  driving  piles  in 
swampy  places,  for  false-works,  etc.,  that  a  single  pile  is  not  long 
enough,  in  which  case  two  are  spliced  together.  A  common  method 
of  doing  this  is  as  follows:  After  the  first  pile  is  driven  its  head  is 
cut  oflf  square,  a  hole  2  inches  in  diameter  and  12  inches  deep  is 
bored  in  its  head,  and  an  oak  tree-nail,  or  dowel-pin,  23  inches  long, 
is  driven  into  the  hole;  another  pile,  similarly  squared  and  bored, 
is  placed  upon  the  lower  pile,  and  the  driving  continued.  Spliced 
in  this  way  the  pile  is  deficient  in  lateral  stiffness,  and  the  upper 
section  is  liable  to  bounce  off  while  driving.     It  is  better  to  reinforce 
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the  splice  by  flatting  the  sides  of  the  piles  and  nailing  on,  with  say, 
8-inch  spikes,  four  or  more  pieces  2  or  3  inches  thick,  4  or  5  inches 
wide,  and  4  to  6  feet  long.  In  the  erection  of  the  bridge  over  the 
Hudson  at  Poughkeepsie,  N.  Y.,  two  piles  were  thus  spliced  together 
to  form  a  single  one  130  feet  long. 

Piles  may  be  made  of  any  required  length  or  cross  section  by 
bolting  and  fishing  together,  sidewise  and  lengthwise,  a  number  of 
squared  timbers.  Such  piles  are  frequently  used  as  guide  piles  in 
sinking  pneumatic  caissons  (S  885).  Hollow-built  piles,  40  inches 
in  diameter  and  80  feet  long,  were  used  for  this  purpose  in  constructing 
the  St.  Louis  Bridge  (}  889).  They  were  sunk  by  pumping  the  sand 
and  water  from  the  inside  of  them  with  a  sand  pump  ({  877). 

780.  Cost  of  Wood  Piles,  The  cost  of  wood  piles  varies  greatly 
with  locality,  and  has  been  going  up  rapidly  in  recent  years.  The 
chief  value  of  the  following  prices  is  to  show  the  difference  for  dif- 
ferent lengths  and  qualities.  In  1908,  in  the  North  Central  States, 
prices  were  about  as  follows:  White  or  burr  oak,  6-inch  top  and 
12-inch  butt,  20  to  30  feet  long,  16  to  18  cents  per  foot;  same,  40  to 
60  ft.  long,  21  to  25  cents  according  to  length.  Long-leaf  yellow 
pine,  40  to  60  ft.  long,  18  to  23  cents;  and  short-leaf  pine,  14  to  15 
cents;  other  soft  woods  1  to  2  cents  per  foot  less. 

731.  Iron  Piles.  Cast-iron  piles  were  formerly  used  to  a  limited 
extent  in  the  prairie  States  for  supports  for  highway  bridges;  but 
have  been  abandoned — largely  because  of  the  introduction  of 
concrete  for  piles  and  as  a  substitute  for  stone  masonry.  The 
horizontal  cross  section  was  cruciform,  lugs  or  flanges  were  cast  on 
the  sides  of  the  piles  to  which  to  attach  sway  braces;  and  after  being 
driven,  a  cap  with  a  socket  in  its  lower  side  was  placed  upon  the  pile 
to  receive  the  load.  The  advantages  claimed  for  cast-iron  piles  are: 
(1)  they  are  not  subject  to  decay;  (2)  they  are  more  readily  driven 
than  wooden  ones,  especially  in  stony  ground  or  stiff  clay;  and  (3) 
they  possess  greater  crushing  strength,  which,  however,  is  an  advan- 
tage only  when  the  pile  acts  as  a  column  (see  {  771).  The  principal 
disadvantage  is  that  they  are  deficient  in  transverse  resistance  to  a 
suddenly  applied  force,  which  objection  applies  only  to  the  handling 
of  the  piles  before  being  driven  and  to  such  as  are  liaMe  after  l>emg 
driven  to  sudden  lateral  blows,  as  from  floating  ice,  logs,  etc. 

Wrought-iron  and  steel  sections  were  used  to  a  litnited  degree 
for  piles  for  supporting  highway  bridges,  but  their  use  was  di&* 
continued  in  favor  of  massive  concrete  substructures. 

732.  Steel  tubes  have  been  used  as  bearing  pile^  to  a  limited 
extent,  chiefly  in  New  York  City.  The  diameter  varies  from  6  to 
16  inches,  the  thickness  from  i  to  i  inch,  the  length  from  (Kl  t^j  80 
feet.    The  tubes  are  made  in  sections,  the  ends  faced  in  i\  lathe,  and 
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the  sections  screwed  together.  They  are  sunk  with  a  pneumatic 
hammer,  and  the  material  is  removed  from  the  inside  of  the  tube 
with  a  water  jet.  If  bowlders  or  hard  pan  are  encountered,  a  chop- 
ping drill  is  operated  through  the  tube.  After  the  pipe  reaches  the 
bed-rock,  all  the  soil  is  removed  from  the  inside  of  the  tube,  and  rein- 
forcing rods  held  apart  by  separators  are  placed  inside,  and  then  the 
tube  is  filled  with  cement  mortar  or  rich  concrete  made  of  fine  stone. 

733.  Screw  Piles.  Screw  piles  are  employed  chiefly  in  anchoring 
buoys  and  signal  stations  in  marine  surveying,  in  founding  small 
lighthouses  on  a  sandy  sea-shore,  for  piers,  etc.;  and  for  supports 
for  light  bridges.* 

The  screw  pile  usually  consists  of  a  rolled-iron  shaft,  3  to  10 
inches  in  diameter,  having  at  its  foot  one  or  two  turns  of  a  cast-iron 
screw,  the  blades  of  which  may  vary  from  li  to  5  feet  in  diameter. 
The  piles  ordinarily  employed  for  lighthouses  exposed  to  moderate 
seas  or  to  heavy  fields  of  ice  have  a  shaft  3  to  5  inches  in  diameter  and 
blades  3  to  4  feet  in  diameter,  the  screw  weighing  from  600  to  700 
pounds.  For  bridge  piers,  the  shafts  are  from  6  to  10  inches  and  the 
blades  from  4  to  5  feet  in  diameter,  the  screw  weighing  trom  1,500 
to  4,000  pounds,  t 

For  founding  beacons,  etc.,  the  screw  pile  has  the  special  advan- 
tage of  not  being  drawn  out  by  the  upward  force  of  the  waves  against 
the  superstructure.  Even  when  all  cohesion  of  the  ground  is  de- 
stroyed in  screwing  down  a  pile,  a  conical  mass,  with  its  apex  at  the 
bottom  of  the  pile  and  its  base  at  the  surface,  would  have  to  be 
lifted  to  draw  the  pile  out.  The  supporting  power  also  is  consider- 
able, owing  to  the  increased  bearing  surface  of  the  screw  blade. 
Screw  piles  have,  therefore,  an  advantage  in  soft  soil.  They  could 
also  be  used  advantageously  in  situations  where  the  jar  of  driving 
ordinary  piles  might  disturb  the  equilibrium  of  adjacent  structures. 

734.  These  piles  are  usually  screwed  into  the  soil  by  men  working 
with  capstan  bars.  Sometimes  a  rope  is  wound  around  the  shaft 
and  the  two  ends  pulled  in  opposite  directions  by  two  capstans,  and 
sometimes  the  screw  is  turned  by  attaching  a  large  cog-wheel  to  the 
shaft  by  a  friction-clutch,  which  is  rotated  by  a  worm-screw  operated 
by  a  hand  crank.  Horse-power,  steam,  and  hydraulic  power  have 
been  used  for  this  purpose. J 

The  screw  will  penetrate  most  soils.     It  will  pass  through  loose 

♦  For  illustrated  accounts  of  the  founding  of  a  railroad  bridge-pier  upon  screw  piles, 
see  Engineering  News,  vol.  xiii,  p.  210-12;   vol.  xxviii,  p.  116. 

t  For  illustrations  and  dimensions  of  screw  piles  for  highway  and  interurban  elec- 
tric railways,  see  Cooper's  Specifications  for  Foundations  and  Substructures  of  Highway 
and  Electric  Railway  Bridges,  Plate  12. 

X  For  an  illustrated  description  of  a  hydraulic  pile  acrowing-machine,  see  En- 
gineering News,  vol.  xliv,  p.  9(). 
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pebbles  and  stones  without  much  difficulty,  and  push  aside  bowlders 
of  moderate  size.  Ordinary  clay  does  not  present  much  obstruction; 
but  clean,  dry  sand  gives  the  most  difficulty.  The  danger  of  twisting 
oflf  the  shaft  limits  the  depth  to  which  they  may  be  sunk.  Screw 
piles  with  blades  4  feet  in  diameter  have  been  screwed  40  feet  into 
a  mixture  of  clay  and  sand.  The  resistance  to  sinking  increases 
very  rapidly  with  the  diameter  of  the  screw;  but  under  favorable 
circumstances  an  ordinary  screw  pile  can  be  sunk  very  quickly. 
Screws  4  feet  in  diameter  have,  in  less  than  two  hours,  been  sunk 
by  hand  labor  20  feet  in  sand  and  clay,  the  surface  of  which  was 
20  feet  below  the  water.  For  depths  of  15  to  20  feet,  an  average  of 
4  to  8  feet  per  day  is  good  work  for  wholly  hand  labor. 

736.  Disk  Piles.  These  differ  but  little  from  screw  piles,  a  flat 
disk,  instead  of  a  screw,  being  keyed  or  bolted  on  at  the  foot  of  the 
iron  stem.*  Disk  piles  are  sunk  by  the  water-jet  (§  757-59).  One 
of  the  few  cases  in  which  they  have  been  used  in  this  country  was 
in  founding  an  ocean  pier  on  Coney  Island,  near  New  York  City. 
The  shafts  were  wrought-iron,  lap-welded  tubes,  8f  inches  outside 
diameter,  in  sections  12  to  20  feet  long;  the  disks  were  2  feet  in 
diameter  and  9  inches  thick,  and  were  fastened  to  the  shaft  by  set- 
screws.  Many  of  the  piles  were  57  feet  long,  of  which  17  feet  was  in 
the  sand.f 

736.  Concrete  Piles.  There  are  two  general  types  of  concrete 
piles — ^those  that  are  moulded  l^efore  driving,  and  those  that  are 
moulded  in  place. 

737.  Piles  Moulded  before  Driving.  The  first  type  must  be  rein- 
forced to  permit  of  handling,  and  the  reinforcement  may  be  any  of 
the  foiTOS  used  for  reinforced  concrete  columns  (see  §  485). J  Such 
piles  may  be  driven  with  a  drop  hammer  (§  751-54)  or  a  water  jet 
(§  757-59).  In  the  former  case,  the  pile  is  provided  with  a  cast-iron 
point,  and  the  top  is  provided  with  a  cushioned  head  to  prevent  the 
crushing  of  the  pile.  If  the  pile  is  to  be  sunk  by  a  water  jet,  either 
an  iron  pipe  is  set  in  the  center  of  the  concrete  or  a  hole  is  moulded 
in  the  longitudinal  center  of  the  pile.  One  contractor  makes  longi- 
tudinal grooves  on  the  exterior  surface  of  his  piles  to  give  an  outlet 
for  the  water  when  sunk  by  means  of  a  jet  and  also  to  increase  the 
surface  exposed  to  friction.  In  this  country  concrete  piles  are 
moulded  in  either  a  horizontal  or  a  vertical  position,  although  in 
Europe  the  former  seems  to  be  the  custom.     The  progress  can  be 

♦  For  illustrations  and  dimensions  of  disk  piles,  see  Cooper's  Specifications  for 
Foundations  and  Substructures  of  Highway  and  Electric  Railway  Bridges,  Plate  11. 

t  For  a  detailed  and  iliustrate<l  description  of  this  work,  see  an  article  by  Charles 
Macdonald,  in  Trans.  Am.  Soc.  of  C.  E.,  vol.  viii,  p.  227-37. 

t  For  an  illustrated  description  of  the  method  of  moulding,  reinforcing,  and  driv- 
ing several  forms  of  piles,  see  Engineering  News,  vol.  li,  p.  233-36. 
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inspected  better  when  moulded  in  a  horizontal  position,  but  any 
laminations  are  perpendicular  to  the  load  when  moulded  in  the 
vertical  position.  Vertical  moulding  is  the  more  expensive,  but  only 
a  little  more  with  suitable  facilities. 

738.  The  Chenoioeth  concrete  pile  is  made  by  plastering  a 
woven  wire  net  with  cement  mortar  or  concrete  and  rolling  the 
combination  about  a  mandrel  to  form  a  cylinder.  The  mortar  is 
mixed  rather  dry,  but  the  rolling  squeezes  out  part  of  the  water  and 
secures  an  intimate  contact  between  the  mortar  and  the  reinforce- 
ment, thus  making  a  dense  and  strong  pile.  The  hole  left  by  the 
removal  of  the  mandrel  may  be  utilized  in  sinking  the  pile  by  a  water 
jet  by  inserting  the  hose  in  it. 

739.  PUea  Moulded  in  Place,  There  are  several  forms  of  concrete 
piles  that  are  moulded  in  place,  the  four  best-known  being  the  Sim- 
plex, the  Raymond,  the  Chenoweth,  and  the  Gow — all  of  which  are 
patented. 

740.  The  Simplex  concrete  pile  is  formed  by  driving  a  heavy 
steel  tube,  16  inches  in  diameter,  having  at  the  bottom  either  (1) 
an  "alligator  tip*'  or  (2)  a  cast-iron  or  concrete  point.  The  for- 
mer is  an  automatic  bottom  which  keeps  closed  while  the  tube  is 
being  driven,  but  which  opens  and  allows  concrete  to  pass  through 
when  the  tube  is  drawn  up.  After  the  tube  has  been  driven  to  the 
desired  depth,  it  is  drawn  up  about  2  feet,  concrete  enough  to  fill 
about  3  feet  of  the  tube  is  deposited  in  the  bottom  by  means 
of  a  bottom-dump  cylindrical  bucket,  and  the  concrete  is  tamped 
with  a  hammer  dropped  through  the  tube.  The  tube  is  then  raised 
again,  and  the  above  operation  is  repeated  until  the  top  of  the  con- 
crete reaches  the  desired  height.  This  pile  may  be  reinforced  by 
dropping  into  the  casing  any  unit  system  of  reinforcing. 

The  advantages  claimed  for  this  form  of  pile  are:  1.  The  cylin- 
drical form  gives  a  large  bearing  upon  the  harder  substratum.  2.  The 
ramming  of  the  concrete  forces  part  of  it  into  the  soil,  which  enlarges 
the  hole  and  still  further  consolidates  the  soil,  and  also  increases  the 
friction  between  the  concrete  and  the  sides  of  the  hole.  The  dis- 
advantage urged  against  this  form  is  that  the  more  fluid  portions  of 
the  concrete  are  liable  to  be  lost  in  a  porous  stratum  of  soil.  This 
objection  is  sometimes  eliminated  by  inserting  a  casing  of  sheet  iron 
inside  of  the  driving  tube  for  a  part  or  all  of  the  depth. 

741.  The  Raymond  concrete  pile  is  formed  and  placed  as  follows: 
A  tapering  shell  of  sheet  iron  (usually  No.  20)  is  placed  upon  a 
collapsible  steel  core,  and  the  two  are  driven  with  an  ordinary 
pile  driver.  After  the  shell  and  core  are  driven,  the  core  is  col- 
lapsed and  withdrawn;  and  then  the  shell  is  filled  with  concrete. 
The  piles  are  made  from  20  to  40  feet  long,  from  6  to  8  inches  in 
diameter  at  the  small  end,  and  from  18  to  20  inches  at  the  large  end. 
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This  pile  may  be  reinforced  by  inserting  reinforcement  which  is 
securely  fastened  together  before  being  placed  in  the  casing. 

Notice  that  the  taper  is  considerably  greater  than  with  wood  piles, 
which  the  inventor  claims  is  an  advantage.  An  objection  to  this 
form  of  pile  is  that  the  thin  shell  is  likely  to  be  wholly  or  partially 
closed  by  the  lateral  pressure  of  the  soil  before  it  can  be  filled  with 
concrete. 

742.  The  Gow  concrete  pile  consists  of  a  wrought-iron  pipe 
driven  into  the  clay,  the  soil  in  the  interior  being  washed  out;  and 
then  by  inserting  a  frame  made  of  angles  loosely  connected  at  the 
junctions  and  revolving  it,  the  clay  below  the  pipe  is  belled  out, 
thus  greatly  increasing  the  bearing  area  of  the  pile  upon  the  hard 
stratum.     Finally  the  bell  and  the  pipe  are  filled  with  concrete. 

743.  Concrete  piles,  both  bearing  and  sheet,  have  been  used  to  a 
considerable  extent  in  Europe  for  foundations,  wharves,  quay  walls, 
etc. ;  and  are  rapidly  coming  into  use,  particularly  bearing  piles,  in 
this  country. 

744.  Cost  of  Concrete  Piles.  The  following  is  the  cost  of  making 
and  placing  172  Raymond  concrete  piles  in  Massachusetts  in  1906, 
exclusive  of  interest,  general  expense,  and  the  cost  of  moving  the 
plant.  The  minimum  length  was  14  ft.,  the  maximum  37  ft.,  and 
the  average  20  ft.  The  piles  were  driven  until  the  penetration 
produced  by  eight  or  ten  blows  was  1  inch.* 

Itbms.  Cost  pbr  Foot. 

Labor  driving  forms  and  placing  concrete 10. 16 

Concrete  material 0. 123 

Steel  shell,  94  lb.  at  3  cents 0. 145 

Coal,  oil,  etc 0.011 

Total,  exclusive  of  interest,  general  expense,  etc 10 .  439 

746.  Concrete  vs.  Wood  Piles.  Of  course,  when  exposed  to  the 
air,  or  in  sea-water  infested  with  marine  borers,  concrete  is  much  more 
durable  than  wood.  In  some  cases  concrete  tops  have  been  placed 
upon  wooden  piles  to  prevent  the  decay  of  the  wood  above  the  water 
line  or  to  prevent  the  attack  of  sea  worms  above  the  ground  line. 
Concrete  piles  cost  more  than  wooden  ones  (see  the  next  paragraph), 
and  on  account  of  their  size  will  support  a  greater  load,  it  being 
claimed  that  usually  one  concrete  pile  will  support  as  much  load  as 
two  or  three  wooden  ones;  but  it  is  not  always  wise  or  possible  to 
decrease  the  number  of  piles  and  proportionally  increase  the  load 
on  each.     Concrete  piles  are  superior  to  woodeh  ones  for  foundation 

*  Engineering^ ofUracting,  vol.  xxvii,  p.  65. 
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work  in  that  they  need  not  be  cut  off  below  the  water's  surface,  and 
hence  the  more  expensive  masonry  structure  need  not  start  as  low 
with  concrete  piles  as  with  wooden  ones. 

The  following  exhibit  shows  the  actual  cost  in  1904  of  the  con- 
crete-pile foundations  for  the  physics  building  of  the  United  States 
Naval  Academy  at  Annapolis,  Md.,  and  also  the  estimated  cost  of 
an  equivalent  wood-pile  foundation.* 


Items.  Concrete  Piuss. 

Piles 855  at  $20.00  =  $17  100.00 

Excavation,  cu.  yd.  .    1  038  at         .40=        415.00 

Concrete, cu.  yd 986  at      8.00=     7  888.00 

Steell-beams,  lb 5222at      .04  = 

Shoring  and  pumping      


Wood  Piles. 

2  193  at  $9.50  =  $20  835.50 

4  542  at      .40=     1816.80 

3250at    8.00=  26000.00 

208.00 

4000.00 


Total $25  403.00 


.$52  861.18 


'm:v////'yA  ^^^^^^  v/a///m:^,  . 
m'y/////y/.  mc^^.^  y///////////^/.  - 


746.  Sheet  Piles.  Sheet  piles  are  piles  with  square  edges  driven* 
successively  edge  to  edge  to  form  a  vertical  sheet  for  the  purpose  of 
preventing  the  soil  from  flowing  into  the  foundation  pit  or  of  guarding 
a  foundation  against  the  undermining  action  of  the  water.     Formerly 

sheet  piles  were  always  of  wood,  but  re- 
cently both  steel- and  concrete  have  been 
used. 

747.  Wood  Sheet  Piles.  Ordinarily  wood 
sheet  piles  are  simply  thick  planks,  sharp- 
ened and  driven  edge  to  edge.  Sometimes 
a  thinner  plank  is  driven  outside  of  the 
thick  one  to  cover  the  joint  and  prevent 
leakage;  and  sometimes  two  rows  of  thick 
planks  are  driven.  Sheet  piles  should  be 
sharpened  wholly,  or  at  least  mainly,  from 
one  side,  and  the  long  edge  should  be 
placed  next  to  the  pile  already  driven,  to 
cause  the  piles  to  crowd  together  and  make 
comparatively  close  joints. 

Formerly,  when  greater  strength  was 
required  than  one  or  two  thicknesses  of 
plank,  heavy  sawed  timbers  were  employed 
as  sheet  piles,  wooden  blocks  or  iron  lugs  being  fastened  on  the 
edges  to  assist  in  guiding  them  into  position.,  or  a  tongue  and  groove 
was  formed  by  nailing  two  strips  on  the  edges  of  one  side  of  the 
pile  and  one  strip  in  the  middle  of  the  other  edge;  but  now  the 
Wakefield  pile  is  usually  employed  w^hen  a  wood  pile  is  used  and  when 
greater  strength  is  required  than  is  afforded  by  a  single  plank. 

♦  The  Inspector  in  Charge,  in  Engineering  Record^  vol.  li,  p.  277. 
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The  Wakefield  pile,  the  patent  on  which  has  expired,  consists  of 
three  planks  bolted  or  spiked  together  so  as  to  form  a  tongue  on  one 
edge  and  a  corresponding  groove  on  the  other.  Fig.  85  shows  a 
cross  section  of  the  Wakefield  pile.  The  planks  are  usually  10  or  12 
inches  wide,  and  10  to  16  feet  long. 

748.  Steel  Sheet  Piles.  Steel  sheet  piles  were  first  used  in  1902  at 
Chicago;  but  already  a  considerable  number  of  forms  have  been  pat- 


a.    Jackson. 


b.     rri9st€df. 


G      F'argo 


d.    Jon^s  A  Laughlm. 


e.    United  States 
Fig.  sew — ^Typical  Forms  of  Steel  Sheet  Piles. 

ented.  They  may  be  divided  into  two  general  classes,  viz. :  those  built 
up  from  standard  structural  shapes,  and  those  consisting  of  special 
shapes.  Fig.  86,  shows  several  of  each  class.  There  are  several 
other  forms  of  the  same  general  character  as  the  last  one  in  Fig.  86; 
but  they  are  not  in  as  general  use.  One  patent  consists  of  a  clip  to  be 
riveted  at  intervals  to  I-beams,  whereby  a  wall  may  be  built  by  driv- 
ing I-beams  base  to  base;  and  a  somewhat  similar  form  consists  of 
two  separate  locking  devices  one  of  which  is  placed  on  the  bottom 
of  the  I-beam  to  be  driven  and  one  on  the  top  of  the  I-beam  already 
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driven.  However,  the  interlocking  steel  piles  are  usually  preferred 
as  making  a  tighter  wall. 

Form  a,  Fig.  86,  may  be  made  of  any  size  of  channels  and  I-beams, 
although  the  12-inch  or  the  15-inch  are  ordinarily  used.  With  this 
form  of  pile,  the  space  between  the  channels  can  be  tamped  full 
of  clay  and  thus  make  the  wall  water-tight.  Form  b  is  made  with 
two  weights  of  12-inch  and  also  with  two  weights  of  15-inch  channels. 
There  is  another  variety  of  this  form  in  which  there  is  an  angle  on 
each  edge  of  the  intermediate  channel  to  form  a  calking  joint,  but 
such  a  joint  is  seldom  necessary.  Form  d  is  made  of  a  12-inch 
I-beam  and  a  5-inch  locking  piece  or  a  15-inch  I-beam  and  a  7-inch 
locking  piece.  Form  e  is  made  in  three  sizes — 12-inch  40-pound, 
12-inch  35-pound,  and  6-inch  11-pound.  With  this  form  of  pile  a 
half-round  wooden  strip  may  be  driven  in  the  joint,  which  upon 
absorbing  water  expands  and  prevents  leakage.  It  has  been  proposed 
to  run  grout  into  the  interlock  of  sheet  piles  to  prevent  or  stop  leaks. 

A  great  variety  of  forms  of  steel  sheet  piles  has  been  proposed, 
the  catalogue  of  one  manufacturer  showing  twenty-seven  different 
forms  exclusive  of  special  comer  pieces;  but  the  above  are  the  forms 
in  most  common  use,  and  are  fairly  representative. 

By  the  use  of  special  corner  pieces,  a  right-angled  comer  can  be 
turned  with  any  of  the  steel  sheet  piling;  and  some  of  the  regular 
forms  can  be  used  to  inclose  a  comparatively  small  circular  area. 
Steel  sheet  piles  are  ordinarily  driven  by  allowing  the  pile  hammer 
to  strike  directly  against  the  end  of  the  pile;  but  in  hard  driving  a 
cast-iron  or  steel  hood,  into  the  under  side  of  which  fits  the  top  end  of 
the  pile,  is  sometimes  used.  These  hoods  are  furnished  by  the  makers 
of  the  piles. 

749.  Steel  sheet  piles  are  superior  to  wooden  ones  in  that  they 
make  tighter  work,  are  easier  to  drive,  may  be  used  repeatedly,  and 
some  forms  have  nearly  their  original  value  as  standard  sections  when 
no  longer  required  as  piles,  and  all  forms  have  value  as  scrap  when 
they  can  no  longer  be  used  as  piles.  Steel  sheet  piles  are  more  easily 
pulled  out  than  wooden  ones,  since  a  hook  can  readily  be  inserted  in  a 
hole  near  the  top.  Steel  sheet  piles  require  less*  bracing  across  the 
coffer-dam  than  wooden  ones.  Steel  sheet  piles  may  be  spliced  by 
driving  one  section  on  top  of  another;  and,  by  varying  the  length  of 
the  members,  a  stout  wall  of  almost  any  depth  may  be  built.  Most 
forms  of  steel  sheet  pile  speedily  become  water-tight  in  muddy  water; 
and  usually  all  are  easily  made  tight  in  clear  water  by  throwing 
sawdust,  paper  pulp,  manure,  etc.,  near  a  leak. 

In  selecting  a  type  form  of  steel  sheet  pile,  attention  should  be 
given  to  the  clearance  between  the  members  and  also  to  the  lateral 
stiffness  of  the  pile.     To  secure  tightness  the  clearance  should  be  as 
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small  as  possible,  but  too  little  clearance  makes  trouble  in  driving, 
owing  to  kinks  and  bends  in  the  members.  Lateral  stiffness  is 
important  in  hard  driving;  and  depends  upon  the  cross  section  of  the 
pile. 

Some  forms  of  steel  piling  are  provided  with  cast-iron  points  to 
facilitate  driving  in  hard  or  stony  ground;  but  usually  the  pile  is 
driven  without  sharpening  or  without  a  shoe. 

Art.  2.    Pile  Driving. 

760.  PiLl-DRiyiMO  MAOHDm.  Pile-driving  machines  may  be 
classified  according  to  the  character  of  the  driving  power,  which 
may  be  (1)  a  falling  weight,  (2)  the  force  of  an  explosive,  or  (3)  the 
erosive  action  of  a  jet  of  water.  Piles  are  sometimes  set  in  holes 
bored  with  a  well-auger,  and  the  earth  rammed  around  them.  This 
is  quite  common  in  the  construction  of  small  highway  bridges  in 
the  prairie  States,  a  10-  or  a  12-inch  auger  being  generally  used. 
The  various  pile-driving  machines  will  now  be  briefly  described  and 
compared. 

761.  Drop-hammer  Pile-driver.  The  usual  method  of  driving  piles 
is  by  a  succession  of  blows  given  with  a  heavy  block  of  wood  or  iron — 
called  a  ram,  monkey,  or  hammer — which  is  carried  by  a  rope  or 
cable  passing  over  a  pulley  fixed  at  the  top  of  an  upright  frame  and 
allowed  to  fall  freely  on  the  head  of  the  pile.  The  machine  for  doing 
this  is  called  a  drop-hammer  pile-driver,  or  a  monkey  pile-driver — 
usually  the  former.  The  machine  is  generally  placed  upon  a  car  or 
a  scow. 

The  frame  consists  of  two  uprights,  called  leaders,  from  10  to  60 
feet  long,  placed  about  2  feet  apart,  which  guide  the  falling  weight 
in  its  descent.  The  leaders  are  either  wooden  beams  or  iron  channel- 
beams,  usually  the  former.  The  hammer  is  generally  a  mass  of 
iron  weighing  from  500  to  4,000  pounds  (usually  about  2,000)  with 
grooves  in  its  sides  to  fit  the  guides  and  a  staple  in  the  top  by  which 
it  is  raised.  The  rope  employed  in  raising  the  hammer  is  usually 
wound  up  by  a  steam  engine  placed  on  the  end  of  the  scow  or  car, 
opposite  the  leaders. 

A  car  pile-driver  is  made  especially  for  railroad  work,  the  leaders 
resting  upon  an  auxiliary  frame,  by  which  piles  may  be  driven  14  to 
16  feet  in  advance  of  the  end  of  the  track;  and  the  frame  is  pivoted 
so  that  piles  may  be  driven  on  either  side  of  the  track.  This  method 
of  pivoting  the  frame  carrying  the  leaders  is  also  sometimes  applied 
to  a  machine  used  in  driving  piles  for  foundations. 

In  railroad  construction,  it  is  not  possible  to  use  the  pile-driving 
car  with  its  steam  engine  in  advance  of  the  track;   hence,  in  this 
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kind  of  work,  the  leaders  are  often  set  on  blocking  and  the  hammer 
is  raised  by  horses  hitched  directly  to  the  end  of  the  rope.  Portable 
engines  also  are  sometimes  used  for  this  purpose.  Occasionally 
the  weight  is  raised  by  men  with  a  windlass,  or  by  pulling  directly 
on  the  rope. 

A  machine  used  for  driving  sheet  piles  differs  from  that  described 
above  in  one  particular,  viz. :  it  has  but  one  leader,  in  front  of  which 
the  hammer  moves  up  and  down.  With  this  construction,  the 
machine  can  be  brought  close  up  to  the  wall  of  a  coffer-dam  (§718 
and  i  804),  and  the  pile  already  driven  does  not  interfere  with  the 
driving  of  the  next  one. 

762.  There  are  two  methods  of  detaching  the  weight,  i.e.,  of 
letting  the  hammer  fall:  (1)  by  a  nipper,  and  (2)  by  a  friction-clutch. 

1.  The  nipper  consists  of  a  block  which  slides  freely  between 
the  leaders  and  which  carries  a  pair  of  hooks,  or  tongs,  projecting 
from  its  lower  side.  The  tongs  are  so  arranged  that  when  lowered 
onto  the  top  of  the  hammer  they  automatically  catch  in  the  staple 
in  the  top  of  the  hammer,  and  hold  it  while  it  is  being  lifted,  until 
they  are  disengaged  by  the  upper  ends  of  the  arms  striking  a  pair  of 
inclined  surfaces  in  another  block,  the  trip,  which  may  be  placed 
between  the  leaders  at  any  elevation,  according  to  the  height  of  fall 
desired. 

With  this  form  of  machine,  the  method  of  operation  is  as  follows: 
The  pile  being  in  place,  with  the  hammer  resting  on  the  head  of  it 
and  the  tongs  being  hooked  into  the  staple  in  the  top  of  the  hammer, 
the  rope  is  wound  up  until  the  upper  ends  of  the  tongs  strike  the 
trip,  which  disengages  the  tongs  and  lets  the  hammer  fall.  As  the 
hoisting  rope  is  unwound  the  nipper  block  follows  the  hammer,  and, 
on  reaching  it,  the  tongs  automatically  catch  in  the  staple,  and  the 
preceding  operations  may  be  repeated.  This  method  is  objectionable 
owing  to  the  length  of  time  required  (a)  for  the  nipper  to  descend 
after  the  hammer  has  been  dropped,  and  (6)  to  move  the  trip  when 
the  height  of  fall  is  changed.  Some  manufacturers  of  pile-driving 
machinery  remove  the  last  objection  by  making  an  adjustable  trip 
which  is  raised  and  lowered  by  a  light  line  passing  over  the  top  of  the 
leaders.     This  is  a  valuable  improvement. 

When  the  rope  is  wound  i;p  by  steam,  the  maximum  speed  is 
from  6  to  14  blows  per  minute,  depending  upon  the  distance  the 
hammer  falls.  The  speed  can  not  be  increased  by  the  skill  of  the 
operator,  although  it  could  be  by  making  the  nipper  block  heavier. 

2.  The  method  by  using  a  friction-dutch ^  or  friction-drum,  as  it 
is  often  called,  consists  in  attaching  the  rope  permanently  to  the 
staple  in  the  top  of  the  hammer,  and  dropping  the  hammer  by  setting 
free  the  winding  drum  by  the  use  of  a  friction-clutch.    The  advan- 
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tages  of  this  method  are  (a)  that  the  hammer  can  be  dropped  from 
any  height,  thus  securing  a  light  or  heavy  blow  at  pleasure;  and 
(6)  that  no  time  is  lost  in  waiting  for  the  nipper  to  descend  or  in 
adjusting  the  trip. 

When  the  rope  is  wound  up  by  steam,  the  speed  is  from  20  to 
30  blows  per  minute,  but  is  largely  dependent  upon  the  skill  of  the 
man  who  controls  the  friction-clutch.  The  hammer  is  caught  on 
the  rebound,  is  elevated  very  rapidly,  and  hence  the  absolute  max- 
imum speed  is  attained.  The  rope,  by  which  the  hammer  is  elevated, 
retards  the  falling  weight;  and  hence,  for  an  equal  effect,  this  form 
requires  a  heavier  hammer  than  when  the  nipper  is  used.  Although 
the  friction-drum  pile-driver  is  much  more  efficient,  it  is  not  as 
generally  used  as  the  nipper  driver.  The  former  is  a  little  more 
expensive  in  first  cost. 

763.  Steam-hftmmer  Pile-driver.  As  regards  frequency  of  use, 
the  next  machine  is  probably  the  steam-hammer  pile-driver.  It 
consists  essentially  of  a  steam  cylinder  (stroke  about  3  feet),  the 
piston-rod  of  which  carries  a 
striking  weight  of  3,000  to  5,000 
pounds.  The  steam-cylinder  is 
fastened  to  and  between  the  tops 
of  two  I-beams  about  8  to  10 
feet  long,  the  beams  being  united 
at  the  bottom  by  a  piece  of  iron 
in  the  shape  of  a  frustum  of  a 
cone,  which  has  a  hole  through 
it.  The  under  side  of  this  con- 
necting piece  is  cut  out  so  as  to 
fit  the  top  of  the  pile.  The 
striking  weight,  which  works  up 
and  down  between  the  two  I- 
beams  as  guides,  has  a  cylindri- 
cal projection  on  the  bottom 
which  passes  through  the  hole 
in  the  piece  connecting  the  feet 
of  the  guides  and  strikes  the 
pile.    The  steam  to  operate  the 

hammer  is  conveyed  from  the  boiler  through  a  flexible  tube, 
shows  one  of  the  latest  forms  of  steam-hammer. 

The  whole  mechanism  can  be  raised  and  lowered  by  a  rope  passing 
over  a  pulley  in  the  top  of  the  leaders.  After  a  pile  has  been  placed 
in  position  for  driving,  the  machine  is  lowered  upon  the  top  of  it  and 
entirely  let  go,  the  pile  being  its  only  support.  When  steam  is 
admitted  below  the  piston,  it  rises,  carrying  the  striking  weight  with 


FiQ.  87. — Steam-hammer  Pile-driver. 


Fig.  87 


880  Pile  Foundations.  [Chap.  XV. 

it,  until  it  strikes  a  trip  (on  the  back  side  of  the  hammer),  which  cuts 
oflF  the  steam,  and  the  hammer  falls  by  its  own  weight.  At  the  end 
of  the  down  stroke  the  valves  are  again  automatically  reversed,  and 
the  stroke  repeated.  By  altering  the  adjustment  of  this  trip-piece, 
the  length  of  stroke  (and  thus  the  force  of  the  blows)  can  be  increased 
or  diminished.  The  admission  and  escape  of  steam  to  and  from  the 
cylinder  can  also  be  controlled  directly  by  the  attendant,  and  the 
number  of  blows  per  minute  is  increased  or  diminished  by  regulating 
the  supply  of  steam.  The  machine  can  give  60  to  80  blows  per 
minute. 

764.  Drop-hftmmer  vs.  Steam-hftmmer.  The  drop-hammer  is 
capable  of  driving  the  pile  against  the  greater  resistance.  The 
maximum  fall  of  the  drop-hammer  is  40  or  50  feet,  while  that  of  the 
steam-hammer  is  about  3  feet.  The  drop-hammer  ordinarily  weighs 
about  1  ton,  while  the  striking  weight  of  the  steam-hammer  usually 
weighs  about  1^  tons.  The  energy  of  the  maximum  blow  of  the 
drop-hammer  is  45  foot-tons  (  =  45  ft.  X  1  ton),  and  the  energy  of 
the  maximum  blow  of  the  steam-hammer  is  4.5  foot-tons  (  =  3  ft. 
X  li  tons).  The  energy  of  the  maximum  blow  of  the  drop-hammer 
is,  therefore,  about  10  times  that  of  the  steam-hammer. 

However,  the  effectiveness  of  a  blow  does  not  depend  alone  upon 
its  energy.  A  considerable  part  of  the  energy  is  invariably  lost  by 
the  compression  of  the  materials  of  the  striking  surfaces,  and  the 
greater  the  velocity  the  greater  this  loss.  An  extreme  illustration 
of  this  would  be  trying  to  drive  piles  by  shooting  rifle-bullets  at  them. 
A  1-ton  hammer  falling  45  ft.  has  10  times  the  energy  of  a  l^ton 
hammer  falling  3  ft.,  but  in  striking,  a  far  larger  part  of  the  former 
than  of  the  latter  is  lost  by  the  compression  of  the  pile  head.  In 
constructing  the  foundation  of  the  Brooklyn  dry-dock,  it  was  prac- 
tically demonstrated  that  "there  was  little,  if  any,  gain  in  having 
the  fall  more  than  45  feet."  The  loss  due  to  the  compression  depends 
upon  the  material  of  the  pile,  and  whether  the  head  of  it  is  bruised  or 
not.  The  drop-hammer,  using  the  pile-hood  and  the  friction-drum, 
can  drive  a  pile  against  a  considerably  harder  resistance  than  the 
steam-hammer. 

It  is  frequently  claimed  that  the  steam-hammer  can  drive  a  pile 
against  a  greater  resistance  than  the  drop-hammer.  As  compared 
with  the  old  style  drop-hammer,  i.e.,  without  the  friction-drum  and 
the  pile-hood,  this  is  probably  true.  The  striking  of  the  weight  upon 
the  head  of  the  pile  splits  and  brooms  it  very  much,  which  materially 
diminishes  the  effectiveness  of  the  blow  (for  an  example,  see  Table 
64,  page  390).  In  hard  driving  with  the  drop-hammer,  without  the 
pile-hood,  the  heads  of  the  piles,  even  when  hooped,  will  crush,  bulge 
out,  and  frequently  split  for  many  feet  below  the  hoop.     For  this 
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reason,  it  is  sometimes  specified  that  piles  shall  not  be  driven  with  a 
drop-hammer. 

The  rapidity  of  the  blows  is  an  important  item  as  affecting  the 
efficiency  of  a  pile-driver.  If  the  blows  are  delivered  rapidly,  the 
soil  does  not  have  sufficient  time  to  recompact  itself  about  the  pile. 
With  the  steam-driver  the  blows  are  delivered  in  such  quick  succession 
that  it  is  probable  that  a  second  blow  is  delivered  before  the  pile  has 
recovered  from  the  distortion  produced  by  the  first,  which  materially 
increases  the  effectiveness  of  the  second  blow.  In  this  respect  the 
steam-hammer  is  superior  to  the  drop-hammer,  and  the  friction- 
clutch  driver  is  superior  to  the  nipper  driver. 

In  soft  soils,  the  steam-hammer  drives  piles  faster  than  either 
form  of  the  drop-hammer,  since  after  being  placed  in  position  on 
the  head  of  the  pile  it  pounds  away  without  the  loss  of  any  time. 

766.  In  a  rough  way  the  first  cost  of  the  two  drivers — exclusive 
of  scow  or  car,  hoisting  engine,  and  boiler,  which  are  the  same  in 
each — ^is  about  $80  for  the  drop-hammer  driver,  and  about  $800  for 
the  steam-driver.  Of  course  these  prices  will  vary  greatly.  The  per 
cent  for  wear  and  tear  is  greater  for  the  drop-hammer  than  for  the 
steam-hammer.  For  work  at  a  distance  from  a  machine-shop  the 
steam-driver  is  more  Hable  to  cause  delays,  owing  to  breakage  of 
some  part  which  can  not  readily  be  repaired. 

766.  Driving  Piles  with  Dynamite.  Occasionally  piles  are  driven 
by  exploding  dynamite  placed  directly  upon  the  top  of  the  pile. 
It  is  a  slow  method,  but  might  prove  valuable  where  only  a  few  piles 
were  to  be  driven,  by  saving  the  transportation  of  a  machine;  or  it 
might  be  employed  in  locations  where  a  machine  could  not  be  oper- 
ated. The  higher  grades  of  dynamite  are  most  suitable  for  this 
purpose. 

767.  Driving  Piles  with  Water  Jet.  Although  the  water  jet  is 
not  strictly  a  pile-driving  machine,  the  method  of  sinking  piles  by 
its  use  deserves  careful  attention,  because  it  is  often  the  cheapest 
and  sometimes  the  only  means  by  which  piles  can  be  sunk  in  mud,  silt, 
or  sand. 

The  method  is  very  simple.  A  jet  of  water  is  forced  into  the 
soil  just  below  the  point  of  the  pile,  thus  loosening  the  soil  and 
allowing  the  pile  to  sink,  either  by  its  own  weight  or  with  very  light 
blows.  The  water  may  be  conveyed  to  the  point  of  the  pile  through 
a  flexible  hose  held  in  place  by  staples  driven  into  the  pile;  and 
after  the  pile  is  sunk,  the  hose  may  be  withdrawn  for  use  again. 
An  iron  pipe  may  be  substituted  for  the  hose.  It  seems  to  make 
very  little  difference,  either  in  the  rapidity  of  the  sinking  or  in  the 
accuracy  with  which  the  pile  preserves  its  position,  whether  the 
nozzle  is  exactly  under  the  middle  of  the  pile  or  not. 
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The  water  jet  seems  to  have  been  first  used  in  engineering  in 
1852,  at  the  suggestion  of  General  Geo.  B.  McCIellan.  It  has  been 
extensively  employed  on  the  sandy  shores  of  the  Gulf  and  South 
Atlantic  States,  where  the  compactness  of  the  sand  makes  it  difficult 
to  obtain  suitable  foundations  for  lighthouses,  wharves,  etc.  An- 
other reason  for  its  use  in  that  section  is  that  the  palmetto  piles — 
the  only  ones  that  will  resist  the  ravages  of  the  teredo — are  too  soft 
to  withstand  the  blows  of  the  drop-hammer  pile-driver.  By  em- 
ploying the  water  jet  the  necessity  for  the  use  of  the  pile-hammer 
is  removed,  and  consequently  palmetto  piles  become  available. 
The  jet  has  also  been  employed  in  a  great  variety  of  ways  to  facilitate 
the  passage  of  common  piles,  screw  and  disk  piles,  cylinders,  caissons, 
etc.,  through  earthly  material;  and  also  to  loosen  the  soil  around 
piles  preparatory  to  pulling  them  out. 

768.  The  efficiency  of  the  jet  depends  upon  the  increased  fluidity 
given  to  the  material  into  which  the  piles  are  sunk,  the  actual  dis- 
placement of  material  being  small.  Hence  the  efficiency  of  the  jet 
is  greatest  in  clear  sand,  mud,  or  soft  clay;  in  gravel,  or  in  sand  con- 
taining a  large  percentage  of  gravel,  or  in  hard  clay,  the  jet  is  almost 
useless.  For  these  reasons  the  engine,  pump,  hose,  and  nozzle  should 
be  arranged  to  deliver  large  quantities  of  water  with  a  moderate 
force,  rather  than  smaller  quantities  with  high  initial  velocity.  In 
gravel,  or  in  sand  containing  considerable  gravel,  some  benefit  might 
result  from  a  velocity  sufficient  to  displace  the  pebbles  and  drive 
them  from  the  vicinity  of  the  pile;  but  it  is  evident  that  any  prac- 
ticable velocity  would  be  powerless  in  gravel,  except  for  a  very  limited 
depth,  or  where  circumstances  favored  the  prompt  removal  of  the 
pebbles. 

The  error  most  frequently  made  in  the  application  of  the  water 
jet  is  in  using  pumps  with  insufficient  capacity.  Both  direct-acting 
and  centrifugal  pumps  are  frequently  employed.  The  former  affords 
the  greater  power;  but  the  latter  has  the  advantage  of  a  less  first 
cost,  and  of  not  being  damaged  as  greatly  by  sand  in  the  water  used. 

The  pumping  plant  used  in  sinking  the  disk-piles  for  the  Coney 
Island  pier  (see  §  735),  "consisted  of  a  Worthington  pump  with  a 
12-inch  steam  cylinder,  8i-inch  stroke,  and  a  water  cylinder  7^ 
inches  in  diameter.  The  suction  hose  was  4  inches  in  diameter; 
and  the  discharge  hose,  which  was  of  four-ply  gum,  was  3  inches. 
The  boiler  was  upright,  42  inches  in  diameter,  8  feet  high,  and  con- 
tained 62  tubes  2  inches  in  diameter.  An  abundance  of  steam  was 
supplied  by  the  l>oiler,  after  the  exhaust  had  been  turned  into  the 
smoke-stack  and  soft  coal  used  as  fuel.  An  average  of  about  160 
pounds  of  coal  was  consumed  in  sinking  each  pile.  With  the  power 
above  described,  it  was  found  that  piles  could  be  driven  in  clear  sand 
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at  the  rate  of  3  feet  per  minute  to  a  depth  of  12  feet;  after  which  the 
rate  of  progress  gradually  diminished,  until  at  18  feet  a  limit  was 
reached  beyond  which  it  was  not  practicable  to  go  without  con- 
siderable loss  of  time.  It  frequently  happened  that  the  pile  would 
'bring  up*  on  some  tenacious  material  which  was  assumed  to  be  clay, 
and  through  which  the  water  jet,  unaided,  could  not  be  made  to  force 
a  passage.  In  such  cases  it  was  found  that  by  raising  the  pile  about 
6  inches  and  allowing  it  to  drop  suddenly,  with  the  jet  still  in  opera- 
tion, and  repeating  as  rapidly  as  possible,  the  obstruction  was  finally 
overcome;  altjiough  in  some  instances  five  or  six  hours  were  con- 
sumed in  sinking  as  many  feet."  * 

769.  Jet  vs.  Hftmmer.  It  is  hardly  possible  to  make  a  comparison 
between  a  water-jet  and  a  hammer  pile-driver,  as  the  conditions 
most  favorable  for  each  are  directly  opposite.  For  example,  sand 
yields  easily  to  the  jet,  but  offers  great  resistance  to  driving  with 
the  hammer;  on  the  other  hand,  in  stiff  clay  the  hammer  is  much 
more  expeditious.  For  inland  work  the  hammer  is  better,  owing  to 
the  difficulty^of  obtaining  the  large  quantities  of  water  required  for 
the  jet;  but  for  river  and  harbor  work  the  jet  is  the  most  advan- 
tageous. Under  equally  favorable  conditions  there  is  little  or  no 
difference  in  cost  or  speed  of  the  two  methods. 

The  jet  and  the  hammer  are  often  advantageously  used  together, 
especially  in  stiff  clay.  The  efficiency  of  the  water  jet  can  be  greatly 
increased  by  bringing  the  weight  of  the  pontoon,  upon  which  the 
machinery  is  placed,  to  bear  upon  the  pile  by  means  of  a  block  and 
tackle. 

760.  0O8T  OF  Driving  Beabiho  Pilu.  There  are  a  number 
of  items  which  materially  affect  the  cost  of  pile  driving,  which  it-is 
impossible  to  include  in  a  brief  summary,  but  which  must  not  be 
forgotten  in  using  such  data  in  making  estimates.  Among  these 
items  are:  the  closeness  to  the  driver  of  the  place  of  delivery  of  the 
piles,  the  facilities  for  handling  the  piles,  the  length  of  the  piles,  the 
hardness  of  the  driving,  the  accuracy  of  the  required  position  of  the 
pile,  the  number  driven,  the  distance  apart,  etc. 

761.  Railroad  Oonstniction.  The  following  is  a  summary  of  the 
cost,  to  the  contractor,  of  labor  in  driving  piles  (exclusive  of  hauling) 
in  the  construction  of  the  Chicago  branch  of  the  Atchison,  Topeka 
and  Santa  F6  R.  R.  The  piles  were  driven,  ahead  of  the  track, 
with  a  horse-power  drop-hammer  weighing  2,200  pounds.  The 
average  depth  driven  was  13  feet.  The  table  includes  the  cost  of 
driving  piles  for  abutments  for  Howe  truss  bridges  and  for  the 
false  work  for  the  erection  of  the  same.  These  two  items  add  con- 
siderably to  the  average  cost.    The  contractor  received  the  same 

*  Chas.  Macdonald,  in  Trans.  Am.  Soc.  of  C.  E.,  vol.  viii,  p.  227-37. 
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price  for  all  classes  of  work.  The  work  was  as  varied  as  such  jobs 
usually  are,  piles  being  driven  in  all  kinds  of  soil.  Owing  to  the 
large  amount  of  railroad  work  in  progress  in  1887,  the  cost  of  material 
and  labor  was  about  10  per  cent  higher  than  the  average  of  the  year 
before  and  after.  Cost  of  labor  on  pile-driver:  1  foreman  at  $4  per 
day,  6  laborers  at  $2,  2  teams  at  $3.50;  total  cost  of  labor  =  $23 
per  day. 

Cost  of  Pile  DRnoNG  in  Railroad  Construction. 

Number  of  piles  included  in  this  report 4  409 

''          "  lineal  feet  included  in  this  report   109  568 

Average  length  of  piles,  in  feet    24.8 

Number  of  days  employed  in  driving 494 

"          "  lineal  feet  driven  per  day 221 .8 

Cost  of  driving,  per  pile S2.53 

"      "      "        "    foot 10.4  cts. 

762.  Bridge  Bepain.  In  Table  62  are  the  data  of  pile  driving 
for  repairs  to  bridges  on  the  Indianapolis,  Decatur  and  Springfield 
R.  R.  The  work  was  done  from  December  21,  1886,  to  January  5, 
1886.  The  piles  varied  from  12  to  32  feet  in  length,  the  average 
being  a  little  over  21  feet.  The  average  distance  driven  was  about 
10  feet.  The  hammer  weighed  1,650  pounds;  the  last  fall  was  37 
feet,  and  the  corresponding  penetration  did  not  exceed  2  inches. 
The  hammer  was  raised  by  a  rope  attached  to  the  draw-bar  of  a 
locomotive — comparatively  a  very  expensive  way. 


TABLE  62. 
Cost  op  Piles  for  Bridge  Repairs. 


Items  or  Expense. 

Total. 

PbbPxub. 

PibFoot. 

Lobar: 

Loading  and  unloading  piles  7\  days 

Bridge  gang,  driving,  12  days  

$16.00 

153.75 

45.90 

71.50 

23.49 
13.29 
11.04 

$0.08 
0.78 
0.23 
0.37 

0.13 
0.06 
0.05 

0.4  cte. 
3.7 

En^e  crew,  transportation  and  driv'g,  13  days 
Tram  crew,  transportation  and  driving,  13  days 
SuvjpliM: 

Enirine  suDolies    

1.1 
1.6 

0.5 

6  Dile  rinfiTs  and  2  olates 

0.3 

Repairs    

0.3 

Total  expense  far  driving 

$334.97 

$1.70 

7.9  da. 

Material; 
4,191  feet  oak  piles  at  13i  cts 

$565.92 

$2.86 

13  5  cts. 

ToTAJj  COST 

$900.89 

$4.56 

21  4  cts 
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On  the  same  road,  9  piles,  each  20  feet  long,  were  driven  9  feet, 
for  bumping-posts,  with  a  1,650-pound  hammer  dropping  17  feet. 
The  hammer  was  raised  with  an  ordinary  crab-winch  and  single  line, 
with  double  crank  worked  by  four  men.  The  cost  for  labor  was 
8.3  cents  per  foot  of  pile,  and  the  total  expense  was  21.8  cents  per 
foot. 

763.  Bridge  Oonstruction.  Table  63  gives  the  cost  of  laboi  in 
driving  the  piles  for  the  Northern  Pacific  R.  R.  bridge  over 
the  Red  River,  at  Grand  Forks,  N.  Dakota,  constructed  in  1887. 
The  soil  was  sand  and  clay.  The  penetration  under  a  2,250-pound 
hammer  falling  30  feet  was  from  2  to  4  inches.  The  foreman  re- 
ceived $5  per  day,  the  stationaiy  engineer  $3.50,  and  laborers  $2. 

TABLE  63. 
Cost  of  Labor  in  Driving  Piles  in  Bridge  Construction. 


Kind  or  Labor. 


03  ►J 

£ 


5" 


S     •! 


2 


Preparation  and  repair  of  plant. . . 

Driving 

Sawing  and  straightening 


$68.95 

432.70 

78.75 


$63.65 
252.92 


$53.50 

430.50 

47.50 


$37.00 
215.45 
179.80* 


$61.60 
565.80 
131. 90t 


Total  cost. 


$580.40 


$316.57 


$531.50 


$432.25 


$759.30 


Number  of  piles  in  the  structure . 
Total  number  of  feet  remaining  in 

the  structure 

Average  length  of  piles  remaim'ng 

in  the  structure 

Average  length  of  piles  cut  off  . 

Cost  per  foot  of  pile  remaining  in 
tne  structure 


224 

7  238 

32.3 
1.1 


102 
3  710 


104 

7  023 

38.2 
4.1 


121 


38.4 
6.6 


167 
7  316 


43.8 
3.7 


8.0  cts. 


8.  Sets. 


7.6  cts. 


9.3  cts. 


10.4  cts. 


Average  cost  for  driving  per  foot  remaining  in  the  structure— 8. 8  cents. 

♦Sawed  off  under  8  feet  of  water, 
t  Including  $70.25  for  excavating  and  baiUng  in  order  to  get  at  the  aawing. 


764.  On  the  Chicago  and  Eastern  Illinois  Railroad  in  1902  the 
cost  of  driving  piles  on  sixteen  jobs  ranged  between  10.7  and  2.4 
cents  per  ft.,  the  average  being  4.4  cents.  There  were  436  piles 
driven,  the  average  number  per  job  being  27.  The  shortest  pile  was 
14  ft.,  and  the  longest  was  42  ft.,  the  average  being  24.2  ft.  The 
greatest  number  in  any  one  job  was  74  and  the  smallest  8.  The 
pile-driver  was  self-propelling.  All  the  men  with  driver  were  com- 
26 
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mon  laborers  except  the  foreman,  the  engineman,  and  the  fireman. 
The  engineman  received  S2.50  per  day,  and  the  fireman  $1.50.* 

766.  Foundation  Piles.  The  contract  price  for  the  foundation 
piles — white  oak — for  the  railroad  bridge  over  the  Missouri  River,  at 
Sibley,  Mo.,  was  22  cents  per  foot  for  the  piles  and  28  cents  per  foot 
for  driving  and  sawing  off  below  water.  They  were  50  feet  long, 
and  were  driven  in  sand  and  gravel,  in  a  coffer-dam  16  feet  deep, 
by  a  drop-hammer  weighing  3,203  pounds,  falling  36  feet.  The 
hammer  was  raised  by  steam  power. 

766.  The  average  cost  of  excavation  and  driving  piles  for  bridge 
abutments  in  connection  with  track  elevation  in  Chicago  by  a  rail- 
road for  the  year  1907,  is  as  follows: 

Item.  Per  cu.  yd. 

Excavation,  3  676  cu.  yd.: 

Labor:    Removing  earth $1 .  367 

Shoreing 020 

Pumping   •  054 

Cutting  ofif  piles 034 

Engine  service    .  005 

Total  for  labor   $1,480 

Material:  Sheet  piling 109 

Total  for  excavation   $1  •  589 

Pile  Driving,  27  552  lin.  feet:  Per  Lin.  Ft. 

Labor:    Driving    0 .032 

Handling 0.007 

Equipment   0 .  006 

Engine  service    0.033 

Total  for  labor  $0,078 

Material:  Cost  of  piles    0.095 

Total  for  piles  in  place   $0. 173 

For  similar  data  for  the  same  road  for  retaining  walls,  see  Table 
79,  page  533. 

767.  Harbor  and  Riyer  Work.  In  the  shore-protection  work  at 
Chicago,  done  in  1882  by  the  Illinois  Central  R.  R.,  a  crew  of  9  men, 
at  a  daily  expense,  for  labor,  of  $17.25,  averaged  65  piles  per  10  hours 
in  water  7  feet  deep,  the  piles  being  24  feet  long  and  being  driven 
14  feet  into  the  sand.  The  cost  for  labor  of  handling,  sharpening, 
and  driving,  was  a  little  over  26  cents  per  pile,  or  1.9  cents  per  foot 

*  Report  of  1902  convention  of  Association  of  Railway  Superintendent.s  of  Bridges 
and  Buildings. 
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of  distance  driven,  or  1.1  cents  per  foot  of  pile.*  Both  steam- 
hammers  and  water  jets  were  used,  but  not  together.  Notice  that 
this  is  very  cheap,  owing  (1)  to  the  use  of  the  jet,  (2)  to  little  loss  of 
time  in  moving  the  driver  and  getting  the  pile  exactly  in  the  pre- 
determined place,  (3)  to  the  piles  not  being  sawed  off,  and  (4)  to  the 
skill  gained  by  the  workmen  in  a  long  job. 

On  the  Mississippi  River,  under  the  direction  of  the  U.  S.  Army 
engineers,  the  cost  in  1882  for  labor  for  handling,  sharpening,  and 
driving,  was  $3.11  per  pile,  or  20  cents  per  foot  driven.  The  piles 
were  35  feet  long,  the  depth  of  water  15.5  feet,  and  the  depth  driven 
13.6  feet.  The  water  jet  and  drop-hammer  were  used  together. 
The  large  cost  was  due,  in  part  at  least,  to  the  current,  which  was 
from  3  to  6  miles  per  hour.f 

768.  Cost  of  Driyino  Sheet  Piles.  The  cost  of  driving  sheet 
piles  differs  considerably  from  that  of  bearing  piles, — on  the  one  hand 
because  the  former  is  usually  driven  in  softer  ground,  which  tends 
to  make  the  cost  less;  and  on  the  other  hand,  because  the  former 
must  be  fitted  together,  which  tends  to  make  the  cost  more. 

769.  Steel  Pile.  The  cost  of  driving  130  United  States  steel 
sheet  piles  Hi  feet  into  coarse  sand  and  gravel  in  constructing  a 
coffer-dam  for  a  bridge  pier  was  7.2  cents  per  ft.;  and  the  cost  of 
pulling  the  same  was  4.0  cents  per  ft.  These  costs  include  a  charge 
for  fuel,  the  use  of  machinery,  etc.,  and  also  the  cost  of  straightening 
piles  that  were  bent  or  warped  in  driving;  but  does  not  include 
general  oversight  by  the  contractor.  The  wages  of  common  laborers 
varied  from  17^  to  20  cents  per  hour;  and  enginemen  and  derrick- 
men  received  22^  cents  per  hour.  J 

In  Chicago  the  cost  of  driving  156  pieces  of  United  States  sheet 
piling,  each  16  ft.  long,  14  ft.  below  water  which  was  3  to  6  ft.  deep, 
into  coarse  gravel  ranging  in  size  from  ^  to  8  inches  in  diameter,  was 
42.5  cents  per  piece,  exclusive  of  fuel,  rental  of  plant,  braces,  and 
waling.lf 

Art.  3.    Bearing  Power  of  Piles. 

770.  Two  cases  must  be  distinguished:  that  of  columnar  piles  or 
those  whose  lower  end  rests  upon  a  hard  stratum,  and  that  of  ordinary 
bearing  piles  or  those  whose  supporting  power  is  due  to  the  friction 
ot  the  earth  on  the  sides  of  the  pile.  In  the  first  case,  the  bearing 
power  is  limited  by  the  strength  of  the  pile  considered  as  a  column. 

*  Report  of  the  Chief  of  Engineers,  U.  S.  A.,  for  1883,  p.  1266-70. 

t  Ibid.,  p.  1260. 

t  Enqineering-Contracting,  vol.  xxv,  p.  132. 

«i|  Thid.,  p.  167. 
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771.  Bearing  Power  of  Column  Pilesv  It  is  seldom,  if  ever, 
necessary  to  consider  foundation  piles  as  acting  as  a  column,  since 
the  surrounding  earth  prevents  lateral  deflection,  at  least  to  a  con- 
siderable degree;  and  hence  the  supporting  power  of  such  a  pile  will 
usually  approximate  the  crushing  strength  of  the  timber.  If  a  con- 
siderable portion  of  a  pile  is  exposed  to  the  air,  it  is  likely  to  be 
braced  so  as  to  have  sufficient  lateral  stiffness  to  develop  the  sup- 
porting power  of  the  soil,  and  hence  usually  such  piles  need  not  be 
considered  as  columns.  But  if  a  pile  is  driven  through  a  considerable 
depth  of  water,  the  supporting  power  of  the  pile  may  be  limited  by 
its  strength  as  a  column,  particularly  if  the  upper  portion  of  the  soil 
into  which  it  is  driven  is  soft  and  gives  but  Uttle  lateral  support. 
Such  a  pile  acts  as  a  column  fixed  at  the  base  and  free  at  the  top. 
The  ultimate  bearing  power  of  such  a  column  is 

in  which  P  is  the  safe  load,  E  the  coefficient  of  elasticity,  /  the 
moment  of  inertia  of  the  cross  section,  and  /  the  unsupported  length. 
If  the  diameter  is  12  inches  or  less,  and  the  free  length  (the  length 
from  the  top  to  the  point  where  the  pile  is  firmly  held  by  the  lateral 
support  of  the  soil)  is  more  than  25  or  30  feet,  the  ultimate  load  by 
the  above  formula  may  be  less  than  the  load  often  placed  upon  piles. 
The  safe  buckling  strength  of  a  pile  is  only  a  fractional  part  of  the 
value  given  by  the  above  formula;  and  hence  the  conclusion  is  that 
if  a  pile  is  to  have  any  considerable  unsupported  length,  it  should  be 
tested  by  the  above  formula  to  determine  its  buckling  strength. 

The  safe  end  bearing-power  of  wood  varies  from  1,200  to  1,600  lb. 
per  sq.  in.,  and  hence  the  safe  buckling  strength  of  a  pile  in  {>ounds 
per  square  inch  varies  from  900  to  1,250  mtiUiplied  by  the  square  of 
the  diameter  of  the  pile  in  inches. 

772.  Bbarino  Power  of  Friction  Piles.  There  are  two 
general  methods  of  determining  the  supporting  power  of  ordinary 
bearing  piles:  (1)  by  considering  the  relation  between  the  supporting 
power  and  the  length  and  the  size  of  the  pile,  the  weight  of  the 
hammer,  the  height  of  fall,  and  the  distance  the  pile  was  moved  by 
the  last  blow;  or  (2)  by  applying  a  load  or  direct  pressure  to  each  of 
a  number  of  piles,  observing  the  amount  each  will  support,  and  ex- 
pressing the  result  in  terms  of  the  depth  driven,  size  of  pile,  and 
kind  of  soil.  The  first  method  is  applicable  only  to  piles  (kiven  by 
the  impact  of  a  hammer;  the  second  is  applicable  to  any  pile,  no 
matter  how  driven. 

1.  If  the  relation  between  the  supporting  power  and  the  length 
and  size  of  pile,  the  weight  of  the  hammer,  the  height  of  fall,  and  the 
distance  the  pile  was  moved  by  the  last  blow  can  be  stated  in  a 
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formula,  the  supporting  power  of  a  pile  can  be  found  by  inserting 
these  quantities  in  the  formula  and  solving  it.  The  relation  between 
these  quantities  must  be  determined  from  a  consideration  of  the 
theoretical  conditions  involved,  and  hence  such  a  formula  is  a  rationed 
formula. 

2.  By  appl3ring  the  second  method  to  piles  under  all  the  con- 
ditions likely  to  occur  in  practice,  and  noting  the  load  supported, 
the  kind  of  soil,  the  amount  of  surface  of  pile  in  contact  with  the 
soil,  etc.,  data  could  be  collected  by  which  to  determine  the  sup- 
porting power  of  any  pile.  A  formula  expressing  the  supporting 
power  in  terms  of  these  quantities  is  an  empirical  formula, 

773.  Rational  Fonnulas.  Many  attempts  have  been  made  to 
express  the  relation  between  the  supporting  power  of  a  pile  and  the 
weight  of  the  hammer,  the  height  of  the  fall,  and  the  penetration; 
but,  owing  to  the  uncertainty  of  the  data  involved,  it  is  doubtful 
whether  any  theoretical  formula  can  be  deduced  which  will  be  of 
any  practical  value.  Among  the  uncertain  elements  in  the  problem 
of  deducing  a  rational  formula  are  the  following: 

1.  There  is  no  way  of  determining  the  amount  of  energy  lost 
by  the  friction  of  the  hammer  against  the  air  and  the  guides.  The 
per  cent  of  loss  will  vary  with  the  weight  of  the  hammer,  the  height 
of  fall,  and  the  fit  and  the  lubrication  of  the  guides.  It  has  been 
proved  practically  that  there  is  no  gain  in  effectiveness  by  making 
the  height  of  fall  more  than  40  or  45  feet;  and  part  of  the  greater 
loss  with  the  high  fall  of  the  hammer  is  doubtless  due  to  friction 
against  the  air  and  the  guides. 

2.  With  a  friction-clutch  pile  driver,  the  drag  of  the  rope  materi- 
ally retards  the  fall  of  the  hammer,  and  under  ordinary  conditions 
decreases  the  effectiveness  of  the  blow  from  i  to  §;  but  there  is  no 
way  of  determining  this  effect  except  by  trial  for  each  particular 
case,  and  hence  this  factor  can  not  be  included  in  a  general  formula. 

3.  Only  a  portion  of  the  energy  in  the  descending  hammer  when 
it  strikes  the  head  of  the  pile,  is  used  in  actually  driving  the  pile  into 
the  ground;  and  there  is  no  way  of  determining  how  much  of  this 
is  lost  in  the  elastic  compression  of  the  hammer  and  of  the  pile.  In 
hard  driving  considerable  energy  is  thus  consumed,  as  is  shown  by 
the  rebound  of  the  hammer  from  the  head  of  the  pile.  Owing  to  this 
bouncing,  the  energy  in  the  hammer  is  employed  in  striking  several 
light  blows  instead  of  a  single  heavy  one.  There  is  doiil  tNsy  some 
loss  from  this  cause  even  though  there  is  no  visible  bouiif  itig;  and 
in  any  case,  the  loss  will  vary  with  the  weight  and  form  of  the  hammer, 
the  height  of  the  fall,  the  length,  diameter,  and  material  <Tf  tlie  pile, 
and  the  hardness  of  the  driving.  The  loss  due  to  the  ( lustie  com- 
pression of  the  pile  also  depends  upon  whether  the  resistance  tc 
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driving  is  chiefly  friction  on  the  sides  of  the  pile  or  resistance  to 
penetration  at  the  foot  of  the  pile;  for  if  it  is  the  former,  the  com- 
pressing force  upon  the  pile  is  a  maximum  at  the  head  and  zero  at 
the  foot  of  the  pile,  while  if  it  is  the  latter  the  compressive  force 
is  uniform  over  the  entire  length  of  the  pile.  As  illustrating  the 
possible  value  of  this  element,  mention  may  be  made  that  in  driving 
the  piles  for  the  pubUc  library  in  Chicago  it  was  claimed  to  have  been 
proved  that  a  blow  directly  upon  a  pile  54  feet  long  having  an  average 
diameter  of  13  inches  driven  52  feet  into  a  uniform  bed  of  soft  clay 
was  twice  as  effective  as  when  an  oak  follower  (a  stick  probably  8 
to  10  inches  in  diameter  and  6  feet  long)  was  used,  whether  the 
hammer  was  a  steam  one  or  a  drop  hammer.* 

4.  Some  energy  is  usually  consumed  in  crushing  or  brooming  the 
head  of  the  pile;  and  in  hard  driving  this  loss  is  very  great.  It  is 
impossible  to  compute  the  amount  of  this  loss;  but  Table  64 
shows  in  a  striking  way  the  difference  in  effectiveness  of  a  blow 

TABLE  64. 
Effect  of  Brooming  upon  the  Penetration  of  a  Pile-I 

3d  foot  of  penetration  required 5  blows. 

4th     *'     ••           •'                '•         15  " 

5th     *'     "           "                 "         20  " 

6th     "     "           "                *•         29  " 

7th     "     "       .   •*                "         35  " 

8th     "     *♦           "                 "         46  " 

9th     •'     "           •*                 ♦♦         61  " 

10th     **     '*           "                 "         73  " 

11th     "     "           •*                *'         109  ** 

12th     "     "           "                 "         153  " 

13th     '*     "           "                *'         257  " 

14th     '*     ''          "                "         684  " 

Head  of  the  pile  adzed  off. 

15th  foot  of  penetration  required 275  " 

16th     "     •*        •  "                " 572  " 

17th     ♦•     "           *•                 "         832  " 

18th     "     ••           "                 ♦'         825  " 

Head  of  the  pile  adzed  off. 

19th  foot  of  penetration  required 213  " 

20th     "     "           •*                "         275  " 

2l8t     *'     "          *•                "         371  " 

22d       "     *'           •'                "         378  " 

Total  number  of  blows 5228 

*  Engineering  News,  vol.  xxx,  p.  3. 

t  Trans.  Am.  Soc.  C.  E.,  vol.  xU,  p.  442. 
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upon  comparatively  sound  wood  and  upon  wood  that  is  badly 
bruised.  The  pile  was  green  Norway  pine,  and  it  was  driven  with  a 
steam  hammer,  the  ram  of  which  weighed  2,800  pounds.  Notice 
that  the  average  penetration  per  blow  was  2^  times  greater  during 
the  15th  foot  than  during  the  14th;  and  nearly  4  times  greater  in  the 
19th  than  in  the  18th.  It  does  not  seem  imreasonable  to  believe 
that  the  first  blows  after  adzing  off  the  head  were  correspondingly 
more  effective  than  the  later  ones;  consequently,  it  is  probable  that 
the  first  blows  for  the  15th  foot  of  penetration  were  more  than  5 
times  as  efficient  as  the  last  ones  for  the  14th  foot,  and  also  that  the 
first  blows  for  the  19th  foot  were  8  or  10  times  more  efficient  than  the 
last  ones  for  the  18th  foot.  Notice  also  that  since  the  head  was 
only  "adzed  off,'*  it  is  highly  probable  that  the  spongy  wood  was 
not  entirely  removed;  and  therefore  if  the  blow  had  been  struck  upon 
really  sound  wood,  the  useful  effect  would  have  been  very  much  greater. 
The  amount  of  brooming  is  greater  with  a  drop  hammer  than  with 
the  steam  hammer,  and  will  vary  with  the  weight  of  the  hammer,  the 
height  of  the  fall,  the  diameter  of  the  pile,  andvthe  hardness  of  the 
driving.  \^ 

5.  There  is  no  way  of  determining  how  much  eii^rgy  is  consumed 
in  overcoming  the  inertia  of  the  pile  and  of  the  soil  at  the  point  of  the 
pile.  During  the  first  stage  of  the  blow  this  inertia  has  a  retarding 
effect,  but  during  the  last  stage  it  tends  to  increase  the  penetration; 
but  we  can  know  nothing  about  either  the  relative  or  the  absolute 
amounts  of  these  two  effects. 

774.  The  uncertainties  in  some  of  the  above  cases  could  be 
reduced  somewhat  by  deducing  a  formula  for  a  particular  case,  as 
for  example  a  fixed  height  of  fall;  but  such  limitations  would  greatly 
detract  from  the  value  of  such  a  formula,  and  at  best  some  of  the 
sources  of  error  mentioned  could  not  thus  be  eliminated.  Therefore, 
most,  if  not  all,  engineers  are  agreed  that  a  rational  pile-driving 
formula  is  impracticable. 

Not  only  are  the  usual  theoretical  formulas  for  the  bearing  power 
of  a  pile  uncertain,  but  they  are  inapplicable  to  concrete  piles  or  to 
piles  sunk  with  a  water  jet.  Such  formulas  are  inapplicable  to 
concrete  piles  owing  to  the  uncertainty  as  to  the  energy  consumed 
by  the  cushion  driving-head;  and  obviously  a  formula  involving 
the  weight  of  a  hammer  can  not  be  applied  to  piles  sunk  with  the 
water  jet,  since  no  hammer  is  used. 

In  former  editions  of  this  volume  the  author  made  an  attempt 
to  deduce  a  rational  pile-driving  formula.  For  the  most  elaborate 
and  a  very  able  attempt  to  establish  a  rational  formula  for  bearing 
power  of  piles,  see  an  article  by  E.  P.  Goodrich,  in  Transactions  of 
American   Society  of  Civil  Engineers,  Vol.   xlviii,  pages  150-219. 
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Incidentally  the  writer  of  that  paper  reviews  the  principal  rational 
formulas  for  bearing  power  of  piles. 

776.  Empirical  FormulaB.  Numerous  empirical  formulas  have 
been  proposed  for  the  bearing  power  of  piles,  several  of  which  claim 
to  be  ''deduced  from  experiments";  but  in  former  editions  of  this 
volume  the  author  showed  that  nearly  all  of  them  were  so  defective 
as  to  be  useless,  either  because  they  were  of  the  wrong  form,  or 
because  the  constants  were  incorrectly  determined,  or  because  the 
limits  of  the  experiments  from  which  they  were  deduced  made  them 
inapplicable  to  practical  pile  driving. 

Of  all  the  empirical  formulas  proposed  practically  only  one — the 
Engineering  News  formula — is  used  by  American  engineers. 

776.  Engineering  News  Formula.  This  formula  was  proposed* 
in  1888  by  A.  M.  Wellington,  editor  of  Engineering  News,  and  is 
occasionally  referred  to  as  Wellington's  formula.  For  a  pile  driven 
with  a  drop  hammer,  the  formula  is 

p  =  ^^ (1) 

in  which  P  is  the  safe  load  in  pounds,  W  the  weight  of  the  hammer  in 
pounds,  h  the  fall  of  the  hammer  in  feet,  and  s  the  penetration  or 
sinking  in  inches,  under  the  last  blow,  assumed  to  be  sensible  and 
at  an  approximately  uniform  rate.  The  sinking,  s,  must  be  measured 
only  when  there  is  no  visible  rebound  of  the  hammer  and  only  when 
the  last  blow  is  struck  upon  practically  sound  wood.  This  formula 
is  supposed  to  give  a  factor  of. safety  of  six;  and  is  also  claimed  to  be 
safe,  for  ordinary  weights  of  hammer  and  the  usual  height  of  fall, 
for  a  pile  that  acts  as  a  column. 

The  form  to  use  for  a  pile  driven  with  a  steam  hammer  is 

x>  ^  -^-^^  (2) 

777.  The  above  formulas  are  based  upon  the  relation  P  5  =  12Wh, 
This  equation  would  be  strictly  true  if  none  of  the  energy  of  the 
descending  weight  were  lost;  but  as  there  is  always  considerable  loss, 
the  proposer  of  the  formula  assumed  that  the  use  of  a  factor  of 
safety  of  6  would  be  sufficient  to  cover  the  effect  of  such  loss.  If 
the  denominator  of  either  of  the  above  formulas  contained  s  alone, 
then  the  formula  would  give  an  infinite  bearing  power  when  s  ==  0; 
and  hence  to  eliminate  this  absurdity,  the  denominator  of  the  formula 

*  Engineering  News,  vol.  xx,  p.  610-12.  For  a  further  discussion  of  this  formula, 
and  incidentally  of  other  formulas  and  pile  driving  in  general,  by  Mr.  Wellington  and 
otiiers,  see  Trans.  Am.  Soc.  C.  E.,  vol.  xxvii,  p.  99-114,  129-72  (extended  abstract  of 
same  in  Engineering  News,  vol.  xxviii,  p.  398-400,  et  seq.),  and  Engineering  News, 
vol.  xxviii,  p.  469-70. 
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for  a  drop-hammer  pile-driver  was  made  «  4-  1  and  that  for  the  steam 
hammer  «  -f  0.1. 

The  reliability  of  the  formula  can  be  judged  somewhat  by  an 
inspection  of  Table  65,  page  394.  The  record  of  the  first  eight 
experiments  is  taken  from  an  article  in  Transactions  of  American 
Society  of  Civil  Engineers,  Vol.  xxvii,  pages  146-60;  and  the  last 
four  from  Engineering  Record,  Vol.  xliii,  page  450.  The  first  ref- 
erence contains  partial  details  of  four  tests  not  included  in  Table  65,  and 
also  gives  the  particulars  of  the  power  required  to  pull  each  of  five 
other  piles. 

Unfortunately  the  data  are  not  as  full  as  is  necessary  for  a 
reliable  test  of  the  formula.  In  most  of  the  cases  nothing  is  said  as 
to  the  length  of  time  which  elapsed  between  the  driving  and  the  load- 
ing of  the  pile, — a  factor  that  often  has  a  very  marked  effect  upon 
the  bearing  power  (see  the  first  paragraph  of  §  778).  Further,  the 
condition  of  the  head  of  the  pile  when  the  test  blow  was  struck  is  not 
stated  in  any  of  the  cases,  which  also  is  an  important  factor  (see 
Table  64,  page  390). 

On  account  of  the  lack  of  information  on  all  three  of  the  above 
matters,  the  comparison  in  Table  65  is  not  entirely  conclusive,,  but 
it  is  the  best  that  can  be  done  with  such  experiments  as  have  been 
made.  Careful  and  comprehensive  experiments  on  the  actual  sup- 
porting power  of  piles  are  very  much  needed. 

However,  notice  that  the  computed  bearing  power  is  safe,  that 
is,  is  less  than  the  actual  bearing  power  in  all  cases  except  for  the 
second  trial  for  No.  3,  for  No.  5,  and  for  the  first  trial  for  No.  8; 
and  hence  the  preponderance  of  the  evidence  is  in  favor  of  the  safety 
of  the  formula,  although  in  a  few  cases  it  gives  results  extravagantly 
safe. 

778.  Factors  Afiectiiig  the  Oompated  Bearing  Power.  Experience 
uniformly  shows  that,  whatever  the  nature  of  the  soil,  a  pile  has  a 
much  less  bearing  power  at  the  time  the  driving  ceases  than  after 
the  pile  has  been  allowed  to  stand  a  few  hours,  and  sometimes  even  a 
few  minutes  makes  a  material  difference.  Not  uncommonly  piles 
that  gave  a  penetration  of  1  or  2  feet  under  the  last  blow  and  which 
according  to  the  usual  formulas  have  almost  no  supporting  power, 
support  a  load  of  10  to  15  tons  without  settlement.  Therefore,  the 
test  pile  should  be  allowed  rest  for  a  time  after  the  driving  is  com- 
pleted before  applying  the  test  load.  The  proper  time  a  pile  should 
be  allowed  to  stand  before  testing  should  be  a  subject  for  experiment 
in  each  particular  case.  The  effect  of  rest  is  usually  greatest  in  fine, 
soft,  wet  earth,  and  least  in  coarse  gravel  and  sand. 

Again  the  blows  of  the  friction-clutch  pile-driver  are  usually 
more  effective  than  those  of  the  nipper  driver,  because  the  former 
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are  more  rapid;  and  therefore,  if  the  penetration  is  taken  when 
driving  ceases  piles  driven  with  a  series  of  rapid  blows  will  ultimately 
have  a  greater  bearing  power  than  those  driven  with  a  series  of 
slower  blows,  other  things  being  the  same. 

There  is  still  another  reason  why  the  penetration  should  not  be 
taken  immediately  after  driving  ceases,  for  some  seeming  unimportant 
condition  may  affect  the  ease  of  driving  but  not  the  ultimate  bearing 
power.  For  example,  a  stream  of  water  discharged  against  the  pile 
at  the  ground  line  materially  increases  the  penetration.  In  driving 
piles  for  a  foundation  in  Chicago,  the  piles  were  "snaked''  out  of  the 
river  and  allowed  to  lie  upon  the  ground  for  about  half  an  hour.  A 
40-foot  pine  pile  driven  in  the  ordinary  way  required  295  blows  of  a 
drop  hammer  to  drive  it,  and  a  similar  45-foot  pile  required  only  164 
blows,  the  only  difference  being  that  a  garden  hose  discharged  a 
gentle  stream  of  water  at  the  surface  of  the  ground  against  the  latter 
pile  while  it  was  being  driven.  The  soil  is  a  moderately  soft  blue 
clay;  and  this  example  seems  to  be  fairly  representative  of  experience 
under  similar  conditions.  Tests  with  a  hammer  after  24  hours  seemed 
to  show  no  difference  in  the  supporting  power  of  a  pile  driven  "wef 
and  of  one  driven  "dry."  A  pool  of  tar  or  of  clay  puddle  around 
the  base  of  the  pile  is  said  to  be  used  in  Russia  to  lubricate  the  pile 
while  being  driven. 

779.  In  driving  piles  with  a  friction-clutch  driver  care  should  be 
taken  that  the  operator  does  not  hold  the  hammer  to  reduce  the 
apparent  penetration.  It  needs  close  observation  to  detect  this  trick. 
In  making  the  test  blow  with  a  friction-clutch  pile-driver,  the  hoisting 
cable  should  be  detached  from  the  hammer  to  give  a  free  fall. 

If  the  hammer  bounces  to  any  considerable  extent,  the  fall  is  too 
great,  or  the  pile  has  struck  a  solid  obstacle,  or  the  hammer  is  too 
light.  Under  such  circumstances,  careful  trials  and  discriminating 
judgment  are  required  to  determine  the  cause  of  the  bouncing. 
Frequently,  decreasing  the  fall  will  decrease  the  bouncing  and  also 
increase  the  effectiveness  of  the  blow.  If  the  pile  has  struck  an 
impenetrable  stratum,  and  the  driving  is  continued,  it  is  probable  that 
there  will  be  a  small  and  continuous  apparent  penetration  due  to  the 
mashing  of  the  foot  of  the  pile.  Not  infrequently  when  piles  are 
dug  out  or  pulled  up,  the  foot  is  found  badly  bruised,  and  sometimes 
the  body  of  the  pile  is  crushed.  Of  course,  after  the  point  is  bruised 
or  the  body  crushed,  further  driving  is  useless.  In  hard  driving 
there  is  likely  to  be  a  little  rebound  of  the  hammer,  owing  to  the  elastic 
compression  of  the  pile;  but  in  making  the  test  blow  there  should  be 
only  a  very  little  bouncing. 

If  the  penetration  is  at  an  uneven  rate,  it  is  probable  that  the 
pile  is  passing  bowlders  or  logs.     If  the  penetration  is  practically 
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zero,  it  is  probable  that  the  pile  is  against  an  impenetrable  stratum 
or  is  already  crushed.  When  the  penetration  has  reached  a  small 
amount,  say,  i  or  i  inch  per  blow,  and  the  hanmier  rebounds  con- 
siderably, it  is  safe  to  conclude  that  the  limit  of  safe  driving  of  that 
pile  has  been  reached.  The  penetration  to  be  used  in  the  formula 
should  not  be  taken  imless  it  has  been  at  a  reasonably  uniform  or 
uniformly  decreasing  rate.  Of  coiu-se,  the  apparent  penetration 
due  to  the  brooming  of  the  head,  or  to  the  crushing  of  the  body  of 
the  pile,  or  to  the  bruising  of  the  point  should  not  be  used  in  the 
formula  for  computing  the  bearing  power. 

Care  should  be  taken  that  the  test  blow  is  struck  on  soimd  wood, 
as  otherwise  the  computed  bearing  power  may  be  greatly  in  error 
(see  paragraph  4  of  §  773).  A  slightly  broomed  head  may  absorb 
half  to  three  quarters  of  the  energy  of  the  blow,  and  increase  pro- 
portionally the  computed  supporting  power.  This  shows  how 
unscientific  it  is  to  prescribe  a  limit  of  the  penetration  without  specify- 
ing the  accompanying  condition  of  the  head  of  the  pile,  as  is  often 
done.  Piles  driven  close  together  in  quicksand  or  semi-fluid  soil 
will  sometimes  rise  a  little  when  other  piles  are  subsequently  driven 
near  them;  but  usually  this  phenomenon  need  cause  no  anxiety, 
as  the  lower  material  is  already  solidly  in  contact  with  the  piles,  and 
therefore  the  piles  have  as  great  bearing  power  as  the  nature  of  the 
soil  makes  possible. 

Of  course,  in  making  the  test  blow  the  hammer  should  drop 
vertically. 

780.  Supporting  Powir  Dktbrmiiiid  bt  Expibimbnt.  It  is 
not  certain  that  the  bearing  power  of  a  pile  when  loaded  with  a  con- 
tinued quiescent  load  will  be  the  same  as  that  during  the  very  short 
period  of  the  blow.  The  friction  on  the  sides  of  the  pile  will  have 
a  greater  effect  in  the  former  case,  while  the  resistance  to  penetration 
of  the  point  will  be  greater  in  the  latter.  This,  and  the  fact  that  the 
supporting  power  of  piles  sunk  by  the  water  jet  can  be  determined 
in  no  other  way,  show  the  necessity  of  experiments  to  determine 
the  bearing  power  under  a  steady  load. 

Unfortunately  no  extended  experiments  have  been  made  in  this 
direction.  We  can  give  only  a  collection  of  as  many  details  as  pos- 
sible concerning  the  piles  under  actual  structures  and  the  loads  which 
they  sustain.  In  this  way,  we  may  derive  some  idea  of  the  sustaining 
power  of  piles  under  various  conditions  of  actual  practice. 

781.  Ultimate  Load.  In  constructing  a  light-house  at  Proctors- 
ville.  La.,  in  1856-57,  a  test  pile,  12  inches  square,  driven  29.5  feet, 
bore  29.9  tons  without  settlement,  but  with  31.2  tons  it  "settled 
slowly.'*  The  soil,  as  determined  by  borings,  had  the  following 
character:   "For  a  depth  of  9  feet  there  was  mud  mixed  with  sand; 


Art.  3.]  Bearing  Power  of  Piles.  397 

then  followed  a  layer  of  sand  about  5  feet  thick,  next  a  layer  of  sand 
mixed  with  clay  from  4  to  6  feet  thick,  and  then  followed  fine  clay. 
By  draining  the  site  the  surface  was  lowered  about  6  inches.  The 
pile,  by  its  own  weight ,  sank  5  feet  4  inches. ' *  The  above  load  is  equiv- 
alent to  a  frictional  resistance  of  600  lb.  per  sq.  ft.  of  surface  of  pile 
in  contact  with  the  soil.    This  pile  is  No.  6  of  Table  65,  page  394. 

At  Philadelphia  in  1873,  a  pile  was  driven  15  ft.  into  '*soft  river 
mud,  and  6  hours  after  7.3  tons  caused  a  sinking  of  a  yery  small 
fraction  of  an  inch;  under  10  tons  it  sank  f  of  an  inch,  and  under  16.8 
tons  it  sank  5  ft."  The  above  load  is  equivalent  to  360  lb.  per  sq.  ft. 
of  surface  of  contact.    This  pile  is  No.  2  of  the  table  on  page  394. 

"  In  the  construction  of  a  foundation  for  an  elevator  at  Buffalo, 
N.  Y.,  a  pile  15  inches  in  diameter  at  the  large  end,  driven  18  ft.,  bore 
25  tons  for  27  hours  without  any  ascertainable  effect.  The  weight 
was  then  gradually  increased  until  the  total  load  on  the  pile  was 
37i  tons.  Up  to  this  weight  there  had  been  no  depression  of  the 
pile,  but  with  37^  tons  there  was  a  gradual  depression  which  aggre- 
gated f  of  an  inch,  beyond  which  there  was  no  depression  until  the 
weight  was  increased  to  50  tons.  With  50  tons  there  was  a  further 
depression  of  i  of  an  inch,  making  the  total  depression  1^  inches. 
Then  the  load  was  increased  to  75  tons,  under  which  the  total  depres- 
sion reached  3J  inches.  The  experiment  was  not  carried  beyond  this 
point.  The  soil,  in  order  from  the  top,  was  as  follows:  2  ft.  of  blue 
clay,  3  ft.  of  gravel,  5  ft.  of  stiff  red  clay,  2  ft.  of  quicksand,  3  ft.  of 
red  clay,  2  ft.  of  gravel  and  sand,  and  3  ft.  of  very  stiff  blue  clay.  All 
the  time  during  this  experiment  there  were  three  pile-drivers  at  work 
on  the  foundation,  thus  keeping  up  a  tremor  in  the  ground.  The 
water  from  Lake  Erie  had  free  access  to  the  pile  through  the  gravel."  * 
This  is  equivalent  to  a  frictional  resistance  of  1,850  lb.  per  sq.  ft* 
This  is  pile  No.  7  of  the  table  on  page  394. 

782.  In  the  construction  of  the  dock  at  the  Pensacola  navy  yard, 
a  pile  driven  16  feet  into  clean  white  sand  sustained  a  direct  pull  of 
43  tons  without  movement,  while  45  tons  caused  it  to  rise  slowly; 
and  46  tons  were  required  to  draw  the  pile.  This  is  equivalent  to  a 
frictional  resistance  of  1,900  lb.  per  sq.  ft. 

783.  In  making  some  repairs  at  the  Hull  docks,  England,  several 
hundred  sheet  piles  were  drawn  out.  They  were  12  by  10  inches, 
driven  an  average  depth  of  18  feet  in  stiff  blue  clay,  and  the  average 
force  required  to  pull  them  was  not  less  than  35.8  tons  each.  The 
frictional  resistance  was  at  least  1,875  lb.  per  sq.  ft.  of  surface  in 
contact  with  the  soil.f 

♦From  private  correspondence  of  John  E.  Pa3me  and  W.  A.  Haven,  engineera  in 
charge;  by  courtesy  of  John  C.  Trautwine,  Jr. 
t  Proc.  In»t.  of  C.  E.,  vol.  Ixiv,  p.  311-15. 
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784.  Summary,  A  summary  of  the  ultimate  frictional  resistance 
developed  in  the  preceding  five  examples  is  as  follows: 

Soft  river  mud 360  lb.  per  sq.  ft. 

Marsh 600  lb.  per  sq.  ft. 

Stiff  clay 1  850  lb.  per  sq.  ft. 

Clean  white  sand 1  900  lb.  per  sq.  ft. 

The  last  is  the  value  obtained  in  pulling  a  pile. 

786.  Safe  Load.  The  piles  under  the  bridge  over  the  Missouri 
at  Bismarck,  Dakota,  were  driven  32  ft.  into  the  sand,  and  sustain 
20  tons  each, — equivalent  to  a  frictional  resistance  of  600  lb.  per  sq. 
ft.  The  piles  at  the  Plattsmouth  Bridge,  driven  28  ft.  into  the  sand, 
sustain  less  than  13i  tons,  of  which  about  one  fifth  is  live  load, — 
equivalent  to  a  frictional  resistance  of  300  lb.  per  sq.  ft. 

At  the  Hull  docks,  England,  piles  driven  16  ft.  into  "alluvial 
mud''  sustain  at  least  20  tons,  and  according  to  some,  25  tons;  for 
the  former,  the  friction  is  about  800  lb.  per  sq.  ft.  The  piles  under 
the  Royal  Border  Bridge  ''were  driven  30  to  40  ft.  into  sand  and 
gravel,  and  sustain  70  tons  each,'' — the  friction  being  about  1,400 
lb.  per  sq.  ft. 

786.  Supporting  Power  of  Screw  and  Disk  Piles.  The  sup- 
porting power  depends  upon  the  nature  of  the  soil  and  the  depth  to 
which  the  pile  is  sunk.  A  screw  pile  *'in  soft  mud  above  clay  and 
sand"  supported  1.8  tons  per  sq.  ft.  of  blade.*  A  disk  pile  in  "quick- 
sand" stood  5  tons  per  sq.  ft.  under  vibrations. t  Charles  Macdonald, 
in  constructing  the  iron  ocean-pier  at  Coney  Island,  assumed  that 
the  safe  load  upon  the  flanges  of  the  iron  disks  sunk  into  the  sand, 
was  5  tons  per  sq.  ft.;  but  *'many  of  them  really  support  as  much 
as  6.3  tons  per  sq.  ft.  continually  and  are  subject  to  occasional  loads 
of  8  tons  per  sq.  ft.,  without  causing  any  settlement  that  can  be 
detected  by  the  eye. "J 

787.  Factor  of  Safety.  On  account  of  the  many  uncertainties 
in  connection  with  piles,  a  wide  margin  of  safety  is  recommended  by 
all  authorities.  The  factor  of  safety  ranges  from  2  to  12  according 
to  the  importance  of  the  structure  and  according  to  the  faith  in  the 
formula  employed  or  the  experiment  taken  as  a  guide.  At  best, 
the  formulas  can  give  only  the  supporting  power  at  the  time  when 
the  driving  ceases.  If  the  resistance  is  derived  mainly  from  friction, 
the  supporting  power  generally  increases  for  a  time  after  the  driving 
ceases,  since  the  coefficient  of  friction  is  usually  greater  after  a  period 
of  rest.     If  the  supporting  power  is  derived  mainly  from  the  resistance 

♦  Proc.  Inst,  of  C.  E.,  vol.  xvii,  p.  451. 

t  Ibid.,  p.  443. 

t  Trans.  Am.  Soc.  C.  E.,  voL  viii,  p.  2.36. 
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to  penetration  of  a  stiff  substratum,  the  bearing  power  for  a  steady 
load  will  probably  be  smaller  than  the  force  required  to  drive  it,  as 
most  materials  require  a  less  force  to  change  their  form  slowly  than 
rapidly.  If  the  soil  adjoining  the  piles  becomes  wet,  the  supporting 
power  will  be  decreased;  and  vibrations  of  the  structure  will  have 
a  like  effect. 

The  factor  to  be  employed  should  vary  with  the  nature  of  the 
structure.  For  example,  the  abutments  of  a  stone  arch  should  be 
constructed  so  that  they  will  not  settle  at  all;  but  if  a  railroad  pile 
trestle  settles  no  serious  damage  is  done,  since  the  track  can  be 
shimmed  up  occasionally. 

788.  In  conclusion,  it  should  not  be  overlooked  that  the  bearing 
power  of  a  piled  area  is  not  necessarily  equal  to  the  bearing  power 
of  one  pile  multiplied  by  the  number  of  piles  in  that  area.  If  the 
stratum  below  the  piles  is  at  all  yielding,  the  supporting  capacity 
of  the  foundation  is  the  bearing  power  of  the  area  on  the  soft  stratum 
below  plti^  the  friction  on  the  outer  side  surface  of  the  entire  mass 
surrounding  the  piles.* 

Art.  4.     Arrangement  of  the  Foundation. 

789.  DlSTAKCn  BETWEEN  THE  PILS8.  The  length  of  the  piles  to 
be  used  is  determined  by  the  nature  of  the  soil,  or  the  conveniences 
for  driving,  or  the  lengths  most  easily  obtained.  The  safe  bearing 
power  may  be  determined  by  equation  1  or  2,  J  776,  or  from  the 
data  presented  in  $  780-85,  or,  better,  by  driving  a  pile  and  applying 
a  test  load.  Then,  knowing  the  weight  to  be  supported,  and  having 
decided  upon  the  length  of  piles  to  be  used,  and  having  ascertained 
their  safe  bearing  power,  it  is  an  easy  matter  to  determine  how  many 
piles  are  required.  Of  course,  the  number  of  piles  under  the  different 
parts  of  a  structure  should  be  proportional  to  the  weights  of  those 
parts. 

It  the  attempt  is  made  to  drive  piles  too  close  together,  they  are 
liable  to  force  each  other  up.  To  avoid  this,  the  centers  of  the  piles 
should  be,  at  least,  2^  or  3  feet  apart.  Of  course,  they  may  be 
farther  apart,  if  a  less  number  will  give  sufficient  supporting  power, 
or  if  a  greater  area  of  foundation  is  necessary  to  prevent  overturning. 

When  a  grillage  (§  793)  is  to  be  placed  on  the  head  of  the  piles, 
great  care  must  be  taken  to  get  the  latter  in  line  so  that  the  lowest 
course  of  grillage  timber,  called  capping,  may  rest  squarely  upon  all 
the  piles  of  a  row.  In  driving  under  water,  a  convenient  way  of 
marking  the  positions  of  the  piles  is  to  construct  a  light  frame  of 

*  For  an  extensive  classified  Bibliography  of  Piles  and  Pile  Driving,  see  Bulletin 
No.  107  (January,  1909)  of  Am.  Ry.  Eng'g  and  M-of-W.  Assoc,  p.  63-67 
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narrow  boards,  called  a  sptder,  in  which  the  position  of  the  piles  is 
indicated  by  a  small  square  opening.  This  frame  may  be  held  in 
place  by  fastening  it  to  the  sides  of  the  cofifer-dam,  or  to  the 
piles  already  driven,  or  to  temporary  supports.  Under  ordinary 
circumstances,  it  is  reasonably  good  work  if  the  center  of  the  pile  is 
somewhere  under  the  cap.  Piles  frequently  get  considerably  out 
of  place  in  driving,  in  which  case  they  may  sometimes  be  forced  back 
with  a  block  and  tackle  or  a  jack-screw.  When  the  heads  of  the 
piles  are  to  be  covered  with  concrete,  the  exact  position  of  the  piles 
is  comparatively  an  unimportant  matter. 

In  close  driving,  it  is  necessary  to  commence  at  the  center  of  the 
area  and  work  towards  the  sides;  for  if  the  central  ones  are  left 
until  the  last,  the  soil  may  become  so  consolidated  that  they  can 
scarcely  be  driven  at  all. 

790.  Lateral  Tuldino.  Sometimes  a  pile  foundation  is  used 
under  a  structure  subject  to  considerable  lateral  pressure,  in  which 
case  there  may  be  danger  of  the  foundation  as  a  whole  being  pushed 
over  sidewise.  If  the  piles  reach  a  firm  subsoil,  it  will  help  matters 
a  little  to  remove  the  upper  and  more  yielding  soil  from  around  the 
tops  of  the  piles  and  fill  in  with  broken  stone.  Or  a  wall  of  piles  may 
be  driven  around  the  foundation — at  some  dist/mce  from  it, — and 
timber  braces  be  placed  between  the  wall  of  piles  and  the  foundation. 
When  the  foundation  can  not  be  buttressed  in  front,  the  structure 
may  be  prevented  from  moving  forward  by  rods  which  bear  on  the 
face  of  the  wall  and  are  connected  with  blocks  of  concrete  embedded 
in  the  earth  at  a  distance  behind  the  wall  (see  §  1033),  or  the  thrust 
of  the  earth  against  the  back  of  the  wall  may  be  decreased  by  con- 
structing relieving  arches  against  the  back  of  the  wall  (see  §  1034). 

791.  Sawing  off  thi  Piles.  When  piles  are  driven,  it  is 
generally  necessary  to  saw  them  off  either  to  bring  them  to  the 
same  height,  or  to  get  the  tops  lower  than  they  can  be  driven,  or  to 
secure  sound  wood  upon  which  to  rest  the  timber  platform  that 
carries  the  masonry.  When  above  water,  piles  are  usually  sawed  of! 
by  one  man  using  an  ordinary  hand  saw  or  by  two  men  using  a  cross- 
cut saw;  and  when  below  water,  by  machinery — usually  a  circular 
saw  on  a  vertical  shaft  held  between  the  leaders  of  the  pile  driver  or 
mounted  upon  a  special  frame,  and  driven  by  the  engine  used  in 
driving  the  piles.  The  saw-shaft  is  sometimes  attached  to  a  vertical 
shaft  held  between  the  leaders  by  parallel  bars,  by  which  arrange- 
ment the  saw  can  be  swung  in  the  arc  of  a  circle  and  several  piles  be 
cut  off  without  moving  the  machine.  The  piles  are  sometimes 
sawed  of!  with  what  is  called  a  pendulum  saw,  i.e.,  a  saw-blade 
fastened  between  two  arms  of  a  rigid  frame  which  extends  into  the 
water  and  is  free  to  swing  about  an  axis  above,  the  saw  being  swung 
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by  men  pushing  on  the  frame.  The  first  method  is  the  better, 
particularly  when  the  piles  are  to  be  sawed  off  under  mud  or  silt. 

Considerable  care  is  required  to  get  the  tops  cut  off  in  a  hori- 
zontal plane.  It  is  not  necessary  that  this  shall  be  done  with  mathe- 
matical accuracy,  since  if  one  pile  does  stand  up  too  far  the  excess 
load  upon  it  will  either  force  it  down  or  crush  the  cap  until  the  other 
piles  take  part  of  the  weight.  Under  ordinary  conditions,  it  is  a 
reasonably  good  job  if  piles  on  land  are  sawed  within  half  an  inch 
of  the  same  height;  and  under  water,  within  one  inch.  When  a 
machine  is  used  on  land,  it  is  usually  mounted  upon  a  track  and 
drawn  along  from  pile  to  pile,  by  which  device,  after  having  leveled  up 
the  track,  a  whole  row  can  be  sawed  off  with  no  further  attention. 
When  sawing  under  water,  the  depth  below  the  surface  of  the  water 
is  indicated  by  a  mark  on  the  saw-shaft,  or  a  target  on  the  sawnshaft 
is  observed  upon  with  a  leveling  instrument,  or  a  leveling  rod  is  read 
upon  some  part  of  the  saw-frame.  In  sawing  piles  off  under  water, 
from  a  boat,  a  great  deal  of  time  is  consumed  (particularly  if  there  is 
a  current)  in  getting  the  boat  into  position  ready  to  begin  work. 

Piles  are  frequently  sawed  off  under  10  to  15  feet  of  water,  and 
occasionally  under  20  to  25  feet. 

792.  FINI8H2NO  THi  FOUNDATION.  There  are  two  cases:  (1) 
when  the  heads  of  the  piles  are  not  under  water;  and  (2)  when  they 
are  under  water. 

1.  When  the  piles  are  not  under  water  there  are  again  two  cases: 
(a)  when  a  timber  griUdge  is  used;  and  (6)  when  concrete  alone  is  used. 

2.  When  the  piles  are  sawed  of!  under  water,  the  timber  structure 
which  intervenes  between  the  piles  and  the  masonry  (in  this  case 
called  a  crib)  is  put  together  first,  and  then  sunk  into  place.  The 
construction  is  essentially  the  same  as  when  the  piles  are  not  under 
water,  but  differs  from  that  case  in  the  manner  of  getting  the  timber 
into  its  final  resting  place.  The  methods  of  constructing  foundations 
under  water,  including  that  by  the  use  of  timber  cribs,  will  be  dis- 
cussed in  Art.  2  of  the  next  chapter. 

793.  OriUafi^.  A  grillage  is  a  stout  frame  of  one  or  more  courses 
of  timber  drift-bolted  or  pinned  to  the  tops  of  wood  piles  and  to  each 
other,  upon  which  a  floor  of  thick  boards  or  heavy  timbers  is  placed 
to  receive  the  bottom  courses  of  masonry.  For  illustrated  examples, 
see  ftg.  134,  page  544,  Fig.  136,  page  546,  and  Fig.  149,  page  562. 

The  timbers  which  rest  upon  the  heads  of  the  piles,  called  caps, 
are  usually  about  1  foot  square,  and  are  fastened  by  boring  a  hole 
through  each  and  into  the  head  of  the  pile  and  driving  into  the  hole 
a  plain  rod  or  bar  of  iron  having  a  slightly  larger  cross  section  than 
the  hole.  (A  rod  so  used  is  called  a  drift  bolt— see  §  795.)  Old 
bridge  timbers,  timbers  from  false  works,  etc..  are  frequently  used 
26 
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in  constructing  the  grillage  and  are  ordinarily  as  good  for  this  purpose 
as  new.  As  many  courses  may  be  added  as  is  necessary,  each  per- 
pendicular to  the  one  below  it.  The  timbers  are  sometimes  laid 
close  together  and  sometimes  with  spaces  between  them.  Some- 
times the  spaces  are  left  open  to  cheapen  the  construction,  and  some- 
times they  are  filled  with  gravel  or  broken  stone  to  aid  in  sinking  the 
grillage.  The  timbers  of  the  top  course  are  laid  close  together, 
or  a  floor  of  thick  boards  is  added  on  top  to  receive  the  masonry. 
Of  course  no  timber  should  be  used  in  a  foimdation,  except  where 
it  will  always  be  wet. 

794.  Objection  is  sometimes  made  to  the  platform  or  grillage  as  a 
bed  for  a  foundation  because,  owing  to  the  want  of  adhesion  between 
wood  and  mortar,  the  masonry  might  slide  off  from  the  platform  if 
any  unequal  settUng  should  take  place.  However,  there  is  but 
slight  probability  that  a  foundation  will  ever  fail  on  account  of  the 
masonry's  sliding  on  timber,  since  ordinarily  this  could  take  place 
only  when  the  horizontal  force  is  nearly  half  of  the  downward  pres- 
sure.* This  could  occur  only  with  dams,  retaining  walls,  or  bridge 
abutments,  and  rarely,  if  ever,  with  these.  Any  possibility  of  slipping 
can  be  prevented  also  by  omitting  one  or  more  of  the  timbers  in  the 
top  course — the  omitted  timbers  being  perpendicular  to  the  direction 
of  the  forces  tending  to  produce  sliding, — or  by  building  the  top  of 
the  grillage  in  the  form  of  steps,  or  by  driving  drift  bolts  into  the 
platform  and  leaving  their  upper  ends  projecting. 

796.  Drift  BoUs,  Drift  bolts  are  rods  of  steel  driven  into  a  hole 
slightly  smaller  than  the  rod,  the  difference  in  the  diameter  of  the 
rod  and  the  hole  being  called  the  drift.  Drift  bolts  are  frequently 
used  in  engineering  construction  for  holding  large  timbers  together, 
the  case  mentioned  in  §  793  being  a  very  common  one.  Formerly 
square  rods  were  used  as  drift  bolts,  the  comers  being  jagged  or 
barbed;  but  universal  experience  shows  that  smooth  round  rods 
hold  much  better  than  either  plain  or  barbed  square  ones.  The  ends 
of  drift  bolts  are  usually  rounded  a  little  with  a  hammer — only 
enough  to  remove  any  burr  or  sharp  edge. 

The  holding  power  of  drift  bolts  varies  with  the  amount  of  the 
drift,  the  diameter  of  the  rod,  and  the  kind  of  timber.  According  to 
experiments  made  under  the  author's  direction,!  the  average  holding 
power  of  a  1-inch  round  rod  driven  into  a  j-|-inch  hole  in  pine,  per- 
pendicular to  the  grain,  is  501  pounds  per  linear  inch  (3  tons  per 
linear  foot);  and  under  the  same  conditions  the  holding  power  of 
oak  is  1,300  pounds  per  linear  inch  (7.8  tons  per  linear  foot).    The 

*  See  Table  74,  page  464. 
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holding  power  of  a  bolt  driven  para/lel  to  the  grain  is  almost  exactly- 
half  as  much  as  when  driven  perpendicular  to  the  grain.  If  the 
holding  power  of  a  1-inch  rod  in  a  j-^-inch  hole  be  designated  as  1, 
the  holding  power  in  a  ^inch  hole  is  1.69,  in  a  ^f-inch  hole  2.13, 
and  in  a  ^^inch  hole  1.09.  The  holding  power  decreases  very  rapidly 
as  the  bolt  is  withdrawn. 

In  some  experiments  made  at  the  Poughkeepsie  bridge  (§  847), 
it  was  found  that  a  1-inch  rod  driven  into  a  ^inch  hole  in  hem- 
lock required  on  the  average  a  force  of  2^  tons  per  linear  foot  of 
rod  to  withdraw  it;  and  a  1-inch  rod  driven  into  a  |-inch  hole  in 
white  or  Norway  pine  required  5  tons  per  linear  foot  of  rod  to  with- 
draw it. 

796.  Ooncrete  Cap.  A  thick  layer  of  concrete,  resting  partly  on 
the  heads  of  the  piles  and  partly  on  the  soil  between  them,  is  fre- 
quently employed  instead  of  the  timber  grillage  as  above.  One 
advantage  of  the  concrete  cap  over  the  timber  grillage  is  that  there 
is  less  danger  of  the  concrete's  sliding  of!.  A  second  advantage  is 
that  the  concrete  adds  materially  to  the  supporting  power  of  the 
foundation,  since  it  utilizes  the  bearing  power  of  the  soil  between  the 
piles  as  well  as  the  supporting  power  of  the  piles  themselves.  An- 
other advantage  of  this  form  of  construction  is  that  the  concrete  can 
be  laid  without  exhausting  the  water  or  sawing  off  the  piles.  A  fourth 
advantage  is  that  with  concrete  there  is  less  excavation,  and  con- 
sequently less  trouble  and  expense  during  construction  in  keeping  the 
foundation  pit  dry.  In  recent  years  in  most  localities  concrete  is 
cheaper  than  timber. 

The  substitution  in  recent  years  of  concrete  for  block  masonr>' 
has  practically  eliminated  this  method  of  finishing  a  pile  foundation. 
However,  the  concrete  of  the  masonry  superstructure  is  frequently 
deposited  around  and  over  the  heads  of  the  piles;  for  example,  see 
Fig.  116  (page  527),  Fig.  118  (page  528),  Fig.  142  (page  557),  Fig. 
148  (page  561),  and  Fig.  150  (page  563). 

797.  (kuihing  Pile  Foundation.  The  desire  to  utiUze  the  cheapness 
and  efficiency  of  ordinary  piles  as  a  foundation  for  bridge  piers,  and 
at  the  same  time  secure  greater  durability  than  is  possible  with  piles 
alone,  led  to  the  introduction  of  what  is  known  as  Gushing  pile 
foundation,  first  used  in  1868,  at  India  Point,  Rhode  Island.  It 
consists  of  square  timber  piles  driven  close  together  or  in  intimate 
contact  with  each  other.  Surrounding  the  pile  cluster  is  an  envelope 
of  cast  or  wrought  iron,  sunk  in  the  mud  or  silt  only  deep  enough  to 
protect  the  piles,  all  voids  between  piles  and  cylinders  being  filled 
with  concrete. 

Several  such  foundations  have  been  used,  and  have  proved 
satisfactory  in  every  respect.    The  only  objection  that  has  ever 
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been  urged  against  them  is  that  the  piles  may  rot  above  the  water 
line;  but  this  seems  not  to  be  a  serious  objection. 

In  making  a  foundation  according  to  the  Gushing  system,  the 
piles  may  be  driven  first  and  the  cylinder  sunk  over  them,  or  the 
piles  can  be  driven  inside  the  cylinder  after  a  few  sections  are  in 
place.  In  the  latter  case,  however,  the  cylinders  may  be  subjected 
to  undue  strains  and  to  subsequent  damage  from  shock  and  vibration; 
and  besides,  the  sawing  off  of  the  piles  would  be  very  difficult  and 
inconvenient,  and  they  would  have  to  be  left  at  irregular  heights  and 
with  battered  tops.  On  the  other  hand,  if  the  piles  are  driven  first, 
there  is  danger  of  their  spreading  and  thereby  interfering  with  the 
sinking  of  the  cylinder. 

The  special  advantages  of  the  Gushing  piers  are:  (1)  cheapness, 
(2)  ability  to  resist  scour,  (3)  small  contraction  of  the  waterway, 
and  (4)  rapidity  of  construction. 

798.  The  railroad  bridge  over  the  Tenas  River,  near  Mobile,  rests 
on  Gushing  piers.  There  are  thirteen,  one  being  a  pivot  pier.  Each, 
excepting  the  pivot  pier,  is  made  of  two  cast-iron  cylinders,  6  feet 
exterior  diameter,  located  16  feet  between  centers.  The  cylinders 
were  cast  in  sections  10  feet  long,  of  metal  1^  inches  thick,  and  united 
by  interior  flanges  2  inches  thick  and  3  inches  wide.  The  sections 
are  held  together  by  40  bolts,  each  1^  inches  in  diameter.  The 
lower  section  in  each  pier  was  provided  with  a  cutting  edge,  and  the 
top  section  was  cast  of  a  length  sufficient  to  bring  the  pier  to  its 
proper  elevation. 

The  pivot  pier  is  composed  of  one  central  cylinder  6  feet  in  diam- 
eter, and  six  cyUnders  4  feet  in  diameter  arranged  hexagonally.  The 
radius  of  the  pivot  circle,  measuring  from  the  centers  of  cylinders, 
is  12^  feet.  Each  cylinder  is  capped  with  a  cast-iron  pla^e  2^  mches 
thick,  secured  to  the  cylinder  with  twenty  1-inch  bolts. 

The  piles  are  sawed  pine,  not  less  than  10  inches  square  at  tlie 
small  end.  They  were  driven  first,  and  the  cylinder  sunk  over  them. 
In  each  of  the  large  cylinders,  12  piles,  and  in  each  of  the  sniaJler 
cylinders,  5  piles  were  driven  to  a  depth  not  less  than  20  feot  l)ei<>w 
the  bed  of  the  river.  The  piles  had  to  be  in  almost  perfect  coat  act 
for  their  whole  length,  which  was  secured  by  driving  their  points  in 
contact  as  near  as  possible,  and  then  pulling  their  tops  together  and 
holding  them  by  8  bolts  1^  inches  in  diameter.  In  this  particular 
bridge  the  iron  cylinders  were  sunk  to  a  depth  not  less  than  10  feet 
below  the  river  bed;  but  usually  they  are  not  sunk  more  than  3  to 
7  feet.  The  piles  were  cut  off  at  low  water,  the  water  pumped  out  of 
the  cylinder,  and  the  latter  then  filled  to  the  top  with  concrete. 


CHAPTER  XVI 

FOUNDATIONS  UNDER  WATER 

802.  The  class  of  foundations  to  be  discussed  in  this  chapter  could 
appropriately  be  called  Foundations  for  Bridge  Piers  and  Abut- 
ments, since  these  are  the  principal  ones  that  are  laid  under  water. 
The  principles  to  be  considered  apply  to  foundations  in  water-bearing 
soils.  In  this  class  of  work  the  chief  diflSculty  is  in  excluding  the 
water  preliminary  to  the  preparation  of  the  bed  of  the  foundation 
and  the  construction  of  the  artificial  structure.  This  usually  requires 
great  resources  and  care  on  the  part  of  the  engineer.  Sometimes  the 
preservation  of  the  foundation  from  the  scouring  action  of  the  current 
is  an  important  matter. 

Preventing  the  undermining  of  the  foundation  is  generally  not  k 
matter  of  much  diflBculty.  In  quiet  water  or  in  a  sluggish  stream 
but  little  protection  is  required,  in  which  case  it  is  suflScient  to  de- 
posit a  mass  of  loose  stone,  or  riprap,  around  the  base  of  the  pier. 
If  there  is  danger  of  the  riprap's  being  undermined,  the  layer  must 
be  extended  farther  from  the  base,  or  be  made  so  thick  that,  if  under- 
mined, the  stone  will  fall  into  the  cavity  and  prevent  further  damage. 
A  willow  mattress  sunk  by  placing  stones  upon  it  is  an  economical 
and  efficient  means  of  protecting  a  structure  against  scour.  A  pier 
may  be  protected  also  by  inclosing  it  with  a  row  of  piles  and  depositing 
loose  rock  between  the  pier  and  the  piles.  In  minor  structures  the 
foundation  may  be  protected  by  driving  sheet  piles  around  it. 

If  a  large  quantity  of  stone  be  deposited  around  the  base  of  the 
pier,  the  velocity  of  the  current,  and  consequently  its  scouring  action, 
will  be  increased.  Such  a  deposit  is,  however,  an  obstruction  to 
navigation,  and  therefore  is  seldom  permitted.  In  many  cases  the 
only  absolute  security  is  in  sinking  the  foundation  below  the  scouring 
action  of  the  water.  The  depth  necessary  to  secure  this  adds  to 
the  difficulty  of  preparing  the  bed  of  the  foundation. 

803.  The  principal  difficulty  in  laying  a  foundation  under  water 
consists  in  excluding  the  water.  If  necessary,  masonry  can  be  laid 
under  water  by  divers;  but  this  is  very  expensive  and  is  rarely 
resorted  to. 

There  are  five  methods  in  use  for  laying  foundations  under  water: 
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(1)  the  method  of  excluding  the  water  from  the  bed  of  the  foundation 
by  the  use  of  a  coffer-dam;  (2)  the  method  of  founding  the  pier, 
without  excluding  the  water,  by  means  of  a  timber  crib  surmounted 
by  a  water-tight  box  in  which  the  masonry  is  laid;  (3)  the  method 
of  sinking  iron  tubes,  timber  cribs,  or  masonry  wells  to  a  solid  sub- 
stratum by  excavating  inside  of  them;  (4)  the  method  in  which  the 
water  is  excluded  by  the  presence  of  compressed  air;  and  (5)  the 
method  of  freezing  a  wall  of  earth  around  the  site,  inside  of  which  the 
excavation  can  be  made  and  the  masonry  laid.  These  several 
methods  will  be  discussed  separately  in  the  order  named. 

Art.  1.    Copfer-Dam  Process. 

804.  A  coffer-dam  is  an  inclosure  from  which  the  water  is  pumped 
and  in  which  the  masonry  is  laid  in  the  open  air.  This  method  con- 
sists in  constructing  a  coffer-dam  around  the  site  of  the  proposed 
foundation,  pumping  out  the  water,  preparing  the  bed  of  the  foun- 
dation by  driving  piles  or  otherwise,  and  laying  the  masonry  on  the 
inside  of  the  coffer-dam.  After  the  masonry  is  above  the  water  the 
coffer-dam  can  be  removed. 

This  method  is  applicable  only  where  the  soil  at  the  bottom  of  the 
dam  is  nearly  impervious,  for  if  there  is  much  of  an  inflow  of  water 
it  will  be  impossible,  or  at  least  expensive,  to  pump  it  out.  The 
difficulties  in  the  use  of  the  coffer-dam  method  increase  rapidly  with 
the  depth  of  the  water.  For  wood  sheet  piles  it  is  usually  claimed 
that  the  limiting  depth  is  30  or  35  feet.  Steel  sheet  piles  were 
introduced  so  recently  that  practice  has  not  established  a  correspond- 
ing limit,  but  they  have  been  successfully  used  in  coffer-dams  at 
more  than  twice  the  above  depth.  However,  at  such  great  depths, 
some  other  method  is  usually  preferable. 

806.  OONSTBUOTION  OF  THE  DAM.  The  constniction  of  coffer- 
dams varies  greatly.  In  still,  shallow  water,  a  well-built  bank  of 
clay  and  gravel  is  sufficient.  If  there  is  a  slow  current,  a  wall  of 
bags  partly  filled  with  clay  and  gravel  does  fairly  well ;  and  a  row  of 
cement  barrels  filled  with  gravel  and  banked  up  on  the  outside  has 
also  been  used.  If  the  water  is  too  deep  for  any  of  the  above  methods, 
a  single  or  double  row  of  plank  may  be  driven  and  banked  up  on  the 
outside  with  a  deposit  of  impervious  soil  sufficient  to  prevent  leaking. 
If  there  is  much  of  a  current,  the  puddle  on  the  outside  will  be  washed 
away;  or,  if  the  water  is  deep,  a  large  quantity  of  material  will  be 
required  to  form  the  puddle-wall;  and  hence  the  preceding  simple 
methods  are  inapplicable  where  there  is  much  current  or  where  the 
water  is  more  than  3  or  4  feet  deep. 

The  more  elaborate  coffer-dams  may  consist  of  a  wall  of  either 
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wood  or  steel  sheet  piles,  or  of  two  rows  of  sheet  piles  with  a  puddle 
wall  between  them,  or  of  a  timber  crib. 

806.  Wood  Sheet-Pile  Ooffer-Dam.  For  shallow  depths  the  sheet 
piles  may  be  simply  plank,  and  for  greater  depths  either  thick  tongued- 
and-grooved  plank  or  Wakefield  piles  (J  747).  Sheet  piles  should  be 
sharpened  wholly  from  one  side,  and  the  long  edge  should  be  placed 
next  to  the  last  pile  driven  to  cause  the  piles  to  crowd  together  and 
make  closer  joints.  In  hard  soil  at  small  depths,  or  in  soft  soil  at 
moderate  depths,  the  sheeting  may  be  driven  by  hand  with  a  wooden 
maul  or  an  iron  sledge;  but  for  any  considerable  depth  a  power 
pile-driver  must  be  employed,  although  sometimes  where  only  a 
few  piles  are  to  be  driven  a  hand  pile-driver  is  rigged  up  with  a  block 
of  wood  for  a  hammer.  The  sheeting  should  be  driven  at  least  a 
foot  or  two  below  the  lowest  excavation  inside  of  the  dam;  and  in 
soft  soil  the  sheet  piles  should  be  driven  at  least  3  or  4  feet  below  the 
proposed  excavation  to  prevent  leakage  under  the  bottom. 

If  the  sheet  piles  are  to  resist  a  head  of  more  than  4  or  5  feet  of 
water  or  a  semi-fluid  soil,  their  tops  should  be  supported  by  wales 
(horizontal  timbers  on  the  inside  of  the  dam  against  the  top  of  the 
sheeting),  which  in  turn  are  braced  at  their  ends  by  the  wales  on  the  ad- 
jacent sides  of  the  dam  or  at  intermediate  points  by  horizontal  timbers 
across  the  dam;  and  in  deep  dams  similar  wales  and  cross  braces  are 
inserted  at  vertical  intervals  as  the  excavation  progresses.  Some- 
times, in  comparatively  shallow  water  and  with  a  suitable  bottom, 
the  waling  pieces  are  supported  by  ordinary  bearing  piles  driven 
inside  of  the  dam,  thus  eliminating  the  braces  across  the  dam,  and 
therefore  facilitating  the  excavation  and  the  laying  of  the  masonry. 

Sometimes  the  top  and  the  bottom  waling  pieces  are  framed 
together  respectively,  and  the  upper  and  lower  waling  frames  are 
separated  from  each  other  by  small  vertical  posts  placed  between 
them  and  joined  to  them.  This  frame  is  sunk  in  the  desired  position, 
and  the  sheet  piles  are  driven  around  it. 

807.  The  thickness  of  the  sheet  piling  required  in  any  particular 
case  is  usually  a  matter  of  judgment  based  upon  past  experience; 
but  the  strength  required  can  be  closely  approximated  by  regarding 
the  sheet  pile  as  abeam  either  fixed  at  one  end  and  free  at  the  i  it  her, 
or  as  supported  at  both  ends.  The  amount  of  the  lateral  pieM-syr-e 
against  the  pile  is  one  half  of  the  continued  product  of  the  weit^ht  of 
a  cubic  foot  of  wat^r,  the  width  of  the  pile  in  feet,  and  the  deptli  of 
the  water  in  feet ;  and  the  point  of  application  of  this  pressure  is  twci 
thirds  of  the  depth  of  the  water  from  the  top.  Of  course,  the  wei^lit 
of  liquid  mud  is  more  than  that  of  water;  but  extreme  accuracy  h 
impossible,  and  hence  the  above  method  is  probably  sufficient  for 
the  purpose. 
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Steel  Sheet-Pile  Goffer-Dam.  The  introduction  of  inter- 
locking steel  sheet  piles  has  materially  cheapened  the  cost  of  coffer- 
dams, and  has  also  increased  the  depth  to  which  a  coffer-dam  may 
be  economically  sunk.  The  various  forms  of  steel  sheet  piles  are 
described  in  {  748,  and  the  relative  merits  of  steel  and  wood  sheet 
piles  are  stated  in  {  749.  The  general  construction  of  coffer-dams 
with  steel  sheet  piles  is  substantially  the  same  as  with  wood  sheeting 
(J  806-07). 

809.  Paddle- Wall  Goffer-Dam.  Before  the  introduction  of  inter- 
locking steel  sheet  piles,  the  usual  method  of  constructing  a  coffer- 
dam in  deep  water  was  to  drive  two  lines  of  wood  sheet  piles  and  fill 
in  between  them  with  impervious  soil,  called  puddle.  The  general 
form  of  such  a  dam  is  shown  in  Fig.  88.    The  area  to  be  inclosed  is 

first  surrounded  by  two  rows 
_  rryzE^^/vj^T^jri  /  of  ordinary  piles,  m,  m.     On 

the  outside  of  the  main  piles, 
a  little  below  the  top,  are 
bolted  two  longitudinal 
pieces,  w,  w,  called  wales; 
and  on  the  inside  are  fastened 
two  similar  pieces,  gf,  gf,  which 
serve  as  guides  for  the  sheet 
piles,  s,  s,  while  being  driven. 
A  rod,  r,  connects  the  tops 
of  the  opposite  main  piles  to 
prevent  spreading  when  the 
puddle  is  put  in.  The 
timber,  f ,  is  put  on  primarily 
to  carry  the  footway,  /,  and 
is  sometimes  notched  over,  or  otherwise  fastened  to,  the  pieces  u*,  it?, 
to  prevent  the  puddle  space  from  spreading.  6  and  6  are  braces 
extending  from  one  side  of  the  coffer-dam  to  the  other.  These 
braces  are  put  in  position  successively  from  the  top  as  the  water  is 
pumped  out;  and  as  the  masonry  is  built  up,  they  are  removed  and 
the  sides  of  the  dam  braced  by  short  struts  resting  against  the  pier. 
The  resistance  to  overturning  is  derived  principally  from  the 
main  piles,  m,  m.  The  distance  apart  and  also  the  depth  to  which 
they  should  be  driven  depend  upon  the  kind  of  bottom,  the  depth 
of  water,  and  the  danger  from  floating  ice,  logs,  etc.  Rules  and 
formulas  are  here  of  but  little  use,  judgment  and  expedience  being 
the  only  guides.  The  distance  between  the  piles  in  a  row  is  usually 
from  6  to  10  feet. 

810.  The  dimensions  of  the  sheet  piles  (§  807)  employed  will 
depend  upon  the  depth  and  the  number  of  longitudinal  waling  pieces 
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used.  Two  thicknesses  of  ordinary  2-inch  plank  are  generally  em- 
ployed. Sometimes,  for  the  deeper  dams,  the  sheet  piles  are  timbers 
10  or  12  inches  square. 

The  thickness  of  the  dam  will  depend  upon  (1)  the  width  of  gang- 
way required  for  the  workmen  and  machinery,  (2)  the  thickness 
required  to  prevent  overturning,  and  (3)  the  thickness  of  puddle 
necessary  to  prevent  leakage  through  the  wall.  The  thickness  of 
shallow  dams  will  usually  be  determined  by  the  first  consideration; 
but  for  deep  dams  the  thickness  will  be  governed  by  the  second  or 
third  requirement.  If  the  braces,  6,  6,  are  omitted,  as  is  sometimes 
done  for  greater  convenience  in  working  in  the  coffer-dam,  then  the 
main  piles,  m,  m,  must  be  stronger  and  the  dam  wider  in  order  to 
resist  the  lateral  pressure  of  the  water.  / 

811.  Thickness  of  Puddle  Wall,  An  old  rule  for  the  thickness  ol 
the  puddle  wall,  which  is  frequently  quoted,  is:  "For  depths  of  les& 
than  10  feet  make  the  width  10  feet,  and  for  depths  over  10  feet  give 
an  additional  thickness  of  1  foot  for  each  additional  3  feet  of  wall." 
Another  rule,  also  frequently  quoted,  is:  "Make  the  thickness  of  the 
puddle  wall  three  fourths  of  its  height,  but  in  no  case  is  the  wall  to 
be  less  than  4  feet  thick."  Judged  by  ordinary  experience  both  of 
the  above  rules  are  extravagant,  for  numerous  coffer-dams  from  20 
to  30  feet  deep  have  been  built  in  which  the  thickness  of  the  puddle 
varied  from  3  to  5  feet,  or  say  one  sixth  of  the  depth.  Of  course,  the 
thickness  of  the  puddle  wall  should  vary  with  the  tightness  of  the 
sheet  piling  and  the  imperviousness  of  the  puddle  (J  812);  and 
under  ordinary  conditions  a  thickness  of  one  sixth  to  one  quarter  of 
the  depth  is  sufficient. 

812.  The  Puddle,  The  puddle  should  consist  of  impervious  soil,  of 
which  gravelly  clay  is  best.  It  is  a  common  idea  that  clay  alone,  or 
clay  and  fine  sand,  is  best.  With  pure  clay,  if  a  thread  of  water  ever 
so  small  finds  a  passage  under  or  through  the  puddle,  it  will  steadily 
wear  a  larger  opening.  On  the  other  hand,  with  gravelly  clay,  if 
the  water  should  wash  out  the  clay  or  fine  sand,  the  larger  particles 
will  fall  into  the  space  and  intercept  first  the  coarser  sand,  and  next 
the  particles  of  loam  which  are  drifting  in  the  current  of  water;  and 
thus  the  whole  mass  puddles  itself  better  than  the  engineer  could  do 
it  with  his  own  hands.  An  embankment  of  gravel  is  comparatively 
safe,  and  becomes  tighter  every  day;  while  a  clay  embankment 
may  be  tighter  at  first  than  a  gravelly  one,  it  is  always  lia}>le  to 
breakage. 

Before  putting  in  the  puddling,  all  soft  mud  and  loose  soil  should 
be  removed  from  between  the  rows  of  sheet  piles,  for  the  most  « om- 
mon  cause  of  trouble  with  puddle-wall  coffer-dams  is  a  leak  between 
the  natural  surface  and  the  puddle. 
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The  puddling  should  be  deposited  in  layers,  and  compacted  as 
much  as  is  possible  without  causing  the  sheet  piles  to  bulge  so  much 
as  to  open  the  joints. 

813.  Orib  Goffer-Dam.  Coffer-dams  are  sometimes  made  by 
building  a  crib  and  sinking  it.  For  shallow  water,  the  crib  is  some- 
times made  of  uprights  framed  into  caps  and  sills,  and  covered  on  the 
outside  with  tongued-and-grooved  planks.  The  crib  is  built  on 
land,  launched,  towed  to  its  final  place,  and  sunk  by  piling  stones  on 
top  or  by  throwing  them  into  cells  constructed  for  that  purpose. 
The  dam  is  made  water-tight  at  the  bottom  either  by  driving  sheet 
piles  outside  it  or  by  using  canvas.  The  upper  edge  of  the  canvas 
may  be  nailed  to  the  crib  near  the  bottom  or  above  the  water;  and 
the  outer  edge  may  be  spread  out  upon  the  river  bed  and  be  loaded 
with  stone  or  sand.  The  chief  advantage  of  the  above  form  of 
construction  is  that  the  are^  of  possible  leakage  is  reduced  to  the 
space  below  the  crib,  where  leakage  may  be  prevented  by  the  use 
of  sheet  piles  and  clay  or  of  canvas. 

The  crib  is  sometimes  made  of  squared  timbers  laid  one  on  top 
of  the  other,  and  drift-bolted  together.  The  timbers  must  be  securely 
fastened  together  vertically,  or  the  buoyancy  of  the  water  will  lift 
off  the  upper  courses.  The  joints  between  the  timbers  may  be  made 
water-tight  by  placing  cement  grout  between  them  during  the 
construction  of  the  crib,  or  by  driving  oakum  into  the  joints  after  the 
crib  is  built.  A  crib  made  in  this  way  in  combination  with  sheet 
piles  can  be  used  in  water  10  or  12  feet  deep.  The  principal  advantage 
of  this  form  of  construction  is  that  there  are  no  braces  across  the  dam 
to  interfere  with  the  excavation  and  the  laying  of  the  masonry. 

814.  Either  of  the  above  forms  of  crib  coffer-dam  can  be  used 
upon  a  moderately  level  rock  bottom,  by  driving  wood  sheet  piles 
outside  of  the  crib  until  the  point  is  bruised  enough  to  make  a  fairly 
good  fit  against  the  rock  and  then  depositing  a  bank  of  clay  against 
the  bottom  of  the  piles. 

816.  Movable  Goffer-Dam.  A  movable  or  floating  crib  coffer-dam 
has  been  used,  and  was  considered  to  have  been  a  success.*  It 
consisted  of  a  crib  with  double  walls  built  of  squared  timbers;  and 
had  several  pockets  into  which  stone  could  be  thrown  to  sink  it,  and 
also  several  water-tight  compartments  to  faciUtate  its  movement 
from  place  to  place.  It  was  made  in  halves  to  allow  of  its  removal 
from  around  the  finished  pier.  The  halves  were  joined  together 
by  fitting  timbers  between  the  projecting  courses  of  the  crib,  and 
then  passing  long  bolts  vertically  through  the  several  courses. 

816.  Double  Goffer-Dam.  Sometimes  two  coffer-dams  are  em- 
ployed, one  inside  of  the  other,  the  outer  one  being  used  to  keep  out 

*  Proc.  Engineers'  Club  of  Philadelphia,  vol.  iv,  p.  240-42. 
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the  water,  and  the  inner  one  to  keep  the  soft  material  from  flowing 
into  the  excavation.  The  outer  one  may  l3e  constructed  in  any  of  the 
ways  described  above.  The  inner  one  is  usually  a  frame-work 
sheeted  with  boards,  or  a  crib  of  squared  timbers  built  log-house 
fashion  with  tight  joints.  The  inner  crib  is  sunk  (by  weighting  it 
with  stone)  as  the  excavation  proceeds.  The  advantages  of  the  use 
of  the  inner  crib  are:  (1)  the  coffer-dam  is  smaller  than  if  the 
saturated  soil  were  allowed  to  take  its  natural  slope  from  the  inside 
of  the  dam  to  the  bottom  of  the  excavation;  (2)  the  space  between 
the  crib  and  the  dam  can  be  kept  full  of  impervious  material  in  case 
of  any  trouble  with  the  outside  dam;  (3)  the  feet  of  the  sheet  piling 
are  always  covered,  which  lessens  the  danger  of  undermining  or  of 
an  inflow  of  water  and  mud  under  the  dam;  and  (4)  it  also  reduces 
to  a  minimum  the  material  to  be  excavated. 

817.  Leakaox.  a  serious  objection  to  the  use  of  coffer-dams  is 
the  difficulty  of  preventing  leakage  under  or  through  the  dam.  One 
of  the  simplest  devices  to  prevent  leaks  is  to  deposit  a  bank  of  gravel 
around  the  outside  of  the  dam;  then  if  a  vein  of  water  escapes  below 
the  sheet  piling,  the  weight  of  the  gravel  will  crush  down  and  fill  the 
hole  before  it  can  enlarge  itself  enough  to  do  serious  damage.  If  the 
coffer-dam  is  made  of  crib-work,  short  sheet  piles  may  be  driven 
around  the  bottom  of  it;  or  hay,  willows,  etc.,  may  be  laid  around 
the  bottom  edge,  upon  which  puddle  and  stones  are  deposited;  or 
a  broad  flap  of  tarpaulin  may  be  nailed  to  the  lower  edge  of  the  crib 
and  spread  out  loosely  on  the  bottom,  upon  which  stones  and  puddle 
are  placed.  A  tarpaulin  is  frequently  used  when  the  bottom  is  very 
irregular, — ^in  which  case  it  would  cost  too  much  to  level  off  the  site 
of  the  dam;  and  it  is  particularly  useful  where  the  bottom  is  rocky 
and  sheet  piles  can  not  be  driven. 

When  the*  bed  of  the  river  is  rock,  or  rock  covered  with  but  a 
few  feet  of  mud  or  loose  soil,  a  cofTer-dam  only  sufficiently  tight  to 
keep  out  the  mud  is  constructed.  The  mud  at  the  bottom  of  the 
inclosed  area  is  then  dredged  out,  and  a  bed  of  concrete  deposited 
under  the  water  (§  347).  Before  the  concrete  has  set,  another 
coffer-dam  is  constructed,  inside  of  the. first  one,  the  latter  being 
made  water-tight  at  the  bottom  by  settling  it  into  the  concrete  or  by 
driving  sheet  piles  into  the  concrete.  However,  the  better  and  more 
usual  method  is  to  sink  the  masonry  upon  the  bed  of  concrete  by  the 
crib  and  open-caisson  process — see  Art.  2  of  this  chapter. 

It  is  nearly  impossible  to  prevent  considerable  leakage,  unless  the 
bottom  of  the  crib  rests  upon  an  impervious  stratum  or  the  sheet 
piles  are  driven  into  such  a  stratum.  Water  will  find  its  way  through 
nearly  any  depth  or  distance  of  gravelly  or  sandy  bottom.  Trying 
to  pump  a  river  dry  throuc;!!  the  sand  at  the  bottom  of  a  coffer-dam 
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is  expensive.  However,  the  object  of  a  coffer-dam  is  not  to  prevent 
all  infiltration,  but  only  to  so  reduce  it  that  a  moderate  amount  of 
pumping  will  keep  the  water  out  of  the  way.  Probably  a  coffer-dam 
was  never  built  that  did  not  require  considerable  pumping;  and  not 
infrequently  the  amount  is  very  great, — so  great,  in  fact,  as  to  make 
it  clear  that  some  other  method  of  constructing  the  foundation  should 
have  been  chosen. 

Seams  of  sand  are  very  troublesome.  Logs  or  stones  under  the 
edge  of  the  dam  are  also  a  cause  of  considerable  annoyance.  It  is 
sometimes  best  to  dredge  away  the  mud  and  loose  soil  from  the  site 
of  the  proposed  coffer-dam;  but,  when  this  is  necessary,  it  is  usually 
better  to  construct  the  foundation  without  the  use  of  a  coffer-dam, — 
see  Art.  2  of  this  chapter.  Coffer-dams  should  be  used  only  in  very 
shallow  water,  or  when  the  bottom  is  clay  or  some  material  imper- 
vious to  water. 

818.  Pmnpfi.  In  constructing  foundations,  it  is  frequently 
necessary  to  do  considerable  bailing  or  pumping.  The  method  to  be 
employed  in  any  particular  case  will  vary  greatly  with  the  amount 
of  water  present,  the  depth  of  the  excavation,  the  appliances  at  hand, 
etc.  The  pumps  generally  used  for  this  kind  of  work  are  the  direct 
hand-lift  foundation-pump,  the  diaphragm  pump,  the  steam  siphon, 
the  pulsometer,  and  the  centrifugal  pump.  Direct-acting  steam 
pumps  are  not  suitable  for  use  in  foundation  work,  owing  to  the 
deleterious  effect  of  mud  and  sand  in  the  water  to  be  pumped. 

819.  Hand  Pumps,  When  the  lift  is  small,  water  can  be  bailed 
out  faster  than  it  can  be  pumped  by  hand;  but  the  labor  is 
proportionally  more  fatiguing,  and  therefore  bailing  is  not  often 
resorted  to. 

The  direct  hand-lift  foundation-pump  consists  of  a  straight  tube 
at  the  bottom  of  which  is  fixed  a  common  flap  valve,  and  in  which 
works  a  piston  carrying  another  flap  valve.  The  tube  is  either  a 
square  wooden  box  or  a  sheet-iron  cylinder, — usually  the  latter,  since 
it  is  lighter  and  more  durable.  The  pump  is  operated  by  applying 
the  power  directly  to  the  upper  .end  of  the  piston-rod,  the  pump  being 
held  in  position  by  wooden  stays  or  ropes.  The  only  advantage  of  the 
wood-box  hand-lift  pump  is  that  it  may  be  improvised  on  the  job; 
and  the  disadvantage  for  foundation  work  of  all  pumps  having  flap- 
valves  is  the  danger  that  straw,  sticks,  mud,  etc.,  will  interfere  with 
the  action  of  the  valves. 

820.  The  diaphragm  pump  is  the  usual  form  of  hand  pump  for 
foundation  work.  This  pump  consists  of  a  short  cast-iron  cylinder 
having  a  rubber  hose  connected  to  its  lower  end,  and  being  divided 
about  midway  of  its  height  by  a  flexible  horizontal  rubber  diaphragm. 
The  central  portion  of  the  diaphragm  is  connected  to  a  bent-lever 
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handle,  and  there  is  a  valve  in  the  center  of  the  rubber  disk.  The 
rise  and  fall  of  the  center  of  the  disk  acts  as  a  piston.  A  pump  of 
this  form  throws  a  large  amount  of  water,  allows  sand  and  gravel  to 
pass  without  choking,  is  not  easily  clogged  by  straw,  leaves,  etc.,  and 
is  easily  unclogged.  It  is  made  in  various  sizes,  the  smallest  having 
a  capacity  of  25  gallons  per  minute  and  usually  costing  about  $20. 

821.  Steam  Siphon.  The  steam  siphon  is  the  simplest  of  all 
pumps,  since  it  has  no  movable  parts  whatever.  It  consists  essen- 
tially of  a  discharge  pipe — open  at  both  ends — ^through  the  side  of 
which  enters  a  smaller  pipe  having  its  end  bent  up.  The  lower  end 
of  the  discharge  pipe  dips  into  the  water;  and  the  small  pipe  connects 
with  a  steam  boiler.  The  steam,  in  rushing  out  of  the  small  pipe, 
carries  with  it  the  air  in  the  upper  end  of  the  discharge  pipe,  thus 
tending  to  form  a  vacuum  in  the  lower  end  of  that  pipe;  the  water 
then  rises  in  the  discharge  pipe  and  is  carried  out  with  the  steam. 
Although  it  is  possible  by  the  use  of  large  quantities  of  steam  to 
raise  small  quantities  of  water  to  a  great  height,  the  steam  siphon 
is  limited  practically  to  lifting  water  only  a  few  feet.  Its  cheapness 
and  simplicity  are  recommendations  in  its  favor,  and  its  eflSciency  is 
not  much  less  than  that  of  other  forms  of  pumps.  One  of  the  advan- 
tages of  the  steam  siphon  is  that  frequently  it  can  be  improvised 
on  the  work  from  ordinary  pipe  and  fittings.  Several  forms  and 
sizes  of  steam  siphons  are  upon  the  market,  ranging  in  capacity 
from  5  to  200  gallons  per  minute,  and  are  much  better  than  one  made 
from  pipe.  A  steam  siphon,  or  jet  pump  as  it  is  usually  called  by  the 
manufacturer,  having  a  capacity  of  lOb  to  125  gallons  per  minute 
can  usually  be  had  for  something  like  $35.  A  common  form  of 
the  steam  siphon  resembles,  in  external  appearance,  the  Eads 
mud-pump  (J  877)  represented  in  Fig.  94,  page  438. 

822.  Pvhometer.  The  pulsometer  is  an  improved  form  of  the 
steam  siphon.  It  may  properly  be  called  a  steam  pump  which  dis- 
penses with  all  movable  parts  except  the  valves.  The  height  to 
which  it  can  lift  water  is  practically  unlimited.  It  is  in  very  common 
use  for  pumping  out  coffer-dams.  For  an  illustration  showing  the 
external  appearance,  see  the  advertising  pages  of  any  engineering 
newspaper. 

There  are  several  other  forms  of  automatic  vacuum  pumps  on  the 
market  which  have  substantially  the  same  merits  as  the  pulsometer. 

823.  CentrifiLgal  Pump.  All  of  the  preceding  pumps  are  suitable 
only  for  handling  comparatively  small  quantities  of  water,  but 
where  large  amounts  of  water  must  be  pumped  in  a  short  time  the 
centrifugal  pump  must  be  used.  The  centrifugal  pump  consists 
of  a  set  of  blades  revolving  in  a  short  cylindrical  case  which  connects 
at  its  center  with  a  suction  (or  inlet)  pipe,  and  at  its  circumference 
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with  a  discharge  pipe.  The  blades  being  made  to  revolve  rapidly, 
the  air  in  the  case  is  carried  outward  by  the  centrifugal  force,  tending 
to  produce  a  vacuum  in  the  suction  pipe;  the  water  then  enters  the 
case  and  is  discharged  likewise.  The  distance  from  the  water  to  the 
pump  is  limited  by  the  height  to  which  the  ordinary  pressure  of  the 
air  will  raise  the  water;  but  the  height  to  which  a  centrifugal  pump 
can  lift  the  water  is  limited  only  by  the  velocity  of  the  outer  ends  of 
the  revolving  blades.  Since  there  are  no  valves  in  action  while  the 
pump  is  at  work,  the  centrifugal  pump  will  allow  sand  and  large 
gravel — in  fact  almost  anything  that  can  enter  between  the  arms — 
to  pass.  Pumps  having  a  6-inch  to  10-inch  discharge  pipe  are  the 
sizes  most  frequently  used  in  foundation  work. 

The  centrifugal  pump  requires  more  labor  to  install  and  more 
care  to  operate  than  any  form  of  steam  siphon. 

824.  Drbdoino.  Sometimes  there  is  silt  or  mud  as  well  as  water 
to  be  removed  from  the  coffer-dam.  If  there  is  not  much  solid 
material  and  if  plenty  of  water  is  available,  the  solid  matter  may 
be  pumped  out  along  with  the  water  by  a  centrifugal  pump,  by  keep- 
ing the  end  of  the  suction  pipe  close  to  the  mud.  Under  ordinary 
conditions,  the  water  thus  pumped  will  carry  10  per  cent  of  fine 
sand  or  silt. 

If  there  is  much  solid  material  to  be  removed,  as  in  clearing  the 
site  for  a  large  coffer-dam,  it  is  advisable  to  employ  either  a  dipper 
dredge  or  a  sand  digger,  which  may  usually  be  hired  by  the  day. 
If  solid  material  is  to  be  removed  from  a  deep  coffer-dam,  an  orange- 
peel  or  clam-shell  dredge  (§  845)  may  be  employed. 

Sometimes  the  mud  is  removed  with  a  scoop  made  of  sheet  steel, 
handled  by  a  derrick  and  a  winding  engine. 

826.  However,  in  most  cases,  on  account  of  the  small  amount 
to  be  excavated,  it  is  most  economical  to  throw  the  earth  out  by 
hand  in  successive  lifts  rather  than  to  install  a  plant  for  doing  the 
work  by  power. 

826.  Prep ABiNO  THE  Bed  or  THE  Foundation.  After  the  water 
is  pumped  out,  the  bed  of  the  foundation  may  be  prepared  to  receive 
the  masonry  by  throwing  out,  usually  with  hand  shovels,  the  soft 
material.  The  masonry  may  be  started  directly  upon  the  hard  sub- 
stratum, or  upon  a  timber  grillage  resting  on  the  soil  (§  721)  or  on 
piles  (J  793-95). 

827.  Cost  of  Ooffeb-Dam  Foundations.  It  is  universally 
admitted  that  estimates  for  the  cost  of  foundations  under  water  are 
very  unreliable,  and  none  are  more  so  than  those  contemplating  the 
use  of  a  coffer-dam.  The  estimates  of  the  most  experienced  engineers 
frequently  differ  greatly  from  the  actual  cost.  The  difficulties  of 
the  ease  have  already  been  discussed  (§  817). 


Art.  1.]  Coffer-Dam  Process.  415 

828.  Kzamples.  The  following  example  is  interesting  as  showing 
the  cost  under  the  most  favorable  conditions.  The  data  are  for 
a  railroad  bridge  across  the  Ohio  River  at  Point  Pleasant,  W.  Va.* 
There  were  three  250-foot  spans,  one  400-foot,  and  one  200-foot. 
There  were  two  piers  on  land  and  four  in  the  water;  and  all  extended 
about  90  feet  above  low  water.  The  shore  piers  were  founded  on 
piles — driven  in  the  bottom  of  a  pit — and  a  grillage,  concrete  being 
rammed  in  around  the  timber.  The  foundations  under  water  were 
laid  by  the  use  of  a  double  coffer-dam  (J  816).  The  water  was  10 
feet  deep;  and  the  soil  was  3  to  6  feet  of  sand  and  gravel  resting  on 
dry,  compact  clay.  The  foundations  consisted  of  a  layer  of  concrete 
1  foot  thick  on  the  clay,  and  two  courses  of  timbers.  The  quantities 
of  materials  in  the  six  foundations,  and  the  total  cost,  are  as  follows: 

Pine  timber  in  cribs  inside  of  cofTer-dains,  and   in 

foundations 273  210  ft.  B.M. 

Oak  timber  in  coffer-dams,  main  and  sheet  piling  . . .  244  412    **     " 

Poplar  timber  in  coffer-dams 3  597    "     " 

Round  piles  in  fomidation  and  coffer-dams 13  571  lin.  ft. 

Excavation  in  foundations 4  342  cu.  yd. 

Concrete        '*          "           649    "     " 

Riprap 997    *'     " 

The  total  cost  of  foundations,  including  labor  of  all  kinds,  derricks, 
barges,  engines,  pumps,  iron,  tools,  ropes,  and  everything  necessary 
for  the  rapid  completion  of  the  work,  was  $64,652.62. 

In  the  construction  of  the  bridge  over  the  Missouri  River,  near 
Plattsmouth,  Neb.,  a  concrete  foundation  49  feet  long,  21  feet  wide, 
and  32  feet  deep,  laid  on  shore,  the  excavation  being  through  clay, 
bowlders,  shale,  and  soapstone,  to  bed-rock  (32  feet  below  surface 
of  the  water),  cost  $39,607.23,  or  $42.81  per  yard  for  the  concrete 
laid.t 

829.  The  following  example  gives  the  details  of  the  actual  cost, 
exclusive  of  contractor's  profits,  of  a  coffer-dam  and  concrete  pier  on 
a  pile  foundation  in  water  averaging  5  feet  deep.  J  The  coffer-dam 
consisted  of  triple-lap  sheet  piling  of  the  Wakefield  pattern,  the 
planks  being  2  inches  thick  and  giving  a  coffer-dam  wall  6  inches 
thick.  The  coffer-dam  inclosed  an  area  14  by  20  feet,  giving  a 
clearance  of  1  foot  all  around  the  base  of  the  concrete  pier,  and  a 
clearance  of  2  feet  between  the  coffer-dam  and  the  outer  edge  of  the 
nearest  pile.  The  sheet  piles  were  18  feet  long,  were  driven  11  feet 
deep  into  sand,  and  projected  2  feet  above  the  surface  of  the  water. 

♦  Engineering  Netos,  vol.  xiii,  p.  338. 

t  Exclusive  of  cost  of  buildings,  tool**,  and  engineering  expenses.    These  itemp 
amounted  to  6  per  cent  of  the  total  co8t  of  the  entire  bridge. 
X  Engineering-Contracting,  May  27,  1907,  p.  237-3$. 
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There  were  twenty-four  foundation  piles,  which  were  40  feet  long 
and  which  were  driven  33  feet.  Upon  the  heads  of  the  piles  rested  a 
concrete  base,  12  by  18  feet  at  the  bottom,  7  feet  thick,  and  9  by  15 
feet  on  top.  The  concrete  pier  was  7  by  13  feet  at  the  bottom  and 
5  by  11  feet  at  the  top.  There  were  100  cu.  yd.  of  concrete  in  the 
pier  and  the  base.  The  detailed  cost  of  the  work,  which  is  typical 
of  similar  work,  is  as  follows: 

Items.  Total  Cost. 

Coffer-dam:    Lumber,  7  900  ft.  B.M.,  at  $20.00  ..     $168.00 

Laboi^$16.00  per  M  of  lumber 126.00 

Total — $36.00  per  M,  exclusive  of 

salvage $284.00 

Excavation:   58  cu.  yd.  at  57  ct.  per  cu.  yd 33.00 

Foundation  piles:  Material,  960  lin.  ft.  at  10  ct. .       $96.00 

Driving--8J  ct.  per  lin.  ft 80.00 

Total— 960  ft.  at  18J  ct.  per  lin.  ft.  176.00 

Forme:  Material,  2  400  ft.  B.M.  plank  at  $25.00        $60.00 
1  000  ft.  B.M.  studding  at  $20.00        20.00 

Nails,  wire,  etc 2.00 

Labor  8  days  at  $3.00 24.00 

Total— 100  cu.  yd.  concrete  at  $1.06 

exclusive  of  salvage 106.00 

ConcreU:  Materials  at  $3.20 $320.00 

Labor  at  $1 .46 146.00 

Total— 100  cu.  yd.  at  $4.66 "  466.00 

Plant:  Transportation $20.00 

Setting  up  and  taking  down 70.00 

Rental,  20  days  at  $6.00 100.00 

Total  for  plant 190.00 

Total  cost,  exclusive  of  salvage  $1  265 .  00 

If  the  cost  of  the  plant  be  distributed  among  the  other  items  in 
proportion  to  the  time  employed,  the  additional  cost  will  be  as 
follows:  Coffer-dam— $74.00  or  $9.00  per  M.  ft.  B.  M.,  making  a 
total  cost  of  $45.00  per  M.  ft.  B.  M.  Excavation— $21.00  or  36 
cents  per  cu.  yd.,  making  a  total  cost  of  93  cents  per  cu.  yd.  Foun- 
dation piles — $42.00  or  $1.75  per  pile,  making  a  total  cost  of  $5.08 
per  pile  for  driving,  or  a  total  cost  of  12.7  cents  per  lin.  ft.  Con- 
crete— $53.00  or  53  cents  per  cu.  yd.,  making  a  total  cost  of  $5.19 
per  cu.  yd.,  or  $6.25  including  forms. 

830.  For  data  on  the  relative  cost  of  different  methods  of  con- 
structing foundations,  see  Art.  6,  page  456. 

831.  OONOLUBION.  Uncertainty  as  to  what  trouble  and  expense 
a  coffer-dam  will  develop  usually  causes  engineers  to  choose  some 
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other  method  of  laying  the  foundations  for  bridge  piers.  Coffer- 
dams are  applicable  in  shallow  depths  only;  hence  one  objection  tc 
founding  bridge  piers  by  this  process,  particularly  in  rivers  subject 
to  scour  or  liable  to  ice  gorges,  is  the  danger  of  their  being  either  un- 
dermined or  pushed  off  the  foundation.  When  founded  in  mud  oi 
sand,  the  first  mode  of  failure  is  most  to  be  feared.  This  danger  is 
diminished  by  the  use  of  piles  or  large  quantities  of  riprap;  but  such 
a  foundation  needs  constant  attention.  When  founded  on  rock, 
there  is  a  possibility  of  the  piers  being  pushed  off  the  foundation; 
for,  since  it  is  not  probable  that  the  coffer-dam  can  be  pumped  per- 
fectly dry  and  the  bottom  be  thoroughly  cleaned  before  laying  the 
masonry  or  depositing  the  concrete,  there  is  no  certainty  that  there 
is  good  union  between  the  base  of  the  pier  and  the  bed-rock. 

Coffer-dams  are  frequently  and  advantageously  employed  in 
laying  foundations  in  soft  soils  not  under  water,  as  described  in 
§  71S-19. 

Art.  2.    Crib  and  Open-Caisson  Process. 

832.  DIFINITIOIIS.  Unfortunately  there  is  an  ambiguity  in  the 
use  of  the  word  caisson.  Formerly  it  always  meant  a  strong,  water- 
tight box  having  vertical  sides  and  a  bottom  of  heavy  timbers,  in 
which  the  pier  is  built  and  which  sinks,  as  the  masonry  is  added, 
until  its  bottom  rests  upon  the  bed  prepared  for  it.  With  the  intro- 
duction of  the  compressed-air  process,  the  term  caisson  was  applied 
to  a  strong,  water-tight  box — open  at  the  bottom  and  closed  at  the 
top — upon  which  the  pier  is  built,  and  which  sinks  to  the  bottom 
as  the  masonry  is  added.  At  present,  the  word  caisson  generally 
has  the  latter  meaning.  In  the  pneumatic  process,  a  water-tight 
box — open  at  the  top — is  usually  constructed  on  the  roof  of  the 
working  chamber  (''pneumatic  chamber''),  inside  of  which  the 
masonry  is  built;  this  box  also  is  called  a  caisson.  The  caisson 
open  at  the  bottom  is  sometimes  called  an  inverted  caisson,  and  the 
one  open  at  the  top  an  erect  caisson.  The  latter  when  built  over  an 
inverted,  or  pneumatic,  caisson,  is  sometimes  called  a  coffer-dam. 
For  greater  clearness  the  term  caisson  will  be  used  for  the  inverted, 
or  pneumatic,  caisson;  and  the  erect  caisson,  which  is  built  over  a 
pneumatic  caisson,  will  be  called  a  coffer-dam.  A  caisson  employed 
in  other  than  pneumatic  work  will  be  called  an  open  caisson. 

833.  Principle.  This  method  of  constructing  the  foundation 
consists  in  building  the  pier  in  the  interior  of  an  open  caisson,  which 
sinks  as  the  masonry  is  added  and  finally  rests  upon  the  bed  prepared 
for  it.  The  masonry  usually  extends  only  a  foot  or  two  below 
extreme  low  water,  the  lower  part  of  the  structure  being  composed 
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of  timber  crib-work,  called  simply  a  crib.  The  open  caisson  is  built 
on  the  top  of  the  crib,  which  is  practically  only  a  thick  bottom  for 
the  box.  The  timber  is  employed  because  of  the  greater  facility 
with  which  it  may  be  put  into  place,  as  will  appear  presently.  Timber, 
when  always  wet,  is  as  durable  as  masonry;  and  ordinarily  there  is 
not  much  difference  in  cost  between  timber  and  stone. 

If  the  soil  at  the  bottom  is  soft  and  unreliable,  or  if  there  is  danger 
of  scour  in  case  the  crib  were  to  rest  directly  upon  the  bottom,  the 
bed  is  prepared  by  dredging  away  the  mud  (§  839)  to  a  sufficient 
depth  or  by  driving  piles  which  are  afterwards  sawed  off  (§  791)  to 
a  horizontal  plane. 

834.  0ON8TBU0TION  OF  THE  Obib.  The  crib  is  a  timber  structure 
below  the  caisson,  which  transmits  the  pressure  to  the  bed  of  the 
foundation.  A  crib  is  essentially  a  grillage  (see  §  705  and  {  793) 
which,  instead  of  being  built  in  place,  is  first  constructed  and  then 
sunk  to  its  final  resting  place  in  a  single  mass.  A  crib  is  usually 
thicker,  i.e.,  deeper,  than  the  grillage.  If  the  pressure  is  great,  the 
crib  is  built  of  successive  courses  of  squared  timbers  in  contact;  but 
if  the  pressure  is  small,  it  is  built  more  or  less  open.  In  either  case, 
if  the  crib  is  to  rest  upon  a  soft  bottom,  a  few  of  the  lower  courses  are 
built  open  so  that  the  higher  portions  of  the  bed  may  be  squeezed 
into  these  cells,  and  thus  allow  the  crib  to  come  to  an  even  bearing. 
If  the  crib  is  to  rest  upon  an  uneven  rock  bottom,  the  site  is  first 
leveled  up  by  throwing  in  broken  stone,  although  this  is  a  poor 
method.  If  the  bottom  is  rough  or  sloping,  the  lower  courses  of  the 
crib  are  sometimes  made  to  conform  to  the  bottom  as  nearly  as  pos- 
sible, as  determined  from  soundings;  but  this  method  requires  care 
and  judgment  to  prevent  the  crib  from  sliding  off  from  the  inclined 
bed,  and  should  be  used  with  great  caution,  if  at  all. 

The  crib  is  usually  built  afloat.  Owing  to  the  buoyancy  of  the 
water,  about  one  third  of  a  crib  made  wholly  of  timber  would  pro- 
ject above  the  water,  and  would  require  an  inconveniently  large 
weight  to  sink  it;  therefore,  it  is  best  to  incorporate  considerable 
stone  in  the  crib- work.  If  the  crib  is  more  or  less  open,  this  is  done 
by  putting  a  floor  into  some  of  the  open  spaces  or  pockets,  which 
are  then  filled  with  stone.  If  the  crib  is  to  be  solid,  about  every 
third  timber  is  omitted  and  the  space  filled  with  broken  stone. 

The  timbers  of  each  course  should  be  securely  drift-bolted  (§  795) 
to  those  of  the  course  below  to  prevent  the  buoyancy  of  the  upper 
portion  from  pulling  the  crib  apart,  and  also  to  prevent  any  possi- 
bility of  the  upper  part's  sliding  on  the  lower. 

836.  0ON8TBU0TION  OF  THE  0AI88ON.  Wood  Oaisson.  The  con- 
struction of  the  caisson  differs  materially  with  its  depth.  The 
simplest  form  is  made  by  erecting  studding  by  toe-nailing  or  tenoning 
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them  into  the  top  course  of  the  crib  and  spiking  planks  on  the  outside. 
For  a  caisson  6  or  8  feet  deep,  which  is  about  as  deep  as  it  is  wise  to 
try  with  this  simple  construction,  it  is  sufficient  to  use  studding  6 
inches  wide,  3  inches  thick,  and  6  to  8  feet  long,  spaced  3  feet  apart, 
mortised  and  tenoned  into  the  deck  course  of  the  crib.  The  sides 
and  floor  (the  upper  course  of  the  crib)  should  be  thoroughly  calked 
with  oakum.  The  sides  may  be  braced  from  the  masonry  as  the 
sinking  proceeds.  When  the  crib  is  grounded  and  the  masonry  is 
above  the  water,  the  sides  of  the  box  or  caisson  are  knocked  off. 

When  the  depth  of  water  is  more  than  6  to  8  feet,  the  caisson  is 
constructed  somewhat  after  the  general  method  shown  in  Fig.  89. 
The  sides  are  formed  of  timbers  framed  together  and  a  covering  of 


Fig.  89. — Diagrammatic  Representation  of  Open-Caisson  and  Pier. 


thick  planks  on  the  outside.  The  joints  are  carefully  calked  to 
make  the  caisson  water-tight.  In  deep  caissons,  the  sides  can  be 
built  up  as  the  masonry  progresses,  and  thus  not  be  in  the  way  of 
the  masons.  The  sides  and  bottom  are  held  together  only  by  the 
heavy  vertical  rods;  and  after  the  caisson  has  come  to  a  bearing 
upon  the  soil,  and  after  the  masonry  is  above  the  water,  the  rods  are 
detached  and  the  sides  removed,  the  bottom  only  remaining  as  a 
part  of  the  permanent  structure. 

For  an  illustration  of  the  form  of  caisson  employed  in  sinking  a 
foundation  by  the  compressed-air  process,  see  Fig.  92  and  93,  page 
432  and  434. 
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836.  The  caisson  should  be  so  contrived  that  it  can  be  grounded, 
and  afterwards  raised  in  case  the  bed  is  found  not  to  be  accurately 
leveled.  To  effect  this,  a  small  sliding  gate  is  sometimes  placed  in 
the  side  of  the  caisson  for  the  purpose  of  filling  it  with  water  at 
pleasure.  By  means  of  this  gate,  the  caisson  can  be  filled  and 
grounded;  and  by  closing  the  gate  and  pumping  put  the  water,  it 
can  be  set  afloat.  The  same  result  can  be  accomplished  by  putting 
on  and  taking  off  stone. 

Since  the  caisson  is  a  heavy,  unwieldy  mass,  it  is  not  possible  to 
control  the  exact  position  in  which  it  is  sunk;  and  hence  it  should  be 
larger  than  the  base  of  the  proposed  pier,  to  allow  for  a  little  adjust- 
ment to  bring  the  pier  to  the  desired  location.  The  margin  to  be 
allowed  will  depend  upon  the  depth  of  water,  size  of  caisson,  facil- 
ities, etc.  A  foot  all  round  is  probably  none  too  much  under  favor- 
able conditions,  and  generally  a  greater  margin  should  be  allowed. 

837.  Masoniy  Oaisson.  In  one  case  at  least,  there  was  no  caisson 
or  coffer-dam,  the  outer  edge  of  the  brick  pier  being  built  up  ahead 
of  the  center  and  serving  as  a  coffer-dam.*  Sometimes  the  caisson 
itself  is  made  of  concrete,  which  after  being  sunk  in  place  is  filled 
with  concrete  or  gravel — the  latter  in  constructing  a  breakwater. 

838.  Timber  in  Foundations.  The  free  use  of  timber  in  founda- 
tions is  the  chief  difference  between  American  and  European  methods 
of  founding  masonry  in  deep  water.  The  consideration  that  led  to 
the  introduction  of  timber  in  foundations  was  its  cheapness.  Many 
of  the  more  important  bridges  built  before  1870  rest  upon  crib- 
work  of  round  logs  notched  at  their  intersection  and  secured  by 
drift-bolts;  but  at  present,  cribs  are  always  built  of  squared  timber. 
Until  about  the  beginning  of  this  century,  there  was  not  much 
difference  between  the  cost  of  timber  and  masonry  in  foundations, 
the  principal  advantage  in  the  use  of  timber  being  the  facility  with 
which  it  was  put  into  place;  but  with  the  rapidly  decreasing 
supply  of  timber  and  its  consequent  rapid  increase  in  cost,  and 
with  the  marked  decrease  in  the  cost  of  concrete,  it  is  probable 
that  in  this  country  in  the  future  not  much  timber  will  be  used  in 
foundations.  Soft  wood  or  timber  which  in  the  air  has  comparatively 
little  durability,  is  equally  as  good  for  this  purpose  as  the  hard  woods. 
It  has  been  conclusively  proved  that  any  kind  of  timber  will  last 
practically  forever,  if  completely  immersed  in  water. 

839.  EXOAVATINO  THE  SITE.  When  a  pier  is  to  be  founded  in 
a  sluggish  stream,  it  is  necessary  only  to  excavate  a  hole  in  the  bed 
of  the  stream,  in  which  the  crib  (or  the  bottom  of  the  caisson)  may 
rest.  The  excavation  is  usually  made  with  a  dredge,  any  form  of 
which  can  be  employed.     The  dipper  dredge  is  the  best,  but  the  clam- 

*  Proc.  Eng'g  Assoc,  of  the  South,  vol.  xxdi,  p.  77. 
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shell  or  the  endless  chain  and  bucket  dredge  is  sometimes  used. 
If  the  bottom  is  sand,  mud,  or  silt,  the  soil  may  be  removed  (1)  by 
pumping  it  with  the  water  through  an  ordinary  centrifugal  pump 
(§  823), — the  suction  hose  of  which  is  kept  in  contact  with,  or  even 
a  little  below,  the  bottom, — or  (2)  by  the  Eads  mud-pump  (§  877). 
With  either  of  these  methods  of  excavating,  a  simple  frame  or  light 
coflfer-dam  may  be  sunk  to  keep  part  of  the  loose  soil  from  running 
into  the  excavation. 

840.  If  the  stream  is  shallow,  the  current  swift,  and  the  bottom 
soft,  the  site  may  be  excavated  or  scoured  out  by  the  river  itself. 
To  make  the  current  scour,  construct  two  temporary  wing-dams, 
which  diverge  up-stream  from  the  site  of  the  proposed  pier.  The 
wings  can  be  made  by  driving  stout  stakes  or  small  piles  into  the 
bed  of  the  stream,  and  placing  solid  panels — made  by  nailing  ordinary 
boards  to  light  uprights — against  the  piles  with  their  lower  edge  on 
the  bottom.  The  wings  concentrate  the  current  at  the  location  of 
the  pier,  increase  its  velocity,  and  cause  it  to  scour  out  the  bed  of 
the  stream.  This  process  requires  a  little  time,  usually  one  to  three 
days,  but  the  cost  of  construction  and  operation  is  comparatively 
slight. 

When  the  water  is  too  deep  for  the  last  method,  it  is  sometimes 
possible  to  suspend  the  caisson  a  little  above  the  bed  of  the  stream, 
in  which  case  the  current  will  remove  the  sand  and  silt  from  under 
it.  At  the  bridge  over  the  Mississippi  at  Quincy,  111.,  a  hole  10  feet 
deep  was  thus  scoured  out.  However,  if  the  water  is  already  heavily 
charged  with  sediment,  it  may  drop  the  sediment  on  striking  the 
crib  and  thus  fill  up  instead  of  scour  out.  Notwithstanding  the  hole 
is  liable  to  be  filled  up  by  the  gradual  action  of  the  current  or  by  a 
sudden  flood  before  the  crib  has  been  placed  in  its  final  position, 
this  method  is  frequently  more  expeditious  and  less  expensive  than 
using  a  coffer-dam. 

841.  If  the  crib  should  not  rest  squarely  upon  the  bottom,  it 
can  sometimes  be  brought  down  with  a  water  jet  (§  757-58)  in  the 
hands  of  a  diver.  However,  the  engineer  should  not  employ  a  diver 
unless  absolutely  necessary,  as  the  expense  is  very  great. 

842.  If  the  soft  soil  extends  to  a  considerable  depth,  or  if  the 
necessary  spread  of  foundation  can  not  be  obtained  without  an  un- 
desirable obstruction  of  the  channel,  or  if  the  bottom  is  likely  to 
scour,  then  piles  may  be  driven,  upon  which  the  crib  or  caisson  may 
finally  rest.  Before  the  introduction  of  the  compressed-air  process, 
this  was  a  very  common  method  of  founding  bridge  piers  in  our 
Western  rivers;  and  it  is  still  frequently  employed  for  small  piers. 
The  method  of  driving  and  sawing  off  the  piles  has  already  been 
described — see  Chapter  XV. 
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The  mud  over  and  around  the  heads  of  the  piles  may  be  sucked 
off  with  a  pump,  or  it  may  be  scoured  out  by  the  current  (§  840). 
The  attempt  is  sometimes  made  to  increase  the  bearing  power  of  the 
foundation  by  filling  in  between  the  heads  of  the  piles  with  broken 
stone;  but  this  is  not  good  practice  as  the  stone  does  but  little  good, 
is  difficult  to  place,  and  is  likely  to  get  on  top  of  the  piles  and  prevent 
the  crib  from  coming  to  a  proper  bearing. 

Art.  3.     Dredging  through  Wells. 

843.  A  timber  crib  is  frequently  sunk  by  excavating  the  material 
through  compartments  left  for  that  purpose,  thus  undermining  the 
crib  and  causing  it  to  sink.  Hollow  iron  cylinders  or  wells  of  masonry 
with  a  strong  curb,  or  ring,  of  timber  or  iron  beneath  them  are  sunk 
in  the  same  way. 

This  method  is  applicable  to  foundations  both  on  dry  land  and 
under  water.  It  is  also  sometimes  employed  in  sinking  shafts  in 
tunneling  and  mining. 

844.  The  advantage  of  this  method  for  foundations  under  water 
is  that  it  is  applicable  to  greater  depths  than  any  other  method 
except  the  freezing  process;  and  the  disadvantage  is  that  the  descent 
of  the  crib  or  cylinder  is  liable  to  be  stopped  by  logs,  bowlders,  etc. 

846.  EXOAVATOBS.  The  soil  is  removed  from  under  the  crib 
with  a  clam-shell  or  an  orange-peel  dredge,  or  with  an  endless  chain 
and  bucket  dredge,  or  with  the  Eads  pump  (§  877). 

The  clam-shell  dredge  consists  of  the  two  halves  of  a  hemispherical 
shell,  which  rotate  about  a  horizontal  diameter;  the  edges  of  the 
shell  are  forced  into  the  soil  by  the  weight  of  the  machine  itself,  and 
the  pull  upon  the  chain  to  raise  the  excavator  draws  the  two  halves 
together,  thus  forming  a  hemispherical  bucket  which  incloses  the 
material  to  be  excavated.  A  similar  device  consists  of  two  quad- 
rants of  a  short  cylinder,  hinged  and  operated  similarly  to  the  above. 
The  orange-peel  dredge  (shown  at  A  in  Fig.  90,  page  424)  appears 
to  have  the  preference  for  this  kind  of  work.  It  consists  of  a  frame 
from  which  are  suspended  a  number  of  spherical  triangular  spades 
which  are  forced  vertically  into  the  ground  by  their  own  weight. 
The  pull  upon  the  excavator  to  lift  it  out  of  the  mud  draws  these 
triangles  together  and  incloses  the  earth  to  be  excavated. 

846.  In  one  case  in  France,  the  soil  was  excavated  by  the  aid  of 
compressed  air.  An  8-inch  iron  tube  rested  on  the  bottom,  with  its 
top  projecting  horizontally  above  the  water;  and  compressed  air  was 
discharged  through  a  small  pipe  into  the  lower  end  of  the  8-inch 
tube.  The  weight  of  the  air  and  water  in  the  tube  was  less  than 
an  equal  height  of  the  water  outside;    and  hence  the  water  in  the 
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tube  was  projected  from  the  top,  and  carried  with  it  a  portion  of  the 
mud,  sand,  etc.  Pebbles  and  stones  of  considerable  size  were  thus 
thrown  out.     See  f  876  for  another  use  of  a  sigailar  device. 

847.  Noted  Examplu.— Ponghkeepsie^Hmp.  The  Pough- 
keepsie  Bridge,  which  crosses  the  Hudson  mBSSb^t  about  75  miles 
above  New  York  City,  is  founded  upon  cffli^^d  is  the  boldest 
example  of  timber  foundation  on  record.  It  was  erected  in  1886-87, 
and  is  remarkable  both  for  the  size  of  the  cribs  and  for  the  depth  of 
the  foundations. 

There  are  four  river  piers.  The  crib  for  the  largest  is  100  feet 
long,  60  feet  wide  at  the  bottom  and  40  feet  at  the  top,  and  104 
feet  high.  It  is  divided,  by  one  longitudinal  and  six  transverse 
walls,  into  fourteen  compartments  through  which  the  dredge  worked. 
The  side  and  division  walls  terminate  at  the  bottom  with  a  12-  by 
12-inch  oak  stick,  which  served  as  a  cutting  edge.  The  exterior  walls 
and  the  longitudinal  division  wall  were  built  solid,  of  triangular 
cross  section,  for  20  feet  above  the  cutting  edge,  and  above  that 
they  were  hollow.  The  gravel  used  to  sink  the  crib  was  deposited 
in  these  hollow  walls.  The  longitudinal  walls  were  securejy  tied  to 
each  other  by  the  end  and  cross  division  walls,  and  each  course  of 
timber  was  fastened  to  the  one  below  by  450  1-inch  drift-bolts  30 
inches  long.  The  timber  was  hemlock,  12  inches  square.  The  four- 
teen compartments  in  which  the  clam-shell  dredges  worked  were  10 
by  12  feet  in  the  clear.  The  cribs  were  kept  level  while  sinking  by 
excavating  from  first  one  and  then  the  other  of  the  compartments. 
Gravel  was  added  to  the  pockets  as  the  crib  sunk.  When  hard 
bottom  was  reached,  the  dredging  pockets  were  filled  with  concrete 
deposited  under  water  from  boxes  holding  one  cubic  yard  each  and 
opened  at  the  bottom  by  a  latch  and  trip-line. 

After  the  crib  was  in  position,  the  masonry  was  started  in  a 
floating  caisson  which  finally  rested  upon  the  top  of  the  crib.  Sink- 
ing the  crib  and  caisson  separately  was  a  departure  from  the  ordinary 
method.  Instead  of  using  a  floating  caisson,  it  is  generally  con- 
sidered better  to  construct  a  cofTer-dam  on  top  of  the  crib,  in  which 
to  start  the  masonry.  If  the  crib  is  sunk  first,  the  stones  which  are 
thrown  into  the  pockets  to  sink  it  are  likely  to  be  left  projecting 
al)ove  the  top  of  the  crib  and  thus  prevent  the  caisson  from  coming 
to  a  full  and  fair  bearing. 

The  largest  crib  was  sunk  through  about  53  feet  of  water,  20 
feet  of  mud,  45  feet  of  clay  and  sand,  and  17  feet  of  sand  and  gravel. 
It  rests,  at  134  feet  below  high  water,  upon  a  bed  of  gravel  16  feet 
thick,  overlying  bed-rock.  The  timber  work  is  110  feet  high,  includ- 
ing the  floor  of  the  caisson,  and  extends  to  14  feet  below  high  water 
(7  feet  below  low  water),  at  which  point  the  masonry  commences 
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and  rises  39  feet.  On  top  of  the  masonry  a  steel  tower  100  feet  high 
is  erected.  The  masonry  in  plan  is  25  by  87  feet,  and  has  nearly 
vertical  faces.  Th^^wer  chord  of  the  channel  span  is  130  feet  and 
the  rail  is  212  f^^^^ehigh  water. 

The  other  pi^^^^^|arly  as  large  as  the  one  here  described. 
The  cribs  each  conRi^^^verage  of  2,500,000  feet,  board  measure, 
of  timber  and  350  tons  of  wrought  iron. 

848.  Atchafalaya  Bridge.  This  bridge  is  over  the  Atchafalaya 
bayou  or  river,  at  Morgan  City.  La.,  about  80  miles  west  of  New 
Orleans.  The  soil  is  alluvial  to  an  unknown  depth,  and  is  subject 
to  rapid  and  extensive  scour;  and  no  stone  suitable  for  piers  could 
be  found  within  reasonable  distance.     Hence  iron  cylinders  were 


Fio.  90. — Sinking  Iron  Tube  by  Dredoino  through  It. 


adopted.  They  are  foundation  and  pier  combined.  The  cylinders 
were  sunk  120  feet  below  high  water — from  70  to  115  feet  below  the 
mud  line — by  dredging  the  material  from  the  inside  with  an  orange- 
peel  excavator.  Fig.  90  shows  the  excavator,  .4,  and  the  appliances 
for  handling  the  cylinders. 

The  cylinders  are  8  feet  in  outside  diameter.     Below  the  level 
of  the  river  bed,  they  are  made  of  cast  iron  1 J  inches  thick,  in  lengths 
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of  10§  feet,  the  sections  being  bolted  together  through  inside  flanges 
with  1-inch  bolts  spaced  5  inches  apart.  Above  the  river  bottom, 
the  cylinders  are  made  of  wrought-iron  plate^||^es  thick,  riveted 
together  to  form  short  cylindrical  section^^^^^B|le-iron  flanges. 
The  bolts  and  spacing  to  unite  the  sectiq^^^^^^same  as  in  the 
cast-iron  portions.  ^B^^^ 

The  cylinders  were  filled  with  concrete  and  capped  with  a  heavy 
cast-iron  plate.  Two  such  cylinders,  braced  together,  form  the  pier 
between  two  250-foot  spans  of  a  railroad  bridge. 

The  only  objection  to  such  piers  relates  to  their  stability.  These 
have  stood  satisfactorily  since  1883. 

849.  Hawkesbmy  Bridge.  The  bridge  over  the  Hawkesbury 
River  in  south-eastern  Australia  is  remarkable  for  the  depth  of  the 
foundation.  It  is  founded  upon  elliptical  iron  caissons  48  by  20  feet 
at  the  cutting  edge,  which  rest  upon  a  bed  of  hard  gravel  126  feet 
below  the  river  bed,  185  feet  below  high  water,  and  227  feet  below 
the  track  on  the  bridge.  The  soil  penetrated  was  mud  and  sand. 
The  caissons  were  sunk  by  dredging  through  three  tubes,  8  feet  in 
diameter,  terminating  in  bell-mouthed  extensions,  which  met  the 
cutting  edge.  The  spaces  between  the  dredging  tubes  and  the 
outer  shell  were  filled  with  gravel  as  the  sinking  progressed.  The 
caissons  were  filled  to  low  water  with  concrete,  and  aboTe  with 
cut-stone  riflsonry. 

860.  As  these  caissons  were  to  be  sunk  to  an  unprecedented  depth, 
it  was  considered  wise  to  construct  them  with  a  flare  at  the  bottom, 
that  is,  to  make  the  bottom  larger  than  the  upper  portion,  so  as  to 
decrease  the  resistance  due  to  friction.  Experience  showed  that 
making  the  bottom  larger  was  a  mistake,  since  it  seriously  increased 
the  difl&culty  of  guiding  the  caisson  in  its  descent. 

861.  Briek  Gylinders.  In  Germany  a  brick  cylinder  was  sunk 
256  feet  for  a  coal  shaft.  A  cylinder  25i  feet  in  diameter  was  sunk 
76  feet  through  sand  and  gravel,  when  the  frictional  resistance  became 
so  great  that  it  could  be  sunk  no  farther.  An  interior  cylinder,  15 
feet  in  diameter,  was  then  started  in  the  bottom  of  the  larger  one, 
and  sunk  180  feet  further  through  running  quicksand.  The  soil  was 
removed  without  exhausting  the  water. 

A  brick  cylinder — outer  diameter  46  feet,  thickness  of  wall  3 
feet — was  sunk  40  feet  in  dry  sand  and  gravel  without  any  difficulty. 
It  was  built  18  feet  high  (on  a  wooden  curb  21  inches  thick),  and 
weighed  300  tons  before  the  sinking  was  begun.  The  interior  earth 
was  excavated  slowly,  so  that  the  sinking  was  about  1  foot  per  day, 
— the  walls  being  built  up  as  it  sank. 

862.  In  Europe  and  India  masonry  bridge  piers  are  sometimes 
sunk  by  this  process,  a  sufficient  number  of  vertical  openings  being 
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left  through  which  the  material  is  brought  up.  It  is  generally  a 
tedious  and  slow  operation.  To  lessen  the  friction  a  ring  of  masonry 
is  sometimes  buijt. inside  of  a  thin  iron  shell.  The  last  was  the 
method  employed  in  putting  down  the  foundations  for  the  present 
Tay  bridge.*      '    ♦i^ 

863.  Friotional  Hesistangb.  Valueg  from  Experiments.  The 
friction  between  cylinders  and  the  soil  depends  upon  the  nature  6f  the 
soil,  the  depth  sunk,  and  the  method  used  in  sinking.  If  the  cylinder 
is  sunk  by  either  of  the  pneumatic  processes  (§  859  and  860),  the 
flow  of  the  water  or  the  air  along  the  sides  of  the  tube  greatly  di- 
minishes the  friction.     It  is  impossible  to  give  any  very  definite  data. 

Table  66  gives  the  values  of  the  coefficient  of  friction  for  materials 
and  surfaces  which  are  likely  to  occur  in  sinking  foundations  for 
bridge  piers.     Each  result  is  the  average  of  at  least  ten  experiments. 


TABLE  66. 

Coefficient  of  Friction  of  Material  and  Surfaces  used  in 

Foundations.* 


For  Dry 
Materials. 

For  Wet 
Materials. 

Kind  or  Matbbiaia 

At  Begin- 
ning of 
Motion. 

During 
Motion. 

At  Begin- 
ning of 
Motion. 

During 
Motion. 

Sheet  iron  without  rivets  on  gravel  and  sand    . 

u         u       ^j^Ij                u         u            u         u         u 

Cast  iron  (unplaned)  on  gravel  and  sand 

Granite  (roughly  worked)  on  gravel  and  sand  . 
Pine  Tsawed^  on  flrravel  and  sand    

0.40 
0.40 
0.37 
0.43 
0.41 

0.54 
.  0.73 
0.66 
0.65 
0.66 

0.46 
0.49 
0.47 
0.54 
0.51 

0.63 
0.84 
0.61 
0.70 
0.73 

0.33 
0.47 
0.36 
0.41 
0.41 

0.37 
0.52 
0.47 
0.47 
0.58 

0.44 
0.55 
0.50 
0.48 
0  50 

Sheet  iron  without  rivets  on  sand 

0.32 

'\  ''     with           "       "       -     

Cast  iron  (^unolaned)  on  sand    

0.50 
0.38 

Granite  (roughly  worked)  on  sand 

0.53 

Pine  fsawed)  on  ^md 

0.48 

*  By  A.  Schmoll  in  "Zeitschrift  des  Vereines  Deutscher  Ingenieure,"  as  repub- 
lished in  Selected  Abstracta  of  Inst,  of  C.  E.,  vol.  Hi,  p.  298-302. 

"All  materials  were  rounded  off  at  their  face  to  sledge  shape  and 
drawn  lengthwise  and  horizontally  over  the  gravel  or  sand,  the 
latter  being  leveled  and  bedded  as  solid  as  it  is  likely  to  be  in  its 
natural  position.  The  riveted  sheet  iron  contained  twenty-five 
rivets  on  a  surface  of  2.53  by  1.67  =  4.22  square  feet;  the  rivet-heads 
were  half-round  and  |f  inch  in  diameter."  Notice  that  for  dry 
materials  and  also  for  wet  gravel  and  sand,  the  frictional  resistance 

♦  For  an  illustrated  account,  see  Engineering  News,  vol.  xiv,  p.  66-68. 
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at  starting  is  smaller  than  during  motion,  which  is  contrary  to  the 
ordinary  statement  of  the  laws  of  friction. 

864.  Values  from  Practice.  Cast  Iron,  During  the  construction 
of  the  bridge  over  the  Seine  at  Orival,  a  cast-iron  cylinder,  standing 
in  an  extensive  and  rather  uniform  bed  of  gravel,  and  having  ceased 
to  move  for  thirty-two  hours,  gave  a  frictional  resistance  of  nearly 
200  lb.  per  sq.  ft.*  At  a  bridge  over  the  Danube  near  Stadlau,  a 
cylinder  sunk  18.75  feet  into  the  soil  (the  lower  3.75  feet  being 
"solid  clay'O  gave  a  frictional  resistance  of  100  lb.  per  sq.  ft.* 
According  to  some  European  experiments,  the  friction  of  cast-iron 
cylinders  in  sand  and  river  mud  was  from  400  to  600  lb.  per  sq.  ft. 
for  small  depths,  and  800  to  1,000  for  depths  from  20  to  30  feet.f 
At  the  first  Harlem  River  Bridge,  New  York  City,  the  frictional 
resistance  of  a  cast-iron  pile,  while  the  soil  around  it  was  still  loose, 
was  528  lb.  per  sq.  ft.  of  surface;  and  later  716  lb.  per  sq.  ft.  did  not 
move  it.  From  these  two  experiments,  McAlpine,  the  engineer  in 
charge,  concluded  that  *' 1,000  lb.  per  sq.  ft.  is  a  safe  value  for  mod- 
erately fine  material.' 'J  At  the  Omaha  Bridge,  a  cast-iron  pile  sunk 
27  feet  in  sand,  with  15  feet  of  sand  on  the  inside,  could  not  be  with- 
drawn with  a  pressure  equivalent  to  254  lb.  per  sq.  ft.  of  surface  in 
contact  with  the  soil;  and  after  removal  of  the  sand  from  the  inside, 
it  moved  with  200  lb.  per  sq.  ft.^l 

Wrought  Iron,  A  wrought-iron  pile,  penetrating  19  feet  into 
coarse  sand  at  the  bottom  of  a  river,  gave  280  lb.  per  sq.  ft.;  another, 
in  gravel,  gave  300  to  335  lb.  per  sq.  ft.** 

Masonry.  In  the  silt  on  the  Clyde,  the  friction  on  brick  and 
concrete  cylinders  was  about  3^  tons  per  sq.  ft.tt  The  friction  on 
the  brick  piers  of  the  Duflferin  (India)  Bridge,  through  clay,  was 
900  lb.  per  sq.  ft.JJ 

Pneumatic  Caissons.  For  data  on  the  frictional  resistance  of 
pneumatic  caissons,  see  f  887. 

Piles,  For  data  on  the  frictional  resistance  of  ordinary  piles,  see 
§  781-84. 

866.  Cost.  It  is  diflScult  to  obtain  data  under  this  head,  since 
but  comparatively  few  foundations  have  been  put  down  by  this 
process.  Furthermore,  since  the  cost  varies  so  much  with  the  depth 
of  water,  strength  of  current,  kind  of  bottom,  danger  of  floods, 

*  Van  Nostrand's  Engin'g  Mag.,  vol.  xx,  p.  121-22. 
t  Proc.  Inst,  of  C.  E.,  vol.  1,  p.  131. 

X  McAlpine  in  Jour.  Frank.  Inst.,  voL  Iv,  p.  105;  also  Proc.  Inst,  of  C.  E.,  vd. 
xxvii,  p.  286 

%  Van  Nostrand's  Engin*g  Mag.,  vol.  viii,  p.  471. 
♦*  Proc.  Inst,  of  C.  E.,  vol.  xv,  p.  290. 
tf/Wd.,  vol.  xxxiv,  p.  36. 
It  Engineering  News,  vol.  xix,  p.  160. 
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requirements  of  navigation,  etc.,  no  such  data  are  valuable  unless 
accompanied  by  endless  details. 

866.  For  the  relative  cost  of  different  methods,  see  Art.  6  of  this 
chapter. 

867.  OONOLUSION.  A  serious  objection  to  this  method  of  sinking 
foundations  is  the  possibility  of  meeting  wrecks,  logs,  or  other 
obstructions,  in  the  underlying  materials;  but,  with  the  possible 
exception  of  the  freezing  process  (see  Art.  5  of  this  chapter),  the 
method  by  dredging  through  tubes  or  wells  is  the  only  one  that  can 
be  applied  to  depths  which  much  exceed  100  feet — the  limit  of  the 
pneumatic  process. 

Art.  4.     Pneumatic  Process. 

868.  The  principle  involved  is  the  utilization  of  the  difference 
between  the  pressure  of  the  air  inside  and  outside  of  an  air-tight 
chamber.  The  air-tight  chamber  may  be  either  a  pneumatic  pile — 
an  iron  cylinder  which  becomes  at  once  foundation  and  pier, — or 
a  pneumatic  caisson — a  box,  open  below  and  air-tight  elsewhere, 
upon  the  top  of  which  the  masonry  pier  rests.  The  pneumatic  pile 
is  seldom  used  now.  There  are  two  methods  of  utilizing  this  difference 
of  pressure, — the  vacuum  process  and  the  plenum  or  compressed- 
air  process. 

869.  Vaouum  PBOCB88.  The  vacuum  process  consists  in  ex- 
hausting the  air  from  a  cylinder,  and  using  the  pressure  of  the  atmos- 
phere upon  the  top  of  the  cylinder  to  force  it  down.  Exhausting 
the  air  allows  the  water  to  flow  past  the  lower  edge  into  the  air- 
chamber,  thus  loosening  the  soil  and  causing  the  cylinder  to  sink. 
By  letting  the  air  in,  the  water  subsides,  after  which  the  exhaustion 
may  be  repeated  and  the  pile  sunk  still  farther.  The  vacuum 
should  be  obtained  suddenly,  so  that  the  pressure  of  the  atmosphere 
shall  have  the  effect  of  a  blow;  hence,  the  pile  should  be  connected  by 
a  large  flexible  tube  with  a  large  air-chamber — usually  mounted  upon 
a  boat, — ^from  which  the  air  is  exhausted.  When  communication 
is  opened  between  the  pile  and  the  receiver,  the  air  rushes  from  the 
former  into  the  latter  to  establish  equilibrium,  and  the  external 
pressure  causes  the  pile  to  sink. 

To  increase  the  rapidity  of  sinking,  the  cylinders  may  be  forced 
down  by  a  lever  or  by  an  extra  load  applied  for  that  purpose.  In 
case  the  resistance  to  sinking  is  very  great,  the  material  may  be 
removed  from  the  inside  by  a  sand-pump  (§  877),  or  an  orange-peel 
or  clam-shell  dredge  (§845);  but  ordinarily  no  earth  is  removed 
from  the  inside.  Cylinders  have  been  sunk  by  this  method  5  or  6 
feet  by  a  single  exhaustion,  and  34  feet  in  6  hours. 
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860.  OOBSPRISBBD-AIB  PROCESS.  The  plenum  or  compressed- 
air  process  consists  in  pumping  air  into  the  air-chamber,  so  as  to 
exclude  the  water,  and  forcing  the  pile  or  caisson  down  by  a  load 
placed  upon  it.  An  air-lock  (§  864)  is  so  arranged  that  the  workmen 
can  pass  into  the  caisson  to  remove  the  soil,  logs,  and  bowlders,  and 
to  watch  the  progress  of  the  sinking,  without  releasing  the  pressure. 
The  vacuum  process  is  applicable  only  in  mud  or  sand;  but  the 
compressed-air  process  can  be  applied  in  all  kinds  of  soil. 

Many  times  in  sinking  foundations  by  the  vacuum  process,  the 
compressed-air  process  was  resorted  to  so  that  men  could  enter  the 
pile  to  remove  obstructions;  and  finally  the  many  advantages  of  the 
compressed-air  process  caused  it  to  entirely  supersede  the  vacuum 
process.  At  present  the  term  pneumatic  process  is  practically 
synonymous  with  compressed-air  process. 

861.  History.  The  first  foundations  sunk  entirely  by  the  com- 
pressed-air process  were  the  pneumatic  piles  for  the  bridge  at  Roches- 
ter, England,  put  down  in  1851.    The  depth  reached  was  61  feet. 

The  first  pneumatic  caisson  was  employed  about  1870,  at  Kehl 
on  the  eastern  border  of  France,  for  the  foundations  of  a  railroad 
bridge  across  the  Rhine. 

862.  The  first  three  pneumatic  pile  foundations  in  America 
were  constructed  in  South  Carolina  between  1856  and  1860.  Im- 
mediately after  the  civil  war,  a  number  of  pneumatic  piles  were  sunk 
in  Western  rivers  for  bridge  piers.  The  first  pneumatic  caissons  in 
America  were  those  for  the  St.  Louis  Bridge  (§  889),  put  down  in  1870. 
At  that  time  these  were  the  largest  caissons  ever  constructed,  and  the 
depth  reached — 109  feet  8i  inches — ^has  not  yet  been  exceeded. 

863.  Pmbumatio  Pilis.  Pneumatic  piles  were  once  consider- 
ably used  for  bridge  piers,  but  have  now  been  superseded  for  that 
purpose  by  pneumatic  caissons.  Since  1894  the  compressed-air 
process  has  been  frequently  employed  in  constructing  foundations  for 
tall  buildings  on  Manhattan  Island,  New  York  City,  and  in  some 
cases  the  pneumatic  pile  has  been  used,  although  it  is  there  usually 
called  a  caisson.  The  following  description  applies  more  particularly 
to  the  pneumatic  piles  formerly  used  for  bridge  piers, — the  practice 
in  New  York  City  being  considered  later. 

The  cylinders  were  made  of  either  wrought  or  cast  iron.  The 
wrought-iron  cylinders  were  composed  of  plates,  about  half  an  inch 
thick,  riveted  together  and  strengthened  by  angle  irons  on  the  inside, 
and  reinforced  at  the  cutting  edge  by  plates  on  the  outside  both  to 
increase  the  stiffness  and  to  make  the  hole  a  little  larger  so  as  to 
diminish  friction.  The  cast-iron  cylinders  were  composed  of  sections, 
from  6  to  10  feet  long  and  2  to  8  feet  in  diameter,  bolted  together  by 
inside  flanges,  the  lower  section  being  cast  with  a  sharp  edge  to 
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facilitate  penetration.  Two  of  these  tubes,  braced  together,  were 
employed  for  ordinary  bridge  piers;  and  six  small  ones  around  a 
large  one  for  a  pivot  pier.  They  were  filled  with  concrete,  with  a 
few  courses  of  masonry  or  a  heavy  iron  cap  at  the  top. 

Fig.  91  shows  the  arrangement  of  the  essential  parts  of  a  pneu- 
matic pile.  The  apparatus  as  shown 
is  arranged  for  sinking  by  the  plenum 
process;  for  the  vacuum  process  the 
arrangement  differs  only  in  a  few . 
obvious  particulars.  The  upper  sec- 
tion constitutes  the  air-lock.  The 
doors  A  and  B  both  open  down- 
wards. To  enter  the  cyUnder,  the 
workmen  pass  into  the  air-lock,  and 
close  the  door  A.  Opening  the  cock 
D  allows  the  compressed  air  to  enter 
the  lock;  and  when  the  pressure  is 
equal  on  both  sides,  the  door  B  is 
opened  and  the  workmen  pass  down 
the  cyUnder  by  means  of  a  ladder. 
To  save  loss  of  air,  the  air-lock  should 
be  opened  very  seldom,  or  made  very 
small  if  required  to  be  opened  often. 
The  air-supply  pipe  connects  with 
a  reservoir  of  compressed  air  on  a 
barge.  If  the  air  were  pumped  di- 
rectly into  the  pile  without  the  in- 
tervention of  a  storage  reservoir,  as 
was  done  in  the  early  applications 
of  the  plenum  process,  even  a  momentary  stoppage  of  the  engine 
would  endanger  the  lives  of  the  workmen. 

864.  The  soil  was  excavated  by  ordinary  hand  tools,  elevated 
to  the  air-lock  by  a  windlass  and  bucket,  and  passed  out  through  the 
main  air-lock.  Sometimes  a  double  air-lock  with  one  large  and  one 
small  compartment  was  used,  the  former  being  opened  only  to  let 
gangs  of  workmen  pass  and  the  latter  to  allow  the  passage  of  the 
skip,  or  bucket,  containing  the  excavated  material.  Sometimes  an 
auxiliary  lock,  F  G,  was  employed.  The  doors  F  and  G  are  so  con- 
nected by  parallel  bars  (not  shown)  that  only  one  can  be  opened  at 
a  time.  The  excavated  material  is  thrown  into  the  chut^,  the  door 
F  is  closed,  which  opens  G,  and  the  material  discharges  itself  on  the 
outside. 

Mud  and  sand  are  blown  out  with  the  sand-lift  (§  876)  or  mud- 
pump  (§  877)  without  the  use  of  any  air-lock. 


Fio.  91. — Pnexjmatic  Pile. 
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865.  The  cylinders  were  guided  in  their  descent  by  a  framework 
resting  upon  piles  or  upon  two  barges.  One  of  the  chief  diflSculties  in 
sinking  pneumatic  piles  was  to  keep  them  vertical.  If  the  cylindw 
became  inclined)  it  was  righted  (1)  by  placing  wooden  wedges  under 
the  lower  side  of  the  cutting  edge,  or  (2)  by  excavating  under  the  upper 
side  so  that  the  air  could  escape  and  loosen  the  material  on  that  side, 
or  (3)  by  drilling  holes  through  the  uppermost  side  of  the  cylinder 
through  which  air  could  escape  and  loosen  the  soil,  or  (4)  by  straining 
the  top  over  with  props  or  tackle.  If  several  pneumatic  piles  are  to 
form  a  pier,  they  should  be  sunk  one  at  a  time,  for  when  sunk  at  the 
same  time  they  are  liable  to  run  together. 

866.  After  the  cylinder  had  reached  the  required  depth,  concrete 
enough  to  seal  it  was  laid  in  compressed  air;  and  when  this  has  set, 
the  remainder  was  laid  in  the  open  air.  A  short  section  at  the  top 
was  usually  filled  with  good  masonry,  and  a  heavy  iron  cap  was 
put  over  all. 

867.  Pmbumatio  OAlssom.  A  pneumatic  caisson  is  an  immense 
box — open  below,  but  air-tight  and  water-tight  elsewhere, — upon  the 
top  of  which  the  masonry  pier  is  built.  The  essential  difference 
l^etween  the  penumatic  pile  and  the  pneumatic  caisson  is  one  of  degree 
rather  than  one  of  quality.  Sometimes  the  caisson  envelops  the 
entire  masonry  of  the  pier;  but  in  the  usual  form  the  masonry  en- 
velops the  iron  cylinder  and  rests  upon  an  enlargement  of  the  lower 
end  of  it.  The  pneumatic  pile  is  sunk  to  the  final  depth  before  being 
filled  with  concrete  or  masonry;  but  with  the  caisson  the  masonry 
is  built  upward  while  the  whole  pier  is  being  sunk  downward,  the 
masonry  thus  forming  the  load  which  forces  the  caisson  into  the  soil. 
A  pneumatic  caisson  is,  practically,  a  gigantic  diving-bell  upon  the 
top  of  which  the  masonry  of  the  pier  rests. 

The  principles  involved  in  the  construction  of  pneumatic  caissons 
can  be  best  explained  in  connection  with  a  description  of  a  few  noted 
examples. 

868.  Blair  Bridge.  Fig.  92,  page  432,  is  a  section  of  a  channel 
pier  of  the  bridge  across  the  Missouri  River  near  Blair,  Nebraska, 
and  shows  the  form  of  construction  employed  by  Mr.  George  S. 
Morison  on  a  number  of  large  bridges  erected  by  him. 

The  apartment  in  which  the  men  are  at  work  is  known  as  the 
ivorking  chamber  or  the  air-chamber.  The  mass  of  timber  between 
the  top  of  the  air-chamber  and  the  lowest  course  of  masonry  is  called 
the  roof  of  the  caisson.  The  shaft  (shown  in  black)  through  the  roof 
of  the  caisson,  and  connecting  with  a  similar  shaft  (shown  in  whit^) 
through  the  pier,  is  called  the  air-shaft,  and  is  for  the  cscent  and 
descent  of  the  men.  The  air-lock — situated  at  the  junction  of  the 
two  cylinders  which  form  the  air-shaft — consists  of  a  short  section 
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of  a  large  cylinder  which  envelops  the  ends  of  the  two  sections  of  the 
air-shaft,  both  of  which  communicate  with  the  air-lock  by  doors.  The 
small  cylinders  shown  on  each  side  of  the  air-shaft  are  employed  in 


Fio.  92. — Pneumatic  Caisson.     Channel  Pier  Blair  Bridge.* 

supplying  concrete  for  filling  the  working  chamber  when  the  sinkmg 
is  completed.  The  pipes  seen  in  the  air-chamber  and  projecting  above 
the  masonry  are  employed  in  discharging  the  mud  and  sand,  as  will 

*  From  the  report  of  Geo.  S.  Morison,  chief  engineer  of  the  bridge. 
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be  described  presently.  The  timbers  which  appear  in  the  lower 
central  portion  of  the  working  chamber  are  parts  of  the  trusses  which 
support  the  central  portions  of  the  roof  of  the  caisson. 

869.  The  main  portion  of  the  caisson  is  built  of  timbers  12  inches 
square  drift-bolted  together.  Some  of  the  roof  timbers  are  omitted 
and  the  space  is  filled  with  stone  or  concrete  to  facilitate  the  floating 
of  the  caisson  from  the  place  of  construction  to  the  bridge  site.  The 
side  walls  of  the  working  chamber  in  this  form  of  caisson  are  unusually 
strong.  The  timbers  forming  the  inclined  face  are  17  inches  square, 
and  are  continuous  from  one  outside  wall  to  the  opposite  one,  being 
cut  to  a  12-inch  square  having  vertical  sides  where  they  enter  the 
outside  wall  and  also  where  they  intersect  the  other  inclined  wall. 
Mr.  Morison  thought  this  construction  was  necessary,  but  experience 
with  other  forms  seems  not  to  justify  this  type  of  construction. 

The  masonry  is  usually  begun  about  2  feet  below  low  water,  the 
space  intermediate  between  the  masonry  and  the  roof  of  the  working 
chamber  being  occupied  by  timber  crib-work,  either  built  solid  or 
filled  with  concrete.  In  Fig.  92  the  masonry  rests  directly  upon  the 
roof  of  the  air-chamber,  which  construction  was  adopted  for  the 
channel  piers  of  this  bridge  to  reduce  to  a  minimum  the  obstruction 
to  the  flow  of  the  water. 

Frequently  a  coffer-dam  is  built  upon  the  top  of  the  crib  (see 
Fig.  93,  page  434) ;  but  in  this  particular  case  the  masonry  was  kept 
above  the  surface  of  the  water,  hence  no  coflFer-dam  was  employed. 
When  the  coffer-dam  is  not  used,  it  is  necessary  to  regulate  the  rate 
of  sinking  by  the  speed  with  which  the  masonry  can  be  built,  which  is 
liable  to  cause  inconvenience  and  delay.  When  the  coffer-dam  is 
dispensed  with,  it  is  necessary  to  go  on  with  the  construction  of  the 
masonry  whether  or  not  the  additional  weight  is  needed  in  sinking  the 
caisson. 

870.  Havre  de  Grace  Bridge.  Fig.  93,  page  434,  and  Fig.  94,  page 
438,  show  the  construction  of  the  caisson,  crib,  and  coffer-dam 
employed  by  Gen.  WilUam  Sooy  Smith  in  1884  in  sinking  pier  No.  8 
of  the  Baltimore  and  Ohio  R.  R.  bridge  across  the  Susquehanna 
River  at  Havre  de  Grace,  Md.  This  is  the  type  formerly  employed 
by  that  engineer  in  a  number  of  large  bridges  erected  by  him,  and  in 
a  general  way  is  the  ordinary  form  used  by  American  engineers  for 
pneumatic  caissons  for  bridge  work.* 

*For  detailed  drawings  of  the  caissons  of  the  Williamsburg  bridge  over  East 
River,  New  York  City  (built  in  1896-08),  see  Engineermg-Cordr acting,  vol.  xxvi,  p. 
34-36;  for  detailed  drawings  of  the  caissons  of  the  bridge  over  the  St.  Lawrence  IWyvt 
at  Quebec  (foundations  sunk  in  1897-1902),  see  Engineering  News,  vol.  xlix,  p,  02- 
98,  or  Engineering  Record,  vol.  xl,  p.  74-76;  for  illustration  and  detailed  descriptirm 
of  the  caissons  for  the  Manhattan  bridge  across  East  River,  New  York  City  (btiilt  in 
1901-09),  see  Engineering  News,  vol.  xlv,  p.  171-73,  or  Engineering  Record,  vol  \liii, 
p.  194-96. 
28 
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I  he  caisson  shown  in  Fig.  93  has  a  slight  flare,  but  subsequent 
experience  has  shown  this  to  be  undesirable,  since  the  caisson  can  be 
guided  more  certainly  when  it  has  vertical  sides. 


871.  Table  67  gives  the  dimensions  and  quantities  of  materials 
in  the  pneumatic  foundations  of  this  bridge,  and  Table  69  (page 
449)  gives  the  cost. 

872.  Position  of  the  Air  Look.  Before  the  construction  of  the 
Eads  Bridge  (§  889)  at  St.  Louis,  Mo.,  in  1870-74,  the  air-lock  had 


Art.  4.] 


Pneumatic  Process. 


435 


always  been  placed  at  the  top  of  the  air-shaft,  and  was  of  such  con- 
struction that  to  lengthen  the  shaft,  as  the  caisson  sunk,  it  was  neces- 
sary to  detach  the  lock,  add  a  section  to  the  shaft,  ancl  then  replace  the 
lock  on  top.  This  was  not  only  inconvenient  and  an  interruption  to 
the  other  work,  but  required  the  men  to  climb  the  entire  distance 
under  compressed  air,  which  is  exceedingly  fatiguing  (see  f  895). 
To  overcome  these  objections,  Eads  placed  the  air-lock  at  the  bottom 
of  the  shaft  in  the  air-chamber.  This  position  is  objectionable,  since 
in  case  of  a  ''blow-out,"  i.e.,  a  rapid  leakage  of  air, — not  an  unfre- 
quent  occurrence, — the  men  may  not  be  able  to  get  into  the  lock  in 
time  to  escape  drowning.  If  the  lock  is  at  the  top,  they  can  get  out 
of  the  way  of  the  water  by  climbing  up  in  the  shaft. 

At  the  Havre  de  Grace  Bridge  (§  870-71),  the  air-shaft  was  con- 
structed of  wrought  iron,  in  sections  15  feet  long.     The  air-lock  was 


TABLE  67 

Dimensions  and  Quantities  op  Materials  in  Foundations  of 
Havre  de  Grace  Bridge.* 


Dbscription 


Dimensiona: 

Caissons:  length  at  bottom  in  feet 
width  "       " 
height     from     cutting 

edge,  in  feet. . 
height      of      working 
chamber,  in  feet. . 

Crib :  length,  in  feet 

width,  **     "     

height,  "    "     

Quantiiiea: 

Timber  in  the  caisson,  feet,  board 

measure 

Timber  in  the  crib,  feet,  board 

measure 

Timber  in  the  coffer-dam,  feet 

board  measure 

Concrete    in    working    chamber, 

cubic  ya^s  

Concrete  in  crib,  shafts,  etc.,  cu- 
bic yards 

Concrete  below  cutting  edge,  cu- 
bic yards 

Iron,  screw-bolts,  pounds 
drift-bolts, 
spikes,  " 

cast  washers,      " 


Number  of  the  Pier. 


II. 

I_ 

63.3 
25.9 

III. 

IV. 

VIII. 

70.9 
32.6 

67.3 
25.9 

79.4 

32.8 

17.2 

17.2 

17.2 

17.2 

9.2 
61.5 
24.2 
40.0 

9.2 
61.5 
24.2 
42.0 

9.2 
77.6 
31.1 
22.2 

9.2 
69.1 
30.8 
41.0 

203  473 

215  565 

316  689 

281540 

179  939 

197  910 

143  993 

219  680 

2068 

31517 

108  518 

85759 

330 

401 

631 

559 

1649 

1893 

1635 

2  581 

000 

11313 

34  181 

4  638 

2  472 

623 
15  651 
36  832 

700 
2  572 

126 

32  881 

40  909 

11730 

3  392 

;ii  02a 

44  861 

IX. 


78.2 
42.3 

19.3 

9.2 
76.4 
40.5 
32.8 


465  125 
203  824 
126  532 

839 
3  172 

(V24 

ij|)245 

11237 

353j> 


*  The  data  by  courteny  of  Sooysmith  &  Co.,  contractors  for  the  pneumatic  foundatiotiSt 
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made  by  placing  diaphragms  on  the  inside  flanges  of  the  opposite 
ends  of  the  top  section.  A  new  section  and  a  third  diaphragm  could 
be  added  without  disturbing  the  air-lock;  and  when  the  third  dia- 
phragm was  in  place,  the  lower  one  was  removed  preparatory  to 
using  it  again.  Some  engineers  compromise  between  these  two  posi- 
tions, and  leave  the  air-lock  permanently  at  some  intermediate  point 
in  the  pier  near  the  bottom  (see  Fig.  92,  page  432). 

873.  It  will  be  shown  presently  (§  897)  that  with  deep  founda- 
tions it  is  very  desirable  to  have  an  elevator  for  carrying  the  workmen 
up  and  down,  and  hence  it  is  better  to  have  the  air-lock  near  the 
bottom  of  the  shaft;  but  for  the  safety  of  the  men  it  should  not  be 
in  the  working  chamber.  However,  an  elevator  for  the  men  is  a 
comparatively  recent  invention,  and  is  used  only  in  the  deepest  work. 

874.  Excavation.  I^n  the  early  application  of  the  pneumatic 
method,  the  material  was  excavated  with  shovel  and  pick,  elevated 
in  buckets  or  bags  by  a  windlass,  and  stored  in  the  air-lock.  When 
the  air-lock  was  full,  the  lower  door  was  closed,  and  the  air  in  the 
lock  was  allowed  to  escape  until  the  upper  door  could  be  opened, 
and  then  the  material  was  thrown  out.  This  method  was  expensive 
and  slow. 

876.  Auxiliary  Air-Lock.  In  the  first  application  of  the  pneumatic 
process  in  America  (§  862),  Gen.  Wm.  Sooy  Smith  invented  the 
auxiliary  air-lock,  F  G,  Fig.  91  (page  430),  through  which  to  let  out 
the  excavated  material.  The  doors,  F  and  6,  are  so  connected  to 
each  other  that  only  one  of  them  can  be  opened  at  a  time.  The 
excavated  material  being  thrown  into  the  chute,  the  closing  of  the 
door  F  opens  G  and  the  material  slides  out.  This  simple  device  is 
said  to  have  increased  threefold  the  amount  of  work  that  could  be 
done. 

876.  Sand-lift.  This  is  a  device,  first  used  by  Gen.  Wm.  Sooy 
Smith,  for  forcing  the  sand  and  mud  out  of  the  caisson  by  means 
of  the  pressure  in  the  working  chamber.  It  consists  of  a  pipe, 
reaching  from  the  working  chamber  to  the  surface  (see  Fig.  91,  92» 
and  93),  controlled  by  a  valve  in  the  working  chamber.  The  sand 
is  heaped  up  around  the  lower  end  of  the  pipe,  the  valve  opened, 
and  the  pressure  forces  a  continuous  stream  of  air  and  sand  up  and 
out.  Mud  or  semi-liquid  soil  may  be  removed  by  *this  means  by 
immersing  the  lower  end  of  the  tube  and  opening  the  valve;  but 
this  method  is  most  effective  with  sand. 

The  sand-lift  is  eight  to  ten  times  as  expeditious  as  the  auxiliary 
air-lock.  Of  course,  the  efficiency  of  the  sand-lift  varies  with  the 
depth,  i.e.,  with  the  pressure.  The  ''goose-neck,**  or  elbow  at  the 
top  of  the  discharge  pipe,  is  worn  away  very  rapidly  by  the  impact 
of  the  ascending  sand  and  pebbles.     At  the  Havre  de  Grace  Bridge, 
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it  was  of  chilled  iron  4  inches  thick  on  the  convex  side  of  the  curve,  and 
even  then  lasted  only  two  days.  At  the  Brooklyn  Bridge,  the  dis- 
charge pipe  terminated  with  a  straight  top,  and  the  sand  was  dis- 
charged against  a  block  of  granite  placed  in  an  inclined  position  over 
the  upper  end. 

Although  the  sand-lift  is  efficient,  there  are  some  objections  to  it: 
(1)  forcing  the  sand  out  by  the  pressure  in  the  caisson  decreases 
the  pressure,  which  causes,  particularly  in  pneumatic  piles  or  small 
caissons,  the  formation  of  vapors  so  thick  as  to  prevent  the  workmen 
from  seeing;  (2)  the  diminished  pressure  allows  the  water  to  flow 
in  under  the  cutting  edge;  and  (3)  if  there  is  much  leakage,  the  air- 
compressors  are  unable  to  supply  the  air  fast  enough. 

877.  Mad-pomp.  During  the  construction  of  the  St.  Louis 
Bridge,  Capt.  James  B.  Eads  invented  a  mud-pump,  which  is  free 
from  the  above  objections  to  the  sand-lift,  and  which  in  mud  or  silt 
is  more  efficient  than  it.  This  device  is  generally  called  a  sand-pump, 
but  is  more  properly  a  mud-pump. 

The  principle  involved  in  the  Eads  pump  is  the  same  as  that 
employed  in  the  atomizer,  the  inspirator,  and  the  injector,  viz. :  the 
principle  of  the  induced  current.  This  principle  is  utilized  by  dis- 
charging a  stream  of  water  with  a  high  velocity  on  the  outside  of  a 
small  pipe,  which  produces  a  partial  vacuum  in  the  latter,  when  the 
pressure  of  the  air  on  the  outside  forces  the  mud  through  the  small 
pipe  and  into  the  current  of  water  by  which  the  mud  is  carried  away. 
The  current  of  water  is  the  motive  power. 

Fig.  94,  page  438,  is  an  interior  view  of  the  caisson  of  the  Baltimore 
and  Ohio  R.  R.  bridge  at  Havre  de  Grace,  Md.,  and  shows  the  general 
arrangement  of  the  pipes  and  the  mud-pump.  The  pump  itself  is  a 
hollow  pear-shaped  casting,  about  15  inches  in  diameter  and  15 
inches  long,  a  section  of  which  is  shown  in  the  corner  of  Fig.  94. 
The  water  is  forced  into  the  pump  at  a,  impinges  against  the  conical 
casing,  d,  flows  around  this  lining  and  escapes  upwards  through  a 
narrow  annular  space,  /.  The  interior  casing  gives  the  water  an  even 
distribution  around  the  end  of  the  suction  pipe.  The  flow  of  the 
water  through  the  pump  can  be  regulated  by  screwing  the  suction 
pipe  in  or  out,  thus  closing  or  opening  the  annular  space,  /.  To 
prevent  the  too  rapid  feeding  or  the  entrance  of  lumps,  which  might 
choke  the  pipe,  a  strainer — simply  a  short  piece  of  pipe,  plugged  at 
the  end,  having  a  series  of  ^-inch  to  J-inch  holes  bored  in  it — was  put 
on  the  bottom  of  the  suction  pipe.  The  discharge  pipe  of  the  mud- 
pump  terminates  in  a  "goose-neck'^  through  which  the  material  is 
discharged  horizontally. 

The  darkly  shaded  portions  of  the  section  of  the  pump  wear 
away  rapidly;    and  hence  they  are  made  of  the  hardest  steel  and 
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constructed  so  as  to  be  readily  removed.  Different  engineers  have 
different  methods  of  providing  for  the  renewal  of  these  parts,  the 
outline  form  of  the  pump  varying  with  the  method  employed.  The 
pump  used  at  the  St.  Louis  Bridge  was  cylindrical  in  outline,  but 
otherwise  essentially  the  same  as  the  above. 
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878.  In  order  to  use  the  mud-pump,  the  material  to  be  excavated 
is  first  mixed  into  a  thin  paste  by  playing  upon  i^  with  a  jet  of  water. 
This  pump  is  used  only  for  removing  mud,  silt,  and  soil  containing 
small  quantities  of  sand;  pure  sand  or  soil  containing  large  quantities 
of  sand  is  '*  blown  out '^  with  the  sand-lift. 

The  water  is  delivered  to  the  mud-pump  under  a  pressure,  ordi- 
narily, of  80  or  90  pounds  to  the  square  inch.  At  the  St.  Louis  Bridge 
it  was  found  that  a  mud-pump  of  3i-inch  bore  was  capable  of  raising 
20  cubic  yards  of  material  120  feet  per  hour,  the  water  pressure  being 
150  pounds  per  square  inch.* 

879.  Clay-Hoist.  Neither  the  sand-lift  nor  the  mud-pump  is 
suitable  for  the  excavation  of  stiff  clay;  and,  as  at  the  Memphis 
Bridge  the  caissons  were  large  and  were  to  be  sunk  a  considerable 
distance  through  stiff  clay,  Mr.  George  S.  Morison  invented  a  device 
for  hoisting  clay  in  a  bucket  by  means  of  compressed  air.  The  clay- 
hoist  consisted  of  a  cyUnder  and  piston  placed  at  one  side  of  the  top  of 
the  material  shaft.  The  piston  was  actuated  by  air  pressure,  and 
was  connected  to  a  cable  to  which  was  attached  a  bucket  working  up 
and  down  through  the  material  shaft.  At  the  top  of  the  shaft  were 
two  doors  operated  by  levers  from  the  outside.  The  bucket  held 
6i  cu.  ft.     The  device  was  very  effective. 

880.  Moran  Air-Lock.  Moran's  air-lock  consists  of  a  lock,  at 
the  top  of  the  material  shaft,  closed  at  both  top  and  bottom  by  a 
pair  of  sliding  doors  so  arranged  as  to  permit  of  hoisting  buckets  of 
material  out  of  the  air- 
chamber  by  means  of  a  fn^, 
derrick  and  cable.  The 
doors  are  moved  by  com- 
pressed air,  and  are  inter- 
locked so  that  one  can  not 
be  opened  until  the  other 
is  closed.  On  the  cable  is 
a  stuffing-box  which  fits 
into  a  semicircular  groove 
in  the  edges  of  the  two 
halves  of  the  upper  door, 
and  permits  the  bucket  to 
be  raised  or  lowered  while  the  upper  door  is  closed.  This  lock  is 
very  effective,  since  in  ordinary  operations  the  bucket  usually  passes 
the  lock  with  only  about  5  seconds  delay,  and  can  do  it  with  a 
delay  of  only  2  seconds. 

881.  Water-column.  A  combination  of  the  pneumatic  process 
and  that  of  dredging  in  the  open  air  through  tubes  has  been  employed 

♦  History  of  the  .St.  Louis  Bridge,  p.  213. 


Fig.  95. — ^Water-Column.      Brooklyn  Bridge. 
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extensively  in  Europe.  It  seems  to  have  been  used  first  at  the  bridge 
across  the  Rhine  at  Kehl.  The  same  method  was  used  at  the  Brook- 
lyn Bridge.  The  principle  is  rudely  illustrated  in  Fig.  95,  page  439. 
The  central  shaft,  which  is  open  top  and  bottom,  projects  a  little  below 
the  cutting  edge,  and  is  kept  full  of  water,  the  greater  height  of  water 
in  the  column  balancing  the  pressure  of  the  air  in  the  chamber.  The 
workmen  simply  push  the  material  under  the  edge  of  a  water  shaft 
from  whence  it  is  excavated  by  an  orange-peel  or  clam-shell  dredge 
(§  845). 

882.  Blasting.  Bowlders  or  points  of  rock  may  be  blasted  in 
compressed  air  without  any  appreciable  danger  of  a  "blowout"  or 
of  injuring  the  ear-drums  of  the  workmen.  This  point  was  settled  in 
sinking  the  foundations  of  the  Brooklyn  Bridge;  and  since  then 
blasting  has  been  resorted  to  in  many  cases.  Bowlders  are  some- 
times *'  carried  down,*'  that  is,  are  allowed  to  remain  on  the  surface  of 
the  soil  in  the  working  chamber  as  the  excavation  proceeds,  and  subse- 
quently imbedded  in  the  concrete  with  which  the  air-chamber  is  filled. 

883.  Bats  of  Sinking.  The  work  in  the  caisson  usually  con- 
tinues day  and  night,  winter  and  summer.  The  rate  of  progress 
varies,  of  course,  with  the  size  of  the  caisson,  the  rapidity  with  which 
the  masonry  can  be  placed,  the  kind  of  soil,  and  particularly  with  the 
number  of  bowlders  encountered.  At  the  Havre  de  Grace  Bridge, 
the  average  rate  of  progress  was  1.37  ft.  per  day;  at  the  Plattsmouth 
bridge,  2.22  ft.;  and  at  the  Blair  Bridge  1.75  ft.  per  day.  Speeds  of 
6  and  8  feet  per  24  hours  have  been  maintained  for  a  few  consecutive 
days  with  large  caissons. 

The  above  rates  of  sinking  were  greatly  exceeded  in  the  case  of 
the  small  caissons  for  column  foundations  of  tall  buildings.  In 
constructing  the  Broad  Exchange  Building,  New  York  City,  88 
caissons  were  sunk  an  average  of  30  feet  in  47  days,  one  being  sunk 
27  feet  in  20  hours  and  2  feet  in  1  hour. 

884.  Maximum  Dxpth  Bbaohed.  At  the  east  abutment  of  the 
Eads  Bridge,  St.  Louis  (§  889),  the  caisson  was  sunk  109.7  feet  below 
the  surface  of  the  water;  and  at  the  Memphis  bridge  (§  891),  the 
depth  was  106.4  feet.  In  both  of  these  cases,  the  pressure  was  con- 
tinued at  or  near  the  maximum  for  several  days.  At  the  Williams- 
burg bridge  over  East  River  in  New  York  City,  the  maximum  depth 
reached  was  107.5  feet,  but  this  depth  extended  over  only  a  very 
small  area  and  the  maximum  pressure  was  for  only  a  few  minutes. 
Except  in  these  instances,  the  compressed-air  process  has  never 
been  applied  at  a  greater  depth  than  about  90  feet.  The  pneumatic 
process  is  limited  to  depths  not  much  greater  than  100  feet  owing 
to  the  deleterious  effect  of  the  compressed  air  upon  the  workmen 
(see  §  895-98). 
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Theoretically,  the  depth,  in  feet,  of  the  lower  edge  of  the  caisson 
below  the  surface  divided  by  33  is  equal  to  the  number  of  atmospheres 
of  pressure  (15  lb.  per  sq.  in.) ;  but  the  depth  does  not  always  indicate 
the  pressure.  In  sand  or  silt  the  pressure  may  be  either  a  little  more 
or  a  little  less  than  that  corresponding  to  the  depth,  and  in  clay  the 
pressure  may  be  considerably  less  than  the  theoretical  amount.  At 
the  Eads  Bridge  the  actual  pressure  varied  between  45  and  50  pounds 
for  53  working  days,  and  at  Memphis  from  40  to  47  pounds  for  75 
days. 

886.  OniDlNG  THE  0AI88ON.  Formerly  it  was  the  custom  to 
control  the  descent  of  the  caisson  by  suspension  screws  connected 
with  a  framework  resting  upon  piles  or  pontoons.  In  a  strong 
current  or  in  deep  water,  it  may  be  necessary  to  support  the  caisson 
partially  in  order  to  govern  its  descent;  but  ordinarily,  the  sus- 
pension is  needed  only  until  the  caisson  is  well  imbedded  in  the  soil. 
The  caisson  may  be  protected  from  the  current  by  constructing  a 
breakwater  above  and  producing  dead  water  at  the  pier  site. 

After  the  soil  has  been  reached,  the  caisson  can  be  kept  in  its 
course  by  removing  the  soil  from  the  cutting  edge  on  one  side  or  the 
other  of  the  caisson.  In  case  the  caisson  does  not  settle  down  after 
the  soil  has  been  removed  from  under  the  cutting  edge,  a  reduction  of 
a  few  pounds  in  the  air  pressure  in  the  working  chamber  is  usually 
sufficient  to  produce  the  desired  result.  At  the  Havre  de  Grace 
Bridge  (f  870),  it  was  found  that  by  allowing  the  discharged  material 
to  pile  up  against  the  outside  of  the  caisson,  the  latter  could  be  moved 
laterally  almost  at  will.  The  top  of  the  caisson  was  made  3  feet 
larger,  all  round,  than  the  lower  course  of  masonry,  to  allow  for 
deviation  in  sinking.  The  deviation  of  the  caisson,  which  was 
founded  90  feet  below  the  water,  was  less  than  18  inches,  even  though 
neither  suspension  screws  nor  guide  piles  were  employed. 

In  sinking  the  foundations  for  the  bridge  over  the  Missouri  River 
near  Sibley,  Mo.,  it  was  necessary  to  move  the  caisson  considerably 
in  a  horizontal  direction  without  sinking  it  much  farther.  This  was 
accomplished  by  placing  a  number  of  posts — 12  inches  square — in 
an  inclined  position  between  the  roof  of  the  working  chamber  and  a 
temporary  timber  platform  resting  on  the  ground  below.  When 
these  posts  had  been  wedged  up  to  a  firm  bearing,  the  air  pressure 
was  released.  The  water  flowing  into  the  caisson  loosened  the  soil 
on  the  outside,  and  the  weight  of  the  caisson  coming  on  the  incUned 
posts  caused  them  to  rotate  about  their  lower  ends,  which  forced  the 
caisson  in  the  desired  direction.  In  this  way,  a  lateral  movement 
of  3  or  4  feet  was  secured  while  sinking  about  the  same  distance. 

A  caisson  is  also  sometimes  moved  laterally,  while  sinking,  by 
attaching  a  cable  which  is  anchored  off  to  one  side  and  kept  taut. 
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886.  A  method  of  controlling  the  descent  of  the  caisson  has 
occasionally  been  used,  which  is  specially  valuable  in  swift  cur- 
rents or  in  rivers  subject  to  sudden  rises.  It  was  used  first  in  the 
construction  of  the  piers  for  a  bridge  across  the  Yazoo  River  near 
Vicksburg,  Miss.  A  group  of  72  piles,  each  40  feet  long,  was  driven 
into  the  river  bed,  and  sawed  off  under  the  water;  the  caisson  was 
then  floated  into  place,  and  lowered  until  the  heads  of  the  piles 
rested  against  the  roof  of  the  working  chamber.  As  the  work  pro- 
ceeded, the  piles  were  sawed  off  to  allow  the  caisson  to  sink.  One  of 
the  reasons  for  employing  piles  in  this  case,  was  that  if  the  caisson 
did  not  finally  rest  upon  bed-rock,  they  would  assist  in  supporting 
the  pier. 

That  such  ponderous  masses  can  be  so  certainly  guided  in  their 
descent  to  bed-rock,  is  not  the  least  valuable  nor  least  interesting 
fact  connected  with  this  method  of  sinking  foundations. 

887.  Friotional  Rbsistanoe.  At  the  Havre  de  Grace  Bridge 
(§  870),  the  normal  frictional  resistance  on  the  timber  sides  of  the 
pneumatic  caisson  was  280  to  350  lb.  per  sq.  ft.  for  depths  of  40  to  80 
feet,  the  soil  being  silt,  sand,  and  mud;  when  bowlders  were  encoun- 
tered, the  resistance  was  greater,  and  when  the  air  escaped  in  large 
quantities  the  resistance  was  less.  At  the  bridge  over  the  Missouri 
River  near  Blair,  Neb.  (§  868-69),  the  frictional  resistance  usually 
ranged  between  350  and  450  lb.  per  sq.  ft.,  the  soil  being  mostly  fine 
sand  with  some  coarse  sand  and  gravel  and  a  little  clay.  At  the 
Brooklyn  Bridge  (§  890),  the  frictional  resistance  at  times  was  600 
lb.  per  sq.  ft.  At  Cairo,  in  sand  and  gravel,  the  normal  friction  was 
about  600  lb.  per  sq.  ft.  At  Memphis  (§  891),  in  sand,  the  friction  was 
400  lb.  per  sq.  ft. 

For  data  on  the  friction  of  iron  cylinders  and  masonry  shafts, 
see  f  853-54;  and  for  data  on  the  friction  of  ordinary  piles,  see 
§  781-84. 

888.  Filling  the  Air-Ohabiber.  When  the  caisson  has  reached 
the  required  depth,  the  bottom  is  leveled  off — by  blasting,  if  neces- 
sary,— and  the  working  chamber  and  shafts  are  filled  with  concrete. 
Sometimes  only  enough  concrete  is  placed  in  the  bottom  to  seal  the 
chamber  water-tight,  and  the  remaining  space  is  filled  with  sand. 
This  was  done  at  the  east  abutment  of  the  Eads  Bridge,  St.  Louis, 
Mo.,  the  sand  being  pumped  in  from  the  river  with  the  pump 
previously  used  for  excavating  the  material  from  under  the  caisson. 

889.  NOTXD  EXAifPLBS.  Eads  Bridge.  The  foundations  of  the 
steel-arch  bridge  over  the  Mississippi  at  St.  Louis  are  the  deepest 
ever  sunk  by  the  pneumatic  process,  and  at  the  time  of  construction 
(1870)  they  were  also  very  much  the  largest.  The  caisson  of  the  east 
abutment  was  an  irregular  hexagon  in  plan,  8.*i  by  70  feet  at  the  base, 
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and  64  by  48  feet  at  the  top — 14  feet  above  the  cutting  edge.  The 
working  chamber  was  9  feet  high.  The  cutting  edge  finally  rested 
on  the  solid  rock  94  feet  below  low  water.  The  maximum  emersion 
was  109  feet  8i  inches,  the  greatest  depth  at  which  pneumatic  work 
has  yet  (1908)  been  done.  The  other  caissons  were  almost  as  large 
as  the  one  mentioned  above,  but  were  not  sunk  so  deep. 

The  caissons  were  constructed  mainly  of  wood;  but  the  side 
walls  and  the  roof  were  covered  with  plate  iron  to  prevent  leakage, 
and  strengthened  by  iron  girders  on  the  inside.  This  was  the  first 
pneumatic  caisson  constructed  in  America;  and  the  use  of  large 
quantities  of  timber  was  an  important  innovation,  and  has  become 
one  of  the  distinguishing  characteristics  of  American  practice.  In 
all  subsequent  experience  in  this  country  (except  as  mentioned  in 
f  890),  the  iron  lining  for  the  working  chamber  has  been  dispensed 
with.  The  masonry  rested  directly  upon  the  roof  of  the  caisson,  i.e., 
no  crib-work  was  employed.  In  sinking  the  first  pneumatic  founda- 
tion an  iron  coffer-dam  was  built  upon  the  top  of  the  caisson;  but 
the  last — ^the  largest  and  deepest — was  sunk  without  a  coffer-dam, — 
a  departure  from  ordinary  European  practice,  which  is  occasionally 
followed  in  this  country  (see  §  868-69). 

890.  Brooklyn  Bridge.  The  foundations  of  the  towers  of  the 
first  suspension  bridge  over  the  East  River,  between  New  York 
City  and  Brooklyn,  sunk  in  1869-72,  are  the  largest  ever  sunk  by  the 
pneumatic  process.  The  foundation  of  the  New  York  tower,  which 
was  a  little  larger  and  deeper  than  the  other,  was  rectangular,  172  by 
102  feet  at  the  bottom  of  the  foundation,  and  157  by  77  feet  at  the 
bottom  of  the  masonry.  The  caisson  proper  was  31^  feet  high,  the 
roof  being  a  solid  mass  of  timber  22  feet  thick.  The  working  chamber 
was  9^  feet  high.  The  bottom  of  the  foundation  is  78  feet  below 
mean  high  tide,  and  the  bottom  of  the  masonry  is  46^  feet  below  the 
same.  From  the  bottom  of  the  foundation  to  the  top  of  the  balus- 
trade on  the  tower  is  354  feet,  the  top  of  the  tower  being  276  feet 
above  mean  high  tide. 

To  make  the  working  chamber  air-tight,  the  timbers  were  laid 
in  pitch  and  all  seams  calked;  and  in  addition,  the  sides  and  the  roof 
were  covered  with  plate  iron.  As  a  still  further  precaution,  the 
inside  of  the  air  chamber  was  coated  with  varnish  made  of  rosin, 
menhaden  oil,  and  Spanish  brown. 

891.  Memphis  Bridge.  The  two  river  piers  of  the  railroad  bridge 
across  the  Mississippi  River  at  Memphis,  which  stand  between  the 
790-foot  and  one  of  the  two  621-foot  spans,  rest  upon  pneumatic 
caissons  92  by  47  feet  which  were  sunk  to  a  depth  of  104  and  106.4 
feet,  respectively,  through  water  and  sand,  and  a  short  distance  into 
clay.     To  prevent  scour,  a  woven  willow  mat  240  by  400  feet  was 
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first  sunk  at  the  site  of  the  pier,  and  then  the  caisson  was  grounded 
upon  it  and  sunk  through  it. 

892.  Forth  Bridge.  The  bridge  across  the  Firth  of  Forth,  near 
Edinburgh,  Scotland,  is  the  longest  span  in  the  world;  and  the 
caissons,  sunk  in  1883-84,  differ  from  those  described  above  (1)  in 
being  made  almost  wholly  of  iron,  (2)  in  an  elaborate  system  of 
cages  for  hoisting  the  material  from  the  inside,  and  (3)  in  the  use  of 
interlocked  hydraulic  apparatus  to  open  and  close  the  air-locks. 
Each  of  the  two  deep-water  piers  consists  of  four  cylindrical 
caissons  70  feet  in  diameter,  the  deepest  of  which  rests  96  feet  below 
high  tide. 

893.  PmuMATio  Foundations  for  BxriLDiNas.  The  pneu- 
matic process  was  devised  for  laying  foundations  of  bridges  under 
considerable  depths  of  water  or  water-bearing  soil,  and  for  a  number 
of  years  was  used  exclusively  for  that  purpose  and  in  tunneling; 
but  since  1894  the  pneumatic  process  has  been  used  extensively  in 
laying  foundations  for  buildings  in  New  York  City,  and  has  there 
been  carried  to  a  great  degree  of  refinement.  In  addition  to  the 
advantages  of  the  pneumatic  process  for  foundations  in  general 
(§  908),  the  two  conditions  which  primarily  led  to  the  introduction  of 
the  pneumatic  process  for  building-foundations  were:  (1)  the  tall 
buildings  required  so  great  a  supporting  power  that  it  was  necessary 
to  carry  the  foundation  to  bed-rock,  which  is  from  60  to  80  feet  below 
the  street  surface,  and  (2)  the  necessity  of  using  a  process  of  excavat- 
ing through  the  water-bearing  soil  that  would  not  disturb  the  soil 
under  adjacent  buildings.  For  many  of  the  large  buildings  at  the 
lower  end  of  Manhattan  Island,  a  pneumatic  pile  or  caisson  was  sunk 
for  each  column. 

In  some  cases,  the  so-called  caisson  was  virtually  a  pneumatic 
pile  (§  863-66)  made  of  wood,  stone  masdnry,  or  steel  plates;  but 
in  most  cases  the  foundation  consists  of  a  pneumatic  caisson  proper 
made  of  wood  or  steel  plates  surmounted  by  brick  masonry  or  con- 
crete. The  steel  caisson  is  usually  preferred  because  the  thinner 
sides  give  greater  space  in  the  working  chamber,  and  also  because  the 
caisson  can  be  brought  to  the  building  ready  for  sinking.  The 
method  of  operation  is  the  same  as  in  bridge  foundations  except  in 
three  particulars,  viz.:  1.  Since  the  caissons  are  comparatively  small, 
have  vertical  sides,  and  are  sunk  all  the  way  through  earth,  the 
weight  of  the  masonry  on  the  caisson  was  insufficient  to  overcome  the 
friction  and  the  upward  pressure  of  the  compressed  air,  and  hence 
extra  weight  is  usually  required  to  sink  the  caissons.  2.  To  prevent 
the  soil  from  escaping  from  under  the  shallower  foundations  of 
adjacent  buildings,  it  is  necessary  to  make  the  excavation  without 
reducing  the  air  pressure.     3.  The  sinking  must  be  continuous,  as 
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otherwise  the  soil  will  settle  around  the  caisson  and  make  it  impos- 
sible to  start  again  without  releasing  the  air  pressure.* 

894.  For  an  account  of  recent  improvements  in  the  details  of 
pneumatic  foundations  for  buildings,  see  Transactions  of  the  American 
Society  of  Civil  Engineers,  Vol.  lxi  (1908),  pages  211-37.  The  more 
important  of  these  improvements  are:  (1)  the  elimination  of  the 
roof  of  the  caisson,  (2)  the  doing  away  with  the  coffer-dam;  (3)  the 
elimination  of  the  shaft-lining,  (4)  the  substitution  of  cylindrical  for 
rectangular  caissons,  and  (5)  surrounding  the  foundation  area  with 
a  row  of  pneumatic  caissons  which  together  act  as  a  coffer-dam. 

896.  PHYBIOLOGIOAL  EFFBOT  of  0OMPRX88ED  AlR.  In  the 
application  of  the  compressed-air  process,  the  question  of  the  ability 
of  the  human  system  to  bear  the  increased  pressure  of  the  air  becomes 
very  important. 

After  entering  the  air-lock,  as  the  pressure  increases,  the  first 
sensation  experienced  is  one  of  great  heat.  As  the  pressure  is  still 
further  increased  a  pain  is  felt  in  the  ear,  arising  from  the  abnormal 
pressure  upon  the  ear-drum.  The  tubes  extending  from  the  back 
of  the  mouth  to  the  bony  cavities  over  which  this  membrane  is 
stretched  are  so  very  minute  that  compressed  air  can  not  pass  through 
them  with  a  rapidity  sufficient  to  keep  up  the  equilibrium  of  pressure 
on  both  sides  of  the  drum  (for  which  purpose  the  tubes  were  designed 
by  nature),  and  the  excess  of  pressure  on  the  outside  causes  the  pain. 
These  tubes  can  be  distended,  thus, relieving  the  pain,  (1)  by  the 
act  of  swallowing,  or  (2)  by  closing  the  nostrils  with  the  thumb  and 
finger,  shutting  the  lips  tightly,  and  inflating  the  cheeks,  or  (3)  by 
taking  enough  snuff  to  cause  sneezing.  Either  action  facilitates  the 
passage  of  the  air  through  these  tubes,  and  establishes  the  equilibrium 
desired.  The  relief  is  only  momentary,  and  the  act  must  be  repeated 
from  time  to  time,  as  the  pressure  in  the  air-lock  increases.  This 
pain  is  felt  only  while  the  air  in  the  lock  is  being  "equalized,^*  i.e., 
while  the  air  is  being  admitted;  and  is  most  severe  the  first  time  com- 
pressed air  is  encountered,  a  little  experience  generally  removing  all 
unpleasant  sensations.  A  drop  of  oil  in  each  ear  is  a  material  help 
in  obstinate  cases.  The  passage  through  the  lock,  both  going  in  and 
coming  out,  should  be  slow;  that  is  to  say,  the  compressed  air  should 
be  let  in  and  out  gradually,  to  give  the  pressure  time  to  equalize 
itself  throughout  the  various  parts  of  the  body. 

When  the  lungs  and  whole  system  are  filled  thoroughly  with  the 
denser  air,  the  general  effect  is  rather  bracing  and  exhilarating. 
The  increased  amount  of  oxygen  breathed  in  compressed  air  very 

***  For  an  illustrated  account  of  the  pneumatic-foundation  work  for  the  tallest 
building  in  the  world — the  Singer  Building,  New  York  City — see  Trans.  Amer.  Soc. 
C.  E.,  vol.  Ixiii,  p.  1-62. 
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much  accelerates  the  organic  functions  of  the  body,  and  hence  labor 
in  the  caisson  is  more  exhaustive  than  in  the  open  air;  and  on  getting 
outside  again,  a  reaction  with  a  general  feeling  of  prostration  sets  in. 
At  moderate  depths,  however,  the  laborers  in  the  caisson,*  after  a 
little  experience,  feel  no  bad  effects  from  the  compressed  air,  either 
while  at  work  or  afterwards. 

In  passing  through  the  air-lock  on  leaving  the  air-chamber,  the 
workman  experiences  a  great  loss  of  heat  owing  (1)  to  the  expansion 
of  the  atmosphere  in  the  lock,  (2)  to  the  expansion  of  the  free  gases 
in  the  cavities  of  the  body,  and  (3)  to  the  liberation  of  the  gases  held 
in  solution  by  the  liquids  of  the  body.  Hence,  on  coming  out  the 
men  should  be  protected  from  currents  of  air,  should  drink  a  cup 
of  hot  strong  coffee,  dress  warmly,  and  lie  down  for  a  short  time. 

896.  Working  Time.  For  depths  less  than  40  or  50  feet,  it  is 
usual  for  the  men  to  work  eight  hours  per  day  in  the  compressed  air, 
with  a  visit  to  the  open  air  for  lunch  at  the  middle  of  the  shift;  but 
when  the  pressure  becomes  greater  the  working  time  is  materially 
shortened.  At  the  Eads  Bridge  (§  889),  at  pressure  from  45  to  50 
lb.  per  sq.  in.,  corresponding  to  a  theoretical  depth  of  104  to  115  ft., 
the  men  were  able  to  remain  in  the  compressed  air  only  four  hours 
per  day  in  shifts  of  two  hours  each,  and  even  then  they  worked  only 
part  of  the  time  they  were  in  the  air-chamber.  At  Memphis  the  time 
was:  between  80  and  90  ft.  depth,  two  shifts  of  2  hours  each;  and 
below  90  ft.,  three  shifts  of  1  hour  each. 

At  the  Williamsburg  Bridge  (§  902)  across  the  East  River,  New 
York  City,  the  working  time  and  wages  were  as  follows: 
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When  placing  concrete  in  the  air  chamber,  the  price  was  increased 
25  cents  per  shift.  In  1906  in  New  York  City,  the  rates  were  20 
per  cent  more  than  the  above. 

897.  Caisson  Disease.  Remaining  too  long  under  heavy  pressure 
causes  a  form  of  paralysis,  called  by  the  physicians  caisson  disease 
and  by  the  workmen  bends,  which  is  sometimes  fatal.  The  attack 
occurs  only  after  returning  to  atmospheric  pressure,  and  particularly 
after  coming  through  the  air-lock  quickly;  and  ordinary  cases  are 
cured  or  greatly  relieved  by  returning  to  the  compressed  air  and 
coming  out  ver>'  slowly.  With  reasonable  care,  the  pneumatic 
process  can  be  applied  at  depths  less  than  80  or  90  feet  without 
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serious  consequences.  At  great  depths  the  danger  can  be  greatly 
decreased  by  observing  the  following  precautions,  in  addition  tc 
those  referred  to  above:  (1)  in  hot  weather  cool  the  air  before  it 
enters  the  caisson;  (2)  in  cold  weather  warm  the  air  in  the  lock  when 
the  men  come  out;  and  (3)  raise  and  lower  them  by  machinery.  On 
account  of  the  effect  of  compressed  air  upon  the  workmen  it  is  gen- 
erally held  that  the  pneumatic  process  is  limited  to  depths  not  much 
exceeding  100  feet  (see  f  896). 

The  injurious  effect  of  compressed  air  is  much  greater  on  men 
addicted  to  the  use  of  intoxicating  liquors  than  on  others.  Only 
sound,  able-bodied  men  should  be  permitted  to  work  in  the  caisson. 

898.  For  an  exhaustive  account  of  the  various  aspects  of  this 
subject,  see  an  article  by  Drs.  Hill  and  Macleod  in  Journal  of  Hygiene, 
Vol.  Ill,  p.  401-45,  a  full  abstract  of  which  is  published  in  Engineering 
News,  Vol.  LI,  p.  436-40. 

899.  OOST  OF  PmuMATlo  FOUNDATIONS.  Of  course,  the  cost 
will  vary  with  the  depth,  the  character  of  the  soil,  the  size  of  the 
caisson,  etc. 

900.  Blair  Bridge.  Table  68,  page  448,  gives  the  details  of  the 
cost  of  the  pneumatic  caissons  of  the  bridge  across  the  Missouri  River 
near  Blair,  Neb.  The  caissons  (Fig.  92,  page  432)  were  54  feet  long, 
24  feet  wide,  and  17  feet  high.  In  the  two  shore  piers,  No.  I  and  IV 
of  the  table,  the  caissons  were  surmounted  by  cribs  20  feet  high;  but 
in  the  channel  piers,  the  masonry  rested  directly  upon  the  roof  of  the 
caisson.  The  work  was  done,  in  1882-83,  by  the  bridge  company's 
men  under  the  direction  of  the  engineer. 

901.  Havre  de  Grace  Bridge.  Table  69,  page  449,  gives  the  details 
of  the  cost  of  the  pneumatic  foundation  of  the  Baltimore  and  Ohio 
Railway  Bridge  over  the  Susquehanna  River  at  Havre  de  Grace,  Md., 
built  in  1884  (§  870-71). 

902.  Williamsburg  Bridge.  Table  70,  page  450,  gives  the  details 
of  the  cost  of  the  pneumatic  foundations  on  the  Brooklyn  side  of 
the  Williamsburg  Bridge  across  the  East  River,  New  York  City,  built 
in  1896-98.  Each  caisson  is  63  by  79  ft.,  and  each  supports  four 
of  the  eight  legs  of  the  steel  tower.  The  south  caisson  is  39  ft.  high, 
and  the  north  one  53  ft.  The  south  caisson  was  sunk  86  ft.  below 
mean  high  water,  and  the  north  107.5  ft.  For  the  schedule  of  wages 
and  working  hours,  see  the  last  paragraph  of  §  896. 

903.  Moderate  Depth.  Table  71,  page  452,  shows  the  cost  of  the 
foundations  for  a  large  pivot  pier  and  of  the  two  rest  piers  for  a  240- 
ft.  single-track  railroad  bridge.  The  work  was  done  by  a  contractor 
working  on  a  percentage  basis,  and  the  values  given  are  the  actual 
costs  to  the  contractor.  The  material  penetrated  was  a  very  uni- 
form bed  of  fine  sand.     The  pressure  men  received  $3.50  per  day. 
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904.  Plattsmouth  Bridge.  The  foundations  for  the  channel  piers 
of  the  bridge  over  the  Missouri  at  Plattsmouth,  Neb.,  built  in  1879-80, 
cost  as  follows:  One  foundation,  consisting  of  a  caisson  50  ft.  long, 
20  ft.  wide,  and  15.5  ft.  high,  surmounted  by  a  crib  14.15  ft.  high, 
sunk  through  13  ft.  of  water  and  20  ft.  of  soil,  cost  $19.29  per  cubic 
yard  of  net  volume.    Another,  consisting  of  a  caisson  60  ft.  long, 


TABLE  68. 
Cost  op  Pneumatic  Foundations  of  Blair  Bridge.* 


Itcmb. 


Total  distance  oaiason  was  lowered  after  com- 
pletioD    

Final  depth  of  cutting  edge  below  surface  of 
water    

Final  depth  of  cutting  edge  below  mud  line  ... 

Caisson  and  filling    

"       "       per  cubic  yard 

Crib  and  filling   

'*       *•       per  cubic  yard 

Air-look,  shafts,  etc 

Sinking  caisson,  induding  erection  and  re- 
moval of  machinery 

Per  cubic  yard  of  displacement  below  po- 
sition of  cutting  edge  when  caisson 
was  completed 

Per  cubic  yard  of  displacement  below  sur- 
face df  water 

Per  cubic  yard  of  displacement  below  mud 
line   

Total  cost  of  foundation  f    

"       **     "         "  per  cubic  yard  t    •    • 


Number  or  the  Piek. 


I. 

II. 

III. 

56.6  ft. 

64.6  ft. 

56.2ft. 

61  g  •• 

47.7  " 

62.3  •• 
51  0  •• 

53.4  •• 
49.4" 

$11763.51 

14.31 

7  368.16 

$12  386.56 
16.12 

$13  819.34 
16.74 

8  85 

1481  60 

1567.42 

1536.80 

5  772.52 

5  629.37 

6888.16 

2.16 

2.16 

2.56 

2.32 

2.24 

2.67 

2.61 

2.29 

2.92 

$26  376.79 
15.98 

$19  583  35 
23.87 

$22  244.30 
27.08 

nr. 


68.5  ft. 

57.0  •• 
64  7  •• 

$11252.45 

13.77 

6303.46 

7.59 

1521.08 


7  084.26 

1.92 

2.59 

2.70 

$26  161.25 
15.85 


Average  cost  of  the  foundations,  per  cubic  yard  t $20.70. 


20  ft.  wide,  and  15.5  ft.  high,  surmounted  by  a  crib  36.25  ft.  high, 
sunk  through  10  ft.  of  water  and  44  ft.  of  soil,  cost  $14.45  per  cubic 
yard  of  net  volume.  J 

906.  Pneumatic  Piles.     In  1869-72,  thirteen  cylinders  were  sunk 
by  the  plenum-pneumatic  process  for  the  piers  of  a  bridge  over  the 

***  Compiled  from  the  report  of  Geo.  S.  Morison,  chief  engineer  of  the  bridge. 

t  Exclusive  of  engineering  expenses  and  cost  of  tools,  machinery,  and  buildings. 
In  a  note  to  the  author,  Mr.  Morison,  the  engineer  of  the  bridge,  says:  **It  is  impos- 
sible to  divide  the  buildings,  tools,  and  engineering  expenses  between  the  substructure 
and  other  portions  of  the  work.  The  bulk  of  the  items  of  tools  and  machinery  [$12,- 
369.88],  however,  relates  to  the  foun<lationK."  The  engineering  expenses  and  buildings 
were  nearly  3  per  cent  of  the  total  cost  of  the  entire  bridge.  The  cost  of  tools  and 
machinery  was  equal  to  a  little  over  13  per  cent  of  the  cost  of  the  foundations  as  above. 
Including  these  items  would  add  nearly  one  sixth  to  the  amounts  in  the  last  three  liree. 
.     t  Compiled  from  the  report  of  Geo.  S.  Morison,  chief  engineer  of  the  bridge. 
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Schuylkill  River  at  South  Street,  Philadelphia.  There  were  three 
piers,  one  of  which  was  a  pivot  pier.  There  were  two  cylinders,  8 
feet  in  diameter  and  82  feet  long,  sunk  through  22  feet  of  water  and 
30   feet   of   "sand   and   tough    compact   mud   intermingled   with 

TABLE  69. 
Cost  to  the  R.  R.  Co.  op  Foundations  of  Havre  de  Grace  Bridge.* 


Itvim. 
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III. 


IV. 


VIII. 


IX. 


Depth  of  cutting  edge  below  low 
water,  feet 

Depth  of  cutting  edge  below  mud 
line,  feet 

Displacement  b^(\w  low  water, 
cu.  f  t 

Displacement  bdow  mud  line,  cu. 
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Timber,  @  $46. 80 per  M  .. 

Iron,  ^  ^  ct  per  lb 

Concrete  ®  $17 .  50  per  cu.  yd. 


Total  cost 

Per  net  cu.  yd . . . 


68.3 
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Totftl  cost  percu.  yd.  of  foundation 
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$31917.60 
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9205.00 
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10  920.00 


$71792.18 
21.68 


$00  368.93 
25.20 


$109648.72 
23.30 


$141772.44 
23.44 


Average  total  cost  of  the  foundation,  to  R.  R.  Co.,  per  net  cubic  yard $22.69. 


bowlders";  two  cylinders,  8  feet  in  diameter  and  57  feet  long,  sunk 
through  22  feet  of  water  and  5  feet  of  soil  as  above;  one  cylinder, 
6  feet  in  diameter  and  64  feet  long,  sunk  through  22  feet  of  water 
and  18  feet  of  soil  as  above;  and  8  columns,  4  feet  in  diameter  and 

*  Data  by  courtesy  of  SooyBinith  ^  Cp.,  contracting  engineerB  for  the  pneumatio 
foundations. 
29 
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aggregating  507  feet,  sunk  through  22  feet  of  water  and  18  feet  of  soil 
as  above.  A  10-foot  section  of  the  8-foot  cylinder  weighed  14,600 
pounds,  of  the  6-foot,  10,800  pounds,  and  of  the  4-foot,  6,800  pounds. 
The  cylinders  rested  upon  bed-rock,  and  were  bolted  to  it.  The 
actual  cost  to  the  contractor,  exclusive  of  tools  and  machinery,  was 
as  in  Table  72. 

TABLE  71. 
Cost  op  Pneumatic  Foundation  at  Moderate  Depth.* 


Items. 


Dimensions  at  cutting  edge . 

Height  of  caisson    

Depth  sunk  below  water  . . 
Depth  sunk  below  ground  . 
Displacement  below  ground 

Plant,  proportionate  cost . . . 
Platform  and  derrick,  setting 

up    

Pipe  left  in  caisson 

Iron  left  in  caisson  @  5ct 

per  lb 

Lumber  in  caisson  @  $20  per 

per  M 

Lumber  in  coffer-dam  @  $20 

per  M 

Iron  in  cutting  edge  @  4ict. 
Rods,  drift-bolts,  etc.,  @2i* 

Boat  spikes,  etc 

Oakum  @  4  ct.  per  lb 

Rubber  packing   @  70   ct 

per  lb 

Building  coffer-dam  @$2 .  97 

per  day 

Building  caisson    @   $2.96 

per  day   

Sinkmg  caisson  @  $2.99  per 

day 

CoAl  @  $3.00  per  ton 

Piles  @  10  ct.jper  lin.  ft.  ... 
Driving  piles  @  12  ct.  per  ft. 
Concrete  @  $4 .  25  per  cu.yd. 

Supplies    

Supt.  and  office  expenses    . . 

Total 


Pivot  Pibr. 


Total. 


Per 
CiL  Yd. 


30X30  feet 

15  feet 

55  feet 

45  feet 

1  500  cu.  yd. 


$2  525 

100 
130 

300 

1576 

180 
675 
230 
172 
80 

70 

235 

1439 

5  094 

660 

60 

72 

2  805 

185 

700 


$17  288 


$1.68 

.07 
.09 

.20 

1.05 

.12 
.45 
.16 
.11 
.05 

.05 

.16 

.96 

3.39 
.44 
.04 
.05 

1.93 
.12 
.47 


$11.59 


Rbst  Pier. 


Total. 


Ptor 
CiL  Yd. 


16X34  feet 

15  feet 

53  feet 

47  feet 

947  cu.  yd. 


$1262 

90 
100 

300 

1020 


585 

200 

136 

60 

70 


945 

2  929 
300 


1190 
109 
440 


$1.33 

.10 
.10 

.32 

1.08 


.62 
.21 
.14 
.06 

.07 


1.00 

3.09 
.32 


1.25 
.11 
.47 


$9  736    $10.27 


Rs8t  Pibr. 


Total. 


Pter 
Cu.  Yd. 


16X34  feet 
15  feet 
38  feet 
47  feet 

766  cu.  yd. 


$1262 

120 
150 

300 

1000 


585 

200 

136 

60 

70 


938 

2  646 
360 


1  190 
124 
440 


$1.65 

.16 
.20 

.39 

1.31 


.76 
.26 
.18 
.08 

.09 


1.22 

3.45 
.47 


1.55 
.16 
.57 


$9  581    $12.50 


*  Compiled  from    Engineering-CorUraciing, 
minute  details  are  given. 


vol.  xxvii,  p.  204-05,  220-21,  where 
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TABLE  72. 
Cost  op  Pneumatic  Piles  at  Philadelphia  in  1869-72.* 


ItBMB  or  EXPBNSB. 


Cast  iron,  @  (59. 50  per  ton 

Bolts,  @  9i  cents  per  lb 

Grouted  rubble  masonnr  (exclusive  of  labor) 

@  $5.40 per  cu.  yd. 

Sinking  and  la3ring  masonry 

Total  cost  of  the  cylinders  in  place 

Iron  per  lineal  foot  of  cylinder   

Materials  for  masonry  per   lineal  foot    of 

cylinder 

Sinking  and  la3ring  masonry  per  lineal  foot 

of  cylinder 

Total  cost,*  per  lineal  foot  of  cylinder 
in  place   


DiAMSTBR  or  CTUNDSR8. 


4-ft 


$11239.36 
489.84 

1266.79 
693.50 


$19  689.49 

$23.10 

2.50 

13.20 


$38.80 


6-ft 


$2  053.75 
93.31 

358.40 
911.88 


$3  417.34 

$33.54 

5.60 

14.25 


$53.39 


S4t. 


$13  577.90 
670.02 

2  779.97 
9  036.51 


$26  064.40 

$  51.25 

10.00 

32.51 


$93.76 


*  Exclumve  of  tods  and  machinery. 

906.  European  Examples.  The  following  f  is  interesting  as  show- 
ing the  cost  of  pneumatic  work  in  Europe: 

"At  Moulins,  cast-iron  cylinders,  8  feet  2^  inches  in  diameter, 
with  a  filling  of  concrete  and  sunk  33  feet  below  water  into  marl, 
cost  $62.94  per  lineal  foot,  or  $29.71  for  the  iron  work,  and  $33.23 
for  sinking  and  concrete.  At  Argenteuil,  with  cylinders  11  feet  10 
inches  in  diameter,  the  sinking  alone  cost  $42.12  per  lineal  foot 
[nearly  $10  per  cubic  yard],  where  a  cylinder  was  sunk  53^  feet  in 
three  hundred  and  ninety  hours.  [The  total  cost  of  this  foundation 
was  $34.09  per  cubic  yard.  Table  73,  page  457.]  At  Orival,  where 
a  cylinder  was  sunk  49  feet  in  twenty  days,  the  cost  of  sinking  was 
$36.83  per  lineal  foot.  At  Bordeaux,  with  the  same-sized  cylinders, 
a  gang  of  eight  men  conducted  the  sinking  of  one  cylinder,  and 
usually  34  cubic  yards  were  excavated  every  twenty-four  hours. 
The  greatest  depth  reached  was  55^  feet  below  the  ground,  and  71 
feet  below  high  water.  In  the  regular  course  of  working,  a  cylinder 
was  sunk  in  from  nine  to  fifteen  days,  and  the  whole  operation, 
including  preparations  and  filling  with  concrete,  occupied  on  the 

♦  Compiled  from  an  article  by  D.  McN.  StauflTer,  engineer  in  charge,  in  Trans.  Am* 
Soc.  of  C.  E.,  vol.  vii,  p.  287-309. 

t  By  Julee  Gaudard,  as  translated  from  the  French  by  L.  F.  Vemon-Harcourt, 
Proc.  of  the  Institute  of  Civil  Engineers  (London),  voL  1,  p.  112-47. 
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average  25  days.  One  cylinder,  or  a  half  pier,  cost  on  the  average 
$11,298.40,  of  which  $1,461  was  for  sinking.  M.  Morandi&re  esti- 
mates the  total  cost  of  a  cylinder  sunk  like  those  at  Argenteuil,  to  a 
depth  of  60  feet,  at  $7,012.80. 

907,  '*  Considering  next  the  cost  of  piers  of  masonry  on  wrought- 
iron  caissons  of  excavation,  the  foundations  of  the  Lorient  viaduct 
over  the  Scorff  cost  the  large  sum  of  $24.11  per  cubic  yard,  owing  to 
difficulties  caused  by  the  tides,  the  labor  of  removing  the  bowlders 
from  underneath  the  caisson,  and  the  large  cost  of  plant  for  only 
two  piers.  The  foundation  of  the  Kehl  Bridge  cost  still  more,  about 
$28.23  *  per  cubic  yard;  but  this  can  not  be  regarded  as  a  fair  instance, 
being  the  first  attempt  [see  S  861]  of  the  kind. 

"The  foundations  of  the  Nantes  bridges,  sunk  66  feet  below  low- 
water  level,  cost  about  $14.84  per  cubic  yard.  The  average  cost 
per  pier  was  as  follows: 

Caisson  (41  feet  4  inches  by  14  feet  5  indies),  50  tons  of 

wrought  iron  @  $116.88   $5  844 

Coffer-dam,  3  tons  of  wrought  iron  @  $58.44 175 

Excavation, 916 cubicyards® $4.47  4091 

Concrete 4  188 

Masonry,  plant,  etc 1  870 

Average  cost  per  pier $16  168 

''One  pier  of  the  bridge  over  the  Meuse  at  Rotterdam,  with  a 
caisson  of  222  tons  and  a  cofifer-dam  of  94  tons,  and  sunk  76  feet 
below  high  water,  cost  $70,858,  or  $13.97  per  cubic  yard. 

"The  Vichy  Bridge  has  five  piers  built  on  caissons  34  feet  by  13 
feet,  and  two  abutments  on  caissons  26  feet  by  24  feet.  The  foun- 
dations were  sunk  23  feet  in  the  ground,  the  upper  portion  consisting 
of  shingle  and  conglomerated  gravel,  and  the  last  10  feet  of  marl. 
The  cost  of  the  bridge  was  as  follows: 

Interest  for  eight  months,  and  depreciation  of  plant  worth 

$19,480 $3  896 

Cost  of  preparations,  approach  bridge,  and  staging 4  904 

Caissons  (seven),  150}  tons  @  $113.38   17  108 

Sinking 9  823 

Concrete  and  masonry  5  303 

Contractor's  bonus  and  general  expenses 6  107 

Total  cost  of  five  foundations    $47  141 

The  cost  per  cubic  yard  of  the  foundation  below  low  water  was  $16.69, 
of  which  the  sinking  alone  cost  $3.50  in  gravel,  and  $4.37  in  marl. 

*  Notice  the  slight  inconsistency  between  this  quantity  and  the  one  in  the  third 
line  from  the  last  of  the  table  on  page  457,  both  being  from  the  same  article. 
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"At  St.  Maurice,  the  cost  per  cubic  yard  of  foundation  was 
$15.94,  exclusive  of  staging." 

908.  CtoMOLUSlOM.  Except  in  very  shallow  or  very  deep  water, 
the  compressed-air  process  has  almost  entirely  superseded  all  others. 
The  following  are  some  of  the  advantages  of  this  method.  1.  It  is 
reliable,  since  there  is  no  danger  of  the  caisson's  being  stopped 
before  reaching  the  desired  depth,  by  sunken  logs,  bowlders,  etc., 
or  by  excessive  friction,  as  in  dredging  through  tubes  or  shafts  in 
cribs.  2.  It  can  be  used  regardless  of  the  kind  of  soil  overlying  the 
rock  or  ultimate  foundation.  3.  It  is  comparatively  rapid,  since 
the  sinking  of  the  caisson  and  the  building  up  of  the  pier  go  on  at 
the  same  time.  4.  It  is  comparatively  economical,  since  the  weight 
added  in  sinking  is  a  part  of  the  foimdation  and  is  permanent,  and 
the  removal  of  the  material  by  blowing  out  or  by  pumping  is  as 
uniform  and  rapid  at  one  depth  as  at  another, — the  cost  only  being 
increased  somewhat  by  the  greater  depth.  5.  This  method  allows 
ample  opportunity  to  examine  the  ultimate  foundation,  to  level  the 
bottom,  and  to  remove  any  disintegrated  rock.  6.  Since  the  rock 
can  be  laid  bare  and  be  thoroughly  washed,  the  concrete  can  be  com- 
menced upon  a  perfectly  clean  surface;  and  hence  there  need  be  no 
question  as  to  the  stability  of  the  foundation. 

Art.  5.    Freezing  Process. 

909.  Primoipli.  The  presence  of  water  has  always  been  the 
great  obstacle  in  foundation  work  and  in  shaft  sinking,  and  it  is 
only  comparatively  recently  that  any  one  thought  of  transforming 
the  liquid  soil  into  a  solid  wall  of  ice  about  the  space  to  be  excavated. 
The  method  of  doing  this  consists  in  inclosing  the  site  to  be  excavated, 
by  driving  into  the  ground  a  number  of  tubes  through  which  a  freezing 
mixture  is  made  to  circulate.  These  consist  of  a  large  tube,  closed  at 
the  lower  end,  inclosing  a  smaller  one,  open  at  the  lower  end.  The 
freezing  mixture  is  forced  down  the  inner  tube,  and  rises  through 
the  outer  one.  At  the  top,  these  tubes  connect  with  a  reservoir, 
a  refrigerating  machine,  and  a  pump.  The  freezing  liquid  is  cooled 
by  an  ice-making  machine,  and  then  forced  through  the  tubes  until 
a  wall  of  earth  is  frozen  around  them  of  sufficient  thickness  to  stand  the 
external  pressure,  when  the  excavation  can  proceed  as  in  dry  ground. 

910.  Bistort.  This  method  was  invented  by  F.  H.  Poetsch, 
M.  D.,  of  Aschersleben,  Prussia,  in  1883.  The  process  has  been  used 
many  times  in  sinking  shafts  in  mining  operations.  ''Shaft  Sinking 
in  Difficult  Cases"  by  J.  Reimer,  translated  from  the  German  by  J. 
W.  Brough  1907,  gives  a  list  of  64  examples,  most  of  which  are  in 
Germany  and  France,  only  one  being  in  the  United  States.    On^ 
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shaft  has  been  sunk  by  this  process  816  ft.,  and  several  have  been 
sunk  over  300  ft.  The  Transactions  of  the  American  Society  of 
Civil  Engineers,  Vol.  lii,  pages  365-450,  contains  an  illustrated 
resum^  of  the  literature  of  the  freezing  process  to  February,  1904, 
and  also  a  discussion  of  the  same. 

This  process  seems  to  have  been  valuable  for  sinking  shafts 
through  quicksand  and  other  water-bearing  soil  under  diflScult  cir- 
cumstances,  but  has  not  been  applied  in  foundation  work. 

911.  Applioatiom  to  Foundations  under  Water.  Two  meth- 
ods of  applying  this  process  for  foundations  under  water  have  been 
proposed.  One  of  these  consists  in  combining  the  pneumatic  and 
freezing  processes.  A  pneumatic  caisson  is  to  be  sunk  a  short  dis- 
tance into  the  river  bed;  and  then  the  congealing  tubes  are  applied, 
and  the  entire  mass  between  the  caisson  and  the  rock  is  frozen  solid. 
When  the  freezing  is  completed,  the  caisson  will  be  practically  sealed 
against  the  entrance  of  water,  and  the  air-lock  can  be  removed  and 
the  masonry  built  up  as  in  the  open  air. 

The  other  method  consists  in  sinking  an  open  caisson  to  the 
river  bed,  and  putting  the  freezing  tubes  down  through  the  water. 
When  the  congelation  is  completed,  the  water  can  be  pumped  out 
and  the  work  conducted  in  the  open  air. 

912.  Advantages  Claimed.  It  is  claimed  for  this  process  that  it 
is  expeditious  and  economical,  and  also  that  it  is  particularly  valu- 
able in  that  it  makes  possible  an  accurate  estimate  of  the  total  cost 
before  the  work  is  commenced — a  condition  of  affairs  unattainable 
by  any  other  known  method  in  equally  diflScult  ground.  It  has  an  ad- 
vantage over  the  pneumatic  process  in  that  it  is  not  limited  by  depth. 

913.  Difficulties  Anticipated.  Two  diflSculties  are  anticipated 
in  applying  it  to  sink  foundations  for  bridge  piers  in  river  beds;  viz. 
(1)  the  difficulty  in  sinking  the  pipes,  owing  to  striking  sunken  logs, 
bowlders,  etc.;  and  (2)  the  possibility  of  encountering  running  water, 
which  will  thaw  the  ice-wall.  These  difficulties  are  not  insurmount- 
able, but  experience  only  can  demonstrate  how  serious  they  are. 

Art.  6.    Comparison  op  Methods. 

914.  The  comparison  of  the  different  methods  in  Table  73  is 
from  an  article  by  Jules  Gaudard  on  Foundations,  as  translated  by 
L.  F.  Vemon-Harcourt, — Proceedings  of  the  Institute  of  Civil 
Engineers  (London),  Vol.  L,  page  145.  Except  as  showing  approxi- 
mate relative  costs  in  Europe,  it  is  not  of  much  value,  owing  to  im- 
provement made  since  the  article  was  written,  to  the  differences 
between  European  and  American  practice,  and  to  differences  in 
cost  of  materials  in  the  two  countries. 
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915.  "M.  Croizette  Desnoyers  has  framed  a  classification  of  the 
methods  of  foundations  most  suitable  for  different  depths,  and  also 
an  estimate  of  the  cost  of  each.  These  estimates,  however,  must  be 
considered  merely  approximate,  as  unforeseen  circumstances  produce 
considerable  variations  in  works  of  this  nature. 

TABLE  73. 
Cost  of  Various  Kinds  op  Foundations  in  Europe. 


Kind  of  Foundation. 


Depth 

IN  FSBT. 


Min.       Max. 


CoaT  pSR 
Cubic  Yard. 


Min.      Mftx. 


On  piles  after  compression  of  the  ground,  shallow 

depth      

On  piles  after  compression  of  the  ground ,  greater  depth 

By  sinking  wells    


20 
33 

33 


By  pumping 

By  pimiping  under  favorable  circumstances    . . 
By  pumping  imder  unfavorable  circumstances 

On  concrete  under  water,  small  amount  of  silt  . 
On  concrete  under  water,  large  amount  of  silt. . 


26 
26 

20 
20 


33 
50 

50 

20 
33 
33 

33 
33 


By  means  of  compressed  air'*'  imder  favorable  cir- 
cumstances   

By  means  of  compressed  air  imder  imfavorable  cir- 
ciunstances: 

Lorient  Viaduct 

Kehl  Bridge  t 

Argenteuil  Bridge 

Bordeaux  Bridge 


$2.92 
4.39 

7.30 

2.92 
4. 

14.85 

4.37 
9.00 


13.39 


$4.39 
7.30 

9.00 

4.39 
13.39 
17.77 

9.00 
11.93 


16.17 


[60  ft.] 
[70  ft.j 
[50  ft.] 


$24.11 
29.71 
34.09 
40.17 


♦See  also  §906-07. 


t  See  footnote  on  p.  454. 


"When  the  foundations  consist  of  disconnected  pillars  or  piles, 
the  above  prices  must  be  applied  to  the  whole  cubic  content,  includ- 
ing the  intervals  between  the  parts;  but  of  course  at  an  equal  cost 
solid  piers  are  the  best. 

916.  "  For  pile-work  foundations  the  square  yard  of  base  is  prob- 
ably a  better  unit  than  the  cubic  yard.  Thus  the  foundations  of  the 
Vernon  Bridge,  with  piles  from  24  to  31  feet  long,  and  with  cross- 
timbering,  concrete,  and  caisson,  cost  $70  per  square  yard  of  base. 
According  to  estimates  made  by  M.  Picquenot,  if  the  foundations 
had  been  put  in  by  means  of  compressed  air,  the  cost  would  have 
been  $159.64;  with  a  caisson,  not  water-tight,  sunk  down,  $66.27; 
with  concrete  poured  into  a  space  inclosed  with  sheeting,  $62.23; 
and  by  pumping,  $83.56  per  square  yard  of  base." 
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PART  IV 

MASONRY  STRUCTURES 


CHAPTER  XVII 
MASONRY  DAMS 

917.  Dams  are  employed  to  hold  back  water  for  municipal  supply, 
for  power,  and  for  irrigation;  and  are  made  of  earth,  wood,  steel, 
loose  rock,  or  masonry.  Only  masonry  dams  will  be  considered 
here;  and  the  discussion  will  be  limited  to  questions  that  relate  to 
the  stability  of  the  structure,  without  including  gate  chambers, 
waste  weir  or  spillway,  roll-ways,  scouring  sluices,  regulators,  fish 
ladders,  etc.,  which  are  discussed  in  treatises  on  water  supply,  power 
development,  and  irrigation.  The  fundamental  principles  of  stability 
that  are  to  be  considered  apply  also  to  retaining  walls,  bridge  abut- 
ments, bridge  piers,  and  arches.  The  discussions  of  this  chapter  are 
applicable  to  masonry  dams,  reservoir  walls,  or  to  any  wall  which 
counteracts  the  pressure  of  water  mainly  by  its  weight. 

918.  There  are  two  ways  in  which  a  masonry  dam  may  resist  the 
thrust  of  the  water,  viz.:  (1)  by  the  inertia  of  its  masonry,  and 
(2)  as  an  arch.  1.  The  horizontal  thrust  of  the  water  may  be  held 
in  equilibrium  by  the  resistance  of  the  masonry  to  sliding  forward 
or  to  overturning.  A  dam  which  acts  in  this  way  is  called  a  gravity 
dam.  2.  The  thrust  of  the  water  may  be  resisted  by  being  trans- 
mitted laterally  to  the  side-hills  (abutments)  by  the  arch-like  action 
of  the  masonry.  A  dam  which  acts  in  this  way  is  called  an  arched 
dam. 

Masonry  dams  of  the  gravity  type  are  quite  common,  but  only 
three  dams  of  the  pure  arch  type  have  ever  been  built.  The  almost 
exclusive  use  of  the  gravity  type  is  due  to  the  uncertainty  of  our 
knowledge  concerning  the  laws  governing  the  stability  of  masonry 
arches.  This  chapter  will  be  devoted  mainly  to  gravity  dams, 
those  of  the  arch  type  being  considered  only  incidentally.  Arches 
will  be  discussed  in  Chapters  XXII  and  XXIII. 
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Art.  1.    Stability  of  Gravity  Dams. 

919.  BlBTHODS  OF  Failure.  A  gravity  dam  may  fail  in  either 
of  three  ways,  viz.:  (1)  by  sliding  along  a  horizontal  joint  or  shearing 
along  any  section;  (2)  by  overturning  about  the  front  of  a  horizontal 
joint;  and  (3)  by  the  crushing  of  the  masonry  either  (a)  at  the  down- 
stream edge  of  a  horizontal  section  when  the  reservoir  is  full,  or 
(b)  at  the  up-stream  edge  when  the  reservoir  is  empty. 

The  above  methods  of  failure  relate  to  the  body  of  the  dam  and 
not  to  the  foundation.  Of  the  elements  of  stability  here  considered, 
the  most  frequent  cause  of  failure  of  masonry  dams  has  been  defec- 
tive foundation,  the  only  failures  on  record  of  masonry  dams  of  note 
being  due  to  this  cause.*  However,  as  the  method  of  securing  a 
firm  foundation  has  already  been  discussed  in  Part  III,  this  subject 
will  be  considered  here  only  incidentally. 

920.  In  the  discussions  of  this  article  it  will  be  necessary  to  con- 
sider only  a  section  of  the  wall  included  between  two  vertical  planes — 
a  unit  distance  apart — ^perpendicular  to  the  face  of  the  wall,  and  then 
so  arrange  this  section  that  it  will  resist  the  loads  and  pressure  put 
upon  it;  that  is,  it  is  sufficient,  and  more  convenient,  to  consider  the 
dam  as  only  a  uait,  say  1  foot,  long. 

921.  NOMEHOLATUBK.  The  following  nomenclature  will  be  used 
throughout  this  chapter: 

b  =  the  batter  of  the  wall,  i.e.,  the  inclination  of  the  surface 
per  foot  of  rise  —  b'  being  used  for  the  batter  of  the  up- 
stream face  and  bj  for  that  of  the  down-stream  face. 

d  =  the  distance  the  center  of  pressure  deviates  from  the  center 
of  the  base. 

/  =  the  factor  of  safety. 

h  =  the  height  of  the  water  above  the  base  of  the  dam. 
H  =  the  horizontal  pressure,  in  pounds,  of  the  water  against  a 
section  of  the  back  of  the  wall  1  foot  long  and  of  a  height  h. 

k  =  the  height  of  water  above  the  top  of  the  dam  when  the 
water  flows  over  the  crest. 

I  =  the  length  of  the  base,  i.e.,  I  =  ABy  Fig.  96. 

q  =  the  height  of  the  masonry  above  the  water  in  a  dam  not 
overflowed;  for  example,  in  Fig.  96,  g  +  A  =  the  height 
of  the  dam. 

fi  =  the  coefficient  of  friction  (see  Table  74,  page  464). 

*  For  a  brief  description  of  three  such  failures,  see  Trans.  Amer.  Soc.  C.  E.,  vol. 
xxxiv,  p.  509-1 1 ;  and  for  an  account  of  a  fourth,  see  Engineering  Netve,  vol.  Ixiii,  p. 
244-46,  250-64,  290-91,  30S-9,  412-13;  or  Engineering  Record,  vol.  xli,  p.  340-42 
372-74. 
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.  F  =  the  vertical  pressure,  in  pounds,  of  the  water  against  a 
section  of  the  back  of  the  wall  1  foot  long  and  of  a  height  h. 
W  =  the  weight,  in  pounds,  of  a  section  of  the  wall  1  foot  long. 
w  "=  the  weight,  in  pounds,  of  a  cubic  foot  of  the  masonry  (see 

Table  60,  page  348). 
z  «  the  distance  from  the  down-stream  face  of  any  joint  to  the 
point  in  which  a  vertical  through 
the    center    of    gravity  of  the, 
wall   pierces   the   plane  of  the 
base.    In  Fig.  96  A  ^  =  « . 
62.5  =  the  weight,  in  pounds,  of  a  cubic 
foot  of  water. 


922.  8TABILITT  AGAINST  BLIDIirO.     The 

horizontal  pressure  of  the  water  tends  to 
slide  the  dam  forward,  and  is  resisted  by  the 
friction  due  to  the  weight  of  the  wall. 

923.  Sliding  Force.    The  horizontal  pres- 
sure, H,  of  the  water  against  a  unit  section 
of  the  wall  is   equal    to  the  area  of  the 
section  multiplied  by  half  the  height  of  the  water,  and  that  product 
by  the  weight  of  a  cubic  unit  of  water,;  or 


Fig.  96. 


H  =^fiX  iXihX  62.5  =  31.25  W 


(1) 


924.  If  the  water  flows  over  the  top  of  the  dam,  as  in  a  waste-weir, 

H  -  31.25  {h^  -k^) (2) 

in  which  k  is  the  height  of  the  water  above  the  crest  of  the  dam. 
For  possible  additional  forces  tending  to  produce  sliding,  see  §  956. 

925.  Resisting  Forces.  The  resisting  forces  are  the  weight  of  the 
dam  and  the  vertical  component  of  the  pressure  of  the  water  against 
the  inclined  surface  of  the  dam. 

The  weight  of  a  unit  section  of  the  dam,  W,  is  equal  to  the  area  of 
the  vertical  cross  section  multiplied  by  the  weight  of  a  cubic  imit  of 
the  masonry,  w.    Then  the  weight  of  the  dam  shown  in  Fig.  96  is 

W  ^w[i(h  +  q)  +ib'(h  +  q)'  -h  ib,{h-\-  qY]     .      .    (3) 

The  vertical  pressure,  V,  of  the  water  on  the  inclined  face,  /  S, 
Fig.  96,  is  equal  to  the  horizontal  projection  of  that  area  multiplied 
by  the  distance  of  the  center  of  gravity  of  that  surface  below  the 
top  of  the  water  and  also  by  the  weight  of  a  cubic  unit  of  water. 

V  =  31.25  h'b' (4) 

If  the  earth  rests  against  the  heel  of  the  dam  (the  bottom  of  the 
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inside  face),  it  will  increase  the  pressure  on  the  foundation,  since 
earth  weighs  niore  than  water;  but  the  difference  is  not  very  great, 
and  is  compensated  for  in  part  by  the  fact  that  under  such  condition 
the  horizontal  pressure  of  the  water  will  not  be  so  much  as  assumed 
above,  and  hence  it  will  be  assumed  that  the  water  extends  to  the 
foundation  of  the  dam. 

If  the  permanent  water  level  on  the  down-stream  side  is  above 
the  foundation,  the  back  pressure  of  this  water  should  be  deducted 
from  the  value  of  If  as  computed  above. 

926.  If  the  water  finds  its  way  under  and  around  the  foundation 
of  the  wall,  even  in  very  thin  sheets,  it  will  decrease  the  pressure  of 
the  dam  on  the  foundation,  and  consequently  decrease  the  stability 
of  the  wall.  The  effective  weight  of  the  submerged  portion  of  the 
dam  will  be  decreased  62^  lb.  per  cu.  ft.  However,  it  is  not  likely 
that  water  in  hydrostatic  condition  will  find  its  way  under  or  into 
a  dam  in  appreciable  quantities,  and  hence  the  effect  of  buoyancy 
will  not  be  included. 

For  a  discussion  of  a  closely  related  phase  of  this  subject,  see 
J  942. 

927.  Condition  for  Equilibrium.  In  order  that  the  wall  may  not 
slide,  it  is  necessary  that  the  product  found  by  multiplying  the  co- 
efficient of  friction  by  the  sum  of  the  weight  of  the  dam  and  the 
vertical  pressure  of  the  water  shall  be  greater  than  the  horizontal 
pressure  of  the  water;  or  in  mathematical  language,  in  order  that  the 
dam  may  not  slide  it  is  necessary  that 

H  <fi(W  +  V) (5) 

or 

fH^/i(W  +  V) (6) 

By  stating  H  and  V  in  terms  of  the  height  of  the  water  and  of  the 
weight  of  a  cubic  unit  of  water  (see  equation  1  and  4,  page  460)  and 
giving  W  in  terms  of  the  dimensions  of  the  dam,  it  is  easy  by 
means  of  equation  6  to  determine  the  factor  of  safety  in  any 
particular  case.  Values  of  the  coefficient  of  friction  are  given  in 
Table  74,  page  464. 

However,  it  is  not  wise  to  attempt  to  compute  the  factor  of  safety 
against  sliding,  sinc&th^  value  obtained  is  dependent  upon  the  value 
of  the  coefficient  of  mction  assumed.  Therefore,  it  is  better  either 
(1)  to  state  the  relative  values  of  the  resisting  forces  and  of  the  forces 
tending  to  produce  sliding,  or  (2)  to  state  the  tangent  of  the  angle 
which  the  resultant  pressure  makes  with  the  base. 

928.  To  secure  economy  of  material  in  the  construction  of  the 
dam^  it  is  customary  to  make  the  up-stream  surface  nearly  or  quite 
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vertical;  and  hence  the  vertical  pressure  of  the  water  on  the  up- 
stream face  is  comparatively  small,  and  is  usually  neglected — an 
approximation  which  is  on  the  safe  side.'*' 

929.  The  preceding  discussion  assumes  that  a  masonry  dam 
may  fail  by  the  sliding  of  one  stone  upon  another  along  a  horizontal 
joint;  but  neglects  two  important  elements  of  stability.  First,  the 
stones  are  laid  with  mortar  which  gives  a  considerable  resistance  of 
cohesion  in  addition  to  the  frictional  resistance.  Second,  masonry 
dams,  at  least  high  ones,  are  built  of  random  rubble  masonry,  the 
stones  of  which  interlock  in  every  direction;  and  hence  the  tendency 
to  slide  is  resisted  by  the  shearing  strength  of  the  individual  stones 
(5  20)  as  well  as  by  friction.  If  the  dam  is  built  of  coursed  masonry, 
which  is  very  improbable,  the  courses  could  be  inclined  downward 
toward  the  up-stream  side. 

If  the  dam  is  constructed  of  concrete,  the  tendency  to  slide  will 
be  resisted  by  the  combined  effect  of  the  shearing  strength  of  the 
concrete  (5  408)  and  of  friction. 

Again,  the  earth  on  the  toe  of  the  dam  and  also  that  in  front  of  it, 
add  somewhat  to  the  resistance  to  sliding. 

If  the  stability  against  sliding  is  computed  by  equation  6,  either 
with  or  without  omitting  the  vertical  component  of  the  water,  the 
three  factors  as  above  give  additional  security.  In  view  of  the 
above,  there  is  no  probability  of  a  dam's  failing  by  sliding,  except 
possibly  upon  the  foundation. 

930.  A  low  dam  may  be  founded  upon  the  soil,  but  a  high  one 
should  rest  upon  bed-rock.  When  the  dam  must  be  founded  upon 
the  soil,  the  resistance  to  sliding  on  the  foundation  can  be  increased 
(1)  by  driving  a  row  of  incUned  piles  in  front  of  the  dam  or  (2)  by 
sinking  a  comparatively  narrow  tongue  of  the  wall  below  the  level 
of  the  main  foundation.  In  the  latter  case,  the  maximum  resistance 
attainable  is  equal  to  the  weight  of  the  dam  multiplied  by  the  co- 
efficient of  friction  of  masonry  on  the  particular  soil  piws  the  weight 
of  the  soil  which  would  be  moved  if  the  dam  sUd  forward  mtUHplied 
by  the  coefficient  of  friction  of  the  soil  upon  itself.  The  surface 
along  which  motion  of  the  soil  should  be  assumed  to  take  place  will 
depend  upon  the  profile  of  the  natural  surface  below  the  dam,  and 
may  be  either  a  horizontal  line  or  one  inclined  up,  according  to  which 
one  of  these  is  the  line  of  least  resistance.  This  neglects  the  cohesion 
of  the  soil,  i.e.,  assumes  that  the  resistance  to  shear  is  the  same  as  the 

*  Increased  safety  generally  requires  increased  cost  of  construction,  and  hence  it 
IB  not  permissible  to  use  approximate  data  simply  because  the  error  is  on  the  side 
toward  safety.  It  will  be  shown  that  there  is  no  probability  of  any  dam's  failing  by 
sliding,  and  that  the  sice,  and  consequently  the  volume  and  cost,  are  determined  by 
the  dimensions  required  to  prevent  crushing  and  overturning;  and  hence  this  approx- 
imation involves  no  increase  in  the  cost. 
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resistance  to  sliding;  but  as  the  former  is  the  greater,  the  assumption 
is  on  the  safe  side,  although  there  is  not  a  great  deal  of  difference 
between  the  two. 

If  the  dam  is  founded  upon  bed-rock,  the  resistance  to  sliding 
on  the  foundation  may  be  greatly  increased  by  leaving  the  bed  rough; 
and,  in  case  the  rock  quarries  out  with  smooth  surfaces,  one  or  more 
longitudinal  trenches  may  be  excavated  in  the  bed  of  the  foundation, 
and  afterwards  be  filled  with  the  masonry.  In  building  the  New 
Croton  Dam  (5  964),  two  trenches  6  feet  deep  and  10  feet  wide  were 
excavated  in  the  bed-rock,  the  surface  of  the  foundation  was  thor- 
oughly cleaned  and  carefully  painted  with  a  grout  of  neat  portland 
cement,  and  then  cyclopean  granite  rubble  masonry  laid  in  a  1  :  2 
portland-cement  mortar  was  started. 

The  weight  of  the  masonry  and  the  gravel  upon  the  foundation  of 
the  New  Croton  Dam  are  2.46  times  the  net  horizontal  thrust  of  the 
water;  in  other  words,  IF  +  7  =  2.46  H,  or  H  ^  0.41  (IT  +  F). 
This  means  that  if  the  coefficient  of  friction  is  0.41,  the  dam  will  be 
on  the  point  of  sliding;  and  consequently,  if  the  actual  coefficient  of 
friction  is  0.75  (see  Table  74,  page  464),  the  nominal  factor  of  safety 
is  0.75  -i-  0.41  =  1.8.  But  the  tendency  to  sUde  is  resisted  by  the 
cohesion  of  the  mortar  and  by  the  interlocking  of  the  stones  (J  929) 
as  well  as  by  friction,  and  consequently  the  real  factor  of  safety  is 
considerably  more  than  that  computed  above. 

931.  Goefficient  of  Friction.  The  values  of  the  coefficient  of 
friction  most  frequently  required  in  masonry  computations  are  given 
in  Table  74,  page  464.  There  will  be  frequent  reference  to  this 
table  in  subsequent  chapters;  and  therefore  it  is  made  more  full 
than  is  required  in  this  connection.  The  values  h^ve  been  collected 
from  the  best  authorities,  and  are  believed  to  be  fair  averages. 

932.  8TABILITT  AOAIM8T  OVERTURKIHO.  The  horizontal  pres- 
sure of  the  water  tends  to  tip  the  wall  forward  about  the  front  of 
any  joint,  and  is  resisted  by  the  moment  of  the  weight  of  the  wall. 
For  the  present,  it  will  be  assumed  that  the  wall  rests  upon  a  rigid 
base,  and  therefore  can  fail  only  by  overturning  as  a  whole. 

The  conditions  necessary  for  stability  against  overturning  can  be 
completely  determined  either  by  considering  the  moments  of  the 
several  forces,  or  by  the  principle  of  resolution  of  forces.  In  the 
following  discussion  the  conditions  will  be  first  determined  by 
moments,  and  afterward  by  resolution  of  forces. 

933.  A.  Aloebbazo  Solution.  Overturning  Moment.  The  pres- 
sure of  the  water  is  perpendicular  to  the  pressed  surface.  If  the  water 
presses  against  an  inclined  face,  then  the  pressure  makes  the  same 
angle  with  the  horizontal  that  the  surface  does  with  the  vertical. 
Since  there  is  a  Uttle  difficulty  in  finding  the  arm  of  this  force,  it  is 
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more  convenient  to  deal  with  the  horizontal  and  vertical  components 
of  the  pressure. 

The  overturning  effect  of  the  pressure  of  the  water  is  equal  to 
the  moment  of  the  horizontal  component  minus  the  moment  of  the 
vertical  component. 

TABLE  74. 
Coefficients  of  Friction  for  Masonry. 


DsacsirnoN  or  thk  MAsomiT. 


COBFnCIKlWT. 


Soft  limestone  on  soft  limestone,  both  well  dressed 

Brid^-irork  on  briok-irork,  with  sli^tly  damp  mortar    

Hard  brick-work  on  hard  brick-work,  with  ah^Uy  damp  mortar 

Point-dressed  granite  on  like  eranite    

Point-dressed  granite  on  weU-oressed  granite 

Common  brick  on  ctMnmon  brick 

Common  brick  on  hard  limestone  

Hard  limestone  on  hard  limestone,  with  moist  mortar 

Concrete  blocks  on  Hke  concrete  blocks 

Fine  cut  granite  on  pressed  concrete  blocks « 

Well-dressed  granite  on  weD-dressed  granite 

Polidied  hme^one  on  polished  limestone    

Well-dressed  nanite  on  like  granite,  with  fresh  mortar 

Common  hfifSi  on  common  brick,  with  wet  mortar 

Pc^idied  marble  on  common  brick    

Point-dressed  granite  on  naTcl 

Point-dressed  granite  on  dry  day 

Point-dressed  granite  on  sand 

Point-dressed  granite  on  moist  day   

Well-dressed  limestone  on  wrouriit  iron 

Well-dressed  limest<me  on  wrou^it  iron,  wet 

Limestone  on  oak,  flatwise 

Limest<Mie  on  oak,  endwise   


0.75 
0.75 
0.70 
0.70 
0.65 
0.65 
0.65 
0.65 
0.65 
0.60 
0.60 
0.60 
0.50 
0.50 
0.45 

0.60 
0.50 
0.40 
0.33 

0.50 
0.25 

0.65 
0.40 


The  horiaontal  component  can  be  found  by  equation  1,  page  460. 
The  arm  of  this  force  is  equal  to  }  h,  and  hence  the  moment  t^iding 
to  overturn  the  wall  is  equal  to 

JffA-J    31.25**=  10.42** (7) 

which,  for  convenience,  represent  by  Afj. 

The  amount  of  the  vertical  pressure  against  the  up-stream  face 
is  giN-en  by  equation  4,  page  460.  It  acts  vertically  between  /  and 
B,  Fig.  %,  page  460,  at  a  distance  from  B  equal  to  |  IB;  and  its 
arm  is  AB  —  J  IB.V  =  /  -  J  kV.  Therefore,  the  moment  of  the 
vertical  pressure  on  the  inclined  face  is 
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31.25/6'A'  — 10.4  6'»A» (8) 

which,  for  convenience;  represent  by  Jlf,.  Of  course,  if  the  pressed 
face  is  vertical,  Af,  will  be  equal  to  zero. 

The  net  overturning  moment  is  the  sum  of  equations  7  and  8, 
or  Afj—  Afj. 

934.  The  moment  of  the  pressure  of  the  water,  Afj—  Mj,  can  be 
determined  directly  by  considering  the  pressure  of  the  water  as  acting 
perpendicular  to  /B  at  §  IB  from  B.  The  arm  of  this  force  is  a  line 
from  A  perpendicular  to  the  line  of  action  of  the  pressure.  If  the 
cross  section  were  known,  it  would  be  an  easy  matter  to  measure 
this  arm  on  a  diagram;  but,  in  designing  a  dam,  it  is  necessary  to 
know  the  conditions  requisite  for  stability  before,  the  cross  section 
can  be  determined,  and  hence  the  above 
method  of  solution  is  the  better. 

935.  Badsting  Moment.  The  moment 
of  the  weight  of  the  dam  is  the  moment 
resisting  overturning.  The  weight  of  the 
dam  may  be  computed  by  equation  3, 
}  925.  This  force  acts  vertically  through 
the  center  of  gravity  of  the  dam. 

The  center  of  gravity  can  be  found 
algebraically  or  graphically.      There  are 
several  ways  in  each  case,  but  the  follow- 
ing graphical  solution  is  the  simplest.     In  ^^^  ^^ 
Fig.  97,  draw  the  diagonals  DB  and  AE, 

and  lay  off  A  J  ^  EL;  then  draw  DJ,  and  mark  the  middle  of  it,  Q. 
The  center  of  gravity,  0,  of  the  area  ABED  is  at  a  distance  from  Q 
towards  B  equal  to  J  QB.  This  method  is  applicable  to  any  four- 
sided  figure. 

The  position  of  the  center  of  gravity  can  also  be  found  algebraically 
by  the  principle  that  the  moment  of  the  entire  mass  about  any  point, 
as  ii,  is  equal  to  the  moment  of  the  part  ADK  plus  the  moment  of 
the  portion  DEFK  plus  the  moment  of  the  part  EBF, — all  about 
the  same  point,  A, 

The  arm  of  the  weight  of  the  dam  is  il^  (  =  «),  and  therefore 
the  moment  of  the  weight  is 

'WxAg  =  w{h-¥q)[i-¥h{h^q){h'^  6i)]i     .     .     (9) 

which,  for  convenience,  represent  by  M,. 

936.  Faet(»  of  Safety.  In  order  that  the  wall  may  not  turn  about 
the  front  edge  of  a  joint,  it  is  necessary  that  the  overturning  moment, 
Af I  —  M^  as  found  by  equations  7  and  8,  shall  be  less  than  the 
resisting  moment,  Jlf  „  as  found  by  equation  9;  or,  in  other  words, 
the  factor  against  overtumhig 
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M^-Mj 
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In  computing  the  stability  against  overturning,  the  vertical  pres- 
sure of  the  water  against  the  inside  face  is  frequently  neglected;  i.e., 
it  is  assumed  that  M,,  as  above,  is  zero.  This  assumption  is  always 
on  the  safe  side.  Computed  in  this  way,  the  factor  of  safety  against 
overturning  for  the  New  Croton  Dam  (S  964), 
the  next  to  the  largest  masonry  dam  in  the 
world,  varies  between  2.07  and  3.68. 

937.  B.  Oraphioal  SOLXmOH.  If  the 
actual  cross  section  of  the  dam  is  known, 
or  if  a  cross  section  of  the  proposed  dam 
be  assumed,  the  stability  against  overturning 
may  be  determined  graphically  by  either  of 
the  two  following  processes. 

In  Fig.  98,  Q  is  the  center  of  pressure  of 
the  water  on  the  back  of  the  wall.  QB  «  § 
IB,  The  point  C  is  the  center  of  gravity  of 
the  section  —  found  as  described  in  {  935; 
and  m  is  the  middle  of  the  base  AB.  H  ia  the  horizontal  compo- 
nent of  the  water  pressure,  and  V  the  vertical  component.  W  is  the 
weight  of  a  section  of  the  dam  a  unit  long.  By  moments,  it  is  found 
that  the  resultant  of  V  and  W  pierces  the  base  AB  in  the  point  g; 
and  by  the  triangle  of  forces  it  is  found  that 
the  resultant  of  H  and  W  +  V  pierces  the 
base  A  B  air.  As  long  as  r  lies  within  the 
base,  the  dam  will  not  overturn. 

938.  The  stability  may  also  be  determined 
by  using  the  normal  pressure  P  without  re- 
solving it  into  its  components.  Through  Q, 
Fig.  99,  draw  a  line,  Qa,  perpendicular  to 
EB;  through  c,  the  center  of  gravity  of  the 
cross  section,  draw  a  vertical  line  ca.  To 
any  convenient  scale  lay  off  ab  equal  to  the 
total  pressure  of  the  water  against  IB,  and 
to  the  same  scale  make  af  equal  to  the  weight 
of  a  unit  section  of  the  wall.  Complete  the  parallelogram  abef.  The 
diagonal  ae  intersects  the  base  of  the  wall  at  r;  and  as  long  as  the 
center  of  pressure  r  lies  between  A  and  i5,  the  wall  will  not  overturn. 

939.  Faetor  of  Safety.  In  connection  with  the  graphical  deter- 
mination of  "the  stability  of  a  dam  against  overturning,  two  incon-i 
sistent  methods  of  finding  the  factor  of  safety  are  used,  or  rather  two 
distinct  definitions  of  the  factor  of  safety  are  employed. 
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1.  If  the  factor  of  safety  against  overturning  be  defined  as  the 
ratio  of  the  resisting  moment  to  the  overturning  moment,  then  in 
Fig.  98,  page  466,  for  moments  about  A 

the  factor  of  safety  = jj — '- —       (11) 

JF  -f  F  1 

Since  {W  -^-V)  :H  \:y  :  rg^, — jz =  --7;  and  hence  equation   1 1 

becomes, 

A(/ 

factorof  safety  =-4 (12) 

rg 

If  the  problem  is  solved  as  in  Fig.  99,  page  466,  and  if  the  above 
definition  of  the  factor  be  employed,  the  factor  may  be  found  as  fol- 
lows: The  resisting  moment  is  W.  Ag;  and  the  overturning  moment, 
the  moment  of  P,  is  equal  to  W,  rg^  since  the  moments  of  the  two  com- 
ponents about  any  point  in  the  line  of  action  of  the  resultant  must 
be  equal  to  each  other.  It  can  be  shown  that  Ag  -i-  rg  ^  Ag'  -^  rg', 
and  hence  the  factor  of  safety  is  as  in  equation  12  above. 

Or,  if  the  factor  of  safety  be  defined  as  the  ratio  of  the  force  tend- 
ing to  overturn  to  the  force  that  would  just  overturn  the  dam,  then 
from  Fig.  99  the  factor  of  safety  is  P'  -^  P  «=  ofc'  -5-  ofc.  But 
P  .  Ak  ^  W.  rg,  and  P'.  Ak  =  W.  Ag;  and  hence  the  factor  of 
safety  =  -Ay  -^  rg,  as  before. 

In  using  equation  12,  the  point  A  must  be  regarded  as  that  edge 
of  the  base  which  is  on  the  opposite  side  of  r  from  g, 

2.  In  the  above  method  of  determining  the  factor  of  safety,  no 
special  accoimt  is  taken  of  the  fact  that,  owing  to  the  unsymmetrical 
cross  section  of  the  dam,  the  center  of  pressure,  g,  is  on  the  right-hand 
side  of  m,  the  middle  of  the  base;  and  consequently  when  there  is 
no  water  pressure  against  the  dam,  there  is  a  tendency  to  overturn 
about  Bf  for  any  eccentricity  of  pressure  upon  the  foimdation  shows 
a  tendency  to  overturn.  Therefore,  the  factor  of  safety  found  as 
above  coimts,  as  it  were,  from  the  initial  condition  of  the  dam.  In 
the  following  method  it  counts  from  what  may  be  called  the  neutral 
condition  of  the  dam. 

If  the  factor  of  safety  against  overturning  about  the  toe  of  the 
dam.  A,  Fig.  98,  page  466,  be  defined  as  the  ratio  of  the  actual 
moment  about  the  toe  to  the  moment  that  would  overturn  it,  the 
value  of  the  factor  may  be  found  as  follows;  Let  H^  =  that  portion 
of  H  which  will  cause  the  resultant  to  pierce  the  base  at  m,  its  middle 
point;  and  let  H^  =  H  —  H^.  Conceiving  only  /f,  as  ^ting,  there 
is  no  tendency  to  overturn  about  either  A  or  B;  and  hence  the 
resultant  of  the  vertical  forces  may  be  considered  as  acting  through 
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m,  the  middle  of  the  base.  If  now  /f,  be  conceived  as  coming  into 
action,  then  the  resultant  of  {W  4-  V)  and  /f,  must  pierce  AB  at  r, 
and  /iT, .  2/  =  (TF  +  V)  rm.    According  to  the  above  definitiou, 

the  factor  of  safety  =  -^^ — tz — = .     .     (13) 

// J .  y  rm 

By  exactly  similar  reason,  equation  13  can  be  established  for  the 
method  of  solution  shown  in  Fig.  99. 

940.  £k|uation  12  is  in  accordance  with  usual  engineering  practice, 
since  it  gives  the  ratio  of  the  force  tending  to  produce  overturning 
to  the  force  that  would  just  overturn  the  dam.  Further,  the  value 
computed  by  equation  12  agrees  with  that  computed  by  equation  10, 
page  466.     Equation  12  is  the  true  factor  of  safety. 

In  the  ordinary  meaning  of  the  term,  equation  13  does  not  give 
the  true  factor  of  safety,  although  the  result  varies  approximately 
as  the  true  factor.  Equation  13  is  strictly  correct  when  the  resultant 
of  the  forces  normal  to  the  joint  pierces  the  base  at  its  center,  i.e., 
when  the  vertical  cross  section  is  symmetrical  and  the  external  forces 
are  horizontal  or  the  vertical  component  of  the  external  force  is 
disregarded. 

Equation  13  is  correct  also  at  the  two  extremes,  viz.:  (1)  when 
the  resultant  of  the  normal  forces  passes  through  the  center  of  the 
joint,  since  then  it  gives  /  =  oo ,  as  it  should;  and  (2)  when  the  resultant 
of  all  the  forces  passes  through  A^  since  then  it  gives  /  «=  1,  as  it 
should. 

Frequently  equation  13  is  more  convenient  than  equation  12, 
since  the  point  r  must  always  be  determined  to  find  the  crushing 
stress  and  since  the  point  m  is  very  easily  found,  while  a  special 
construction  is  often  required  to  find  the  point  g  for  equation  12. 

The  approximate  value  of  the  factor  of  safety,  i.e.,  the  value 
given  by  equation  13,  is  much  used  in  discussions  of  the  stability  of 
dams,  retaining  walls,  and  arches.  For  example,  a  very  common 
statement  in  considering  the  stability  of  such  structures  is:  "If  the 
center  of  pressure  lies  within  the  middle  third  of  any  section,  the 
factor  of  safety  against  overturning  is  at  least  3."  This  b!:atement 
assumes  that  equation  13  gives  the  true  factor  of  safety  against  over- 
turning, and  that  therefore  if  the  center  of  pressure  is  within  the 
middle  third  of  any  section,  rm  is  equal  to  or  less  than  J  I;  and  hence, 
as  Am  —  \l,  equation  13  gives  /  =  3  or  more.  For  dams  and 
retaining  walls,  particularly  the  former,  equation  13  frequently 
gives  3  for  a  factor  of  safety,  while  the  true  value  is  approximately  2; 
and  hence  4he  approximate  formula  should  not  be  used  for  these 
structures.  The  approximate  factor  of  safety  is  universally  em- 
ployed in  discussions  of  the  stability  of  arches  in  which  the  stresses 
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are  found  by  the  thrust  theory  (the  older  and  more  common  theory) ; 
but  the  formula  is  usually  more  accurate  for  arches  than  for  dams 
and  retaining  walls,  and  besides  the  theory  of  the  arch  itself  is  not 
mathematically  exact. 

941.  Factof'  of  Safety  against  Sliding.  Although  the  discussion 
immediately  in  hand  is  the  stability  against  overturning,  it  is  inter- 
esting to  note  that  Fig.  99,  page  466,  affords  an  easy  method  of 
determining  the  factor  of  safety  against  sliding. 

The  wall  can  not  slide  horizontally,  when  the  angle  rag  is  less  than 
the  angle  of  repose,  i.e.,  when  tan  rag  is  less  than  the  coeflBcient  of 
friction.  The  factor  against  sliding  is  equal  to  the  coefficient  of 
friction  divided  by  tan  rag,  which  is  only  a  different  form  of  the 
principle  stated  in  equation  6,  page  461. 

942.  Effect  of  Percolating  Water.  Both  of  the  preceding  investi- 
gations of  the  stability  of  a  dam  against  overturning  are  based  upon 
the  assumption  that  water  in  hydrostatic  condition  does  not  find 
its  way  into  the  masonry  of  the  dam;  and  if  this  assumption  is  not 
true,  the  preceding  conclusions  must  be  materially  modified. 

It  is  nearly,  if  not  quite,  impossible  to  make  masonry  absolutely 
impermeable  under  a  high  head;  but  the  water  which  forces  its  way 
through  reasonably  good  masonry  or  concrete  is  in  a  capillary  state 
and  not  likely  to  exert  any  considerable  hydrostatic  pressure.  If 
cracks  are  formed,  due  to  poor  construction  or  to  settlement  or  to 
temperature  changes,  which  are  large  enough  to  permit  water  to 
enter  them  imder  hydrostatic  condition,  the  area  subject  to  such 
pressure  is  so  small  in  comparison  with  the  whole  horizontal  section 
of  the  dam  that  the  effect  may  be  neglected.  This  view  seems  to  be 
sustained  by  experience  with  masonry  dams,  which  shows  that 
although  all  dams  leak  more  or  less,  the  water  which  comes  through 
is  not  under  any  appreciable  pressure.*  However,  there  is  a  con- 
siderable difference  of  opinion  among  engineers  as  to  the  possibility 
of  making  masonry  water-tight  or  of  preventing  cracks  and  fissures 
which  will  give  the  water  a  free  path  into  the  body  of  the  dam. 

943.  Some  engineers  claim  that  although  the  percolating  water  is 
not  under  pressure  at  the  down-stream  face,  it  is  likely  to  be  at  the 
up-stream  surface,  and  that  therefore  the  percolating  water  should 
be  assumed  to  be  under  full  hydrostatic  pressure  at  the  up-stream 
face  and  decrease  to  zero  at  the  down-stream  face. 

In  support  of  this  view  reference  is  frequently  made  to  some 
experiments  conducted  in  1888  f  which  showed  that  water  pressure 
was  communicated,  almost  undiminished,  through  a  layer  of  1  : 2 
portland-cement  mortar  1  foot  thick.     However,  these  experiments 

♦Trans,  Amer.  Soc.  C.  E.,  vol.  xxxiv,  p.  511-12,  513-14. 
t  J-  B.  Francis,  Trans.  Amer.  Soc.  C.  E.,  vol.  xix,  p.  147-70. 
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were  made  before  the  effect  of  a  well-graded  sand  upon  the  density 
and  permeability  of  a  mortar  was  clearly  understood;  and  it  is 
probable  that  the  mortar  employed  was  not  as  good  as  that  now 
ordinarily  used  in  the  construction  of  dams.  "  An  examination  of  a 
few  high  masonry  dams  seems  to  show  that  the  pressure  of  the  per- 
colating water  is  slight  and  independent  of  the  head  or  of  the  thick- 
ness of  the  masonry."*  The  most  care  should  be  taken  with  the 
up-stream  face  so  that  it  may  be  the  most  nearly  water-tight  portion 
of  the  dam;  and  if  this  is  done,  it  is  not  likely  that  water  will  exert 
hydrostatic  pressure  in  the  body  of  the  dam,  unless  possibly  the 
down-stream  face  becomes  water-tight  through  the  freezing  of  the 
seepage  water  on  or  near  the  surface.  To  obviate  this  possibility, 
drains  are  sometimes  inserted  in  the  masonry  to  carry  away  any 
water  that  may  seep  through  the  up-stream  face.  These  drains,  or 
weepers,  consist  of  vertical  pipes,  3  or  4  inches  in  diameter,  having 
open  joints  or  being  perforated,  placed  5  or  6  feet  from  the  up-stream 
face  and  8  or  10  feet  apart,  and  connected  to  a  drainage  gallery  in  the 
base  of  the  dam  which  is  drained  by  a  cross  tunnel  to  the  down- 
stream face. 

944.  In  view  of  the  above,  it  does  not  seem  necessary  to  modify 
the  above  discussion  of  the  stability  against  overturning. 

945.  Stability  aoaihst  Orttshiho.  The  preceding  discussion 
of  the  stability  against  overturning  is  on  the  assumption  that  the 
masonry  does  not  crush.  This  method  of  failure  will  now  be  con- 
sidered. When  the  reservoir  is  full,  the  thrust  of  the  water  concen- 
trates the  pressure  upon  the  down-stream  edge  of  a  horizontal  joint 
or  section;  and  it  is  proposed  to  find  the  law  of  the  distribution  of 
the  pressure  on  any  horizontal  section  when  the  reservoir  is  full. 
When  the  reservoir  is  empty,  there  is  no  external  force  to  affect  the 

ivk^kxVxxxV'vxvxvV'sk  distribution  of  the  pressure  upon  a 

i^\\\\^^^^^^^^\^^ horizontal  section;  but  the  vertical 

^  cross  section  of  a  dam,  particularly 

,-  y  ^  ^  ^^^^  ^^®'  ^  unsymmetrical,  being 

XXxv^VXXwxx^.  roughlysomewhat  similar  to  a  right- 

Ld^     s  angled    tnangle    with    the    water 


against  the  vertical  side,  and  thera- 
py ^^  fore  the  vertical  through  the  center 
of  gravity  of  the  dam  does  not  paae 
through  the  center  of  the  base,  and  hence  the  pressure  upon  the  sec- 
tion is  not  uniform,  being  a  maximum  at  the  heel  and  a  minimum  at 
the  toe.  Therefore,  there  are  two  cases  that  must  be  considered, 
viz.:   I,  reservoir  full;   and  II,  reservoir  empty. 

946.  0as6  I.    Reservoir  Full.     Let  AB,  Fig.  100,  represent  the 

♦  Trans.  Am.  Soc.  C.  E.,  vol.  xxxiv,  p.  613-14. 
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base  of  a  vertical  section  of  the  dam;  or  AB  may  represent  the  rect- 
angular base  (whose  width  is  a  unit)  of  any  two  bodies  which  are 
pressed  against  each  other  by  any  forces  whatever. 

Af  =  the  resulting  moment  (about  A)  of  all  the  external  forces. 
In  the  case  of  a  dam,  Af  =  Afj  —  itf ,—  see  equations  7  and  8, 
page  464  and  465. 
W  =  the  weight  of  a  section  of  the  dam  1  foot  long. 
P  =  the  maximum  pressure,  per  unit  of  area,  at  A. 
p  =  the  change  in  unit  pressure,  per  unit  of  distance,  from  A 

towards  B. 
X  =»  any  distance  from  A  towards  B, 
P  "  px  ==  the  pressure  per  unit  at  a  distance  x  from  A. 
y  =  a  general  expression  for  a  vertical  force. 
I  =  the  length  of  the  base  of  the  section  considered.    In  Fig. 

100, 1  =  AB, 
d  —  the  distance  the  center  of  pressure  deviates  from  the  center 

of  the  base.     In  Fig.  100,  d  -=  rm, 
X  =  the  distance  from  the  down-stream  edge  of  any  horizontal 
joint  or  section  to  the  point  in  which  the  normal  pressure  on  the 
section  pierces  the  section.     In  Fig.  100,  x=  Ag. 
Taking  moments  about  A  gives 

M  --Wx  +  /   (P  -  px)dx.x  ^0;    .    .    .    (14) 

M-Wx  +  iPP-ipP^O (15) 

For  equilibrium,  the  sum  of  the  forces  normal  to  AB  must  also 
be  equal  to  zero;  or 

2Y  ^  -W  +   PiP  -px)dx^O,    .    .     .    (16) 

from  which 

p  P  =  2  P  Z  -  2  TT.    .    ...    .    .    -    (17) 

Combining  equations  15  and  17,  gives 

p.ljE_5^  +  «^ 08, 

If  the  overturning  moment  is  determined  algebraically,  i.e-i  by 
equations  7  and  8,  page  464  and  465,  then  M  is  known;  and 
therefore  P  can  be  computed  by  equation  18. 

947.  If  the  stability  against  overturning  is  determined  graphically 
by  resolution  of  forces,  equation  18  can  not  be  employed  to  determine 
the  stability  against  crushing,  since  Af  is  not  known.  To  meet  this 
case,  equation  18  may  be  transformed  as  follows: 
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In  Fig.  100,  page  470,  Ag  =  x,  and  mr  =  d.  In  general  x^  \ 
I  ±  mg,  the  +  sign  being  used  when  ^  is  on  the  opposite  side  of  the 
middle  of  the  base  from  A,  and  the  —  sign  when  A  and  g  are  on  the 
same  side  of  w,  the  middle  of  the  base.  R  is  the  resultant  of  the 
pressure  of  the  water  and  of  the  weight  of  the  dam;  and  hence  the 
moment  of  W  about  r  is  equal  to  the  moment  of  the  external  forces 
about  the  same  point.  Therefore,  M  in  equation  18  is  equal  to 
W  .rg  ^W  {d  ±  mg),  the  -h  sign  being  used  when  g  and  r  are  on 
opposite  sides  of  w,  and  the  —  sign  when  g  and  r  are  on  the  same  side 
of  m;  and  hence  M  =  W  {d  ±  mg).  Notice  that  the  law  of  the  signs 
of  my  is  the  same  for  d  ±  mg  sls  for  ^  I  ±  mg. 

Substituting  the  above  values  of  x  and  M  in  equation  18  and 
reducing  gives 

f-T+^ (>») 

Equation  19  is  suitable  for  computing  P  when  the  stability  against 
overturning  is  determined  by  resolution  of  forces  (Fig.  98  or  99, 
page  466).      * 

948.  Disaission  of  Equations  18  and  19.  Equation  18  is  the 
equivalent  of  equation  1,  page  354,  except  that  the  latter  is  applicable 
to  any  form  of  cross  section,  while  equation  18  is  Umited  to  a  rect- 
angular horizontal  cross  section. 

If  the  wall  is  symmetrical,  x  =  i  /,  and  equation  18  becomes 

r.       W      6M  ,^, 

^  =  T  +  -p- (20) 

which  is  the  same  as  equation  3,  page  354,  except  that  the  former 
is  for  a  unit  length  of  the  wall,  and  hence  the  dimension  corresponding 
to  6  in  equation  3,  does  not  appear. 

If  M  =  ^,  that  is,  if  there  is  no  external  overturning  force,  equa- 
tion 18  becomes 

F-*J-'-^ (2.) 

which  is  a  perfectly  general  expression  for  the  pressure  between  any 
two  plane  surfaces  pressed  together  by  normal  forces.  If  x  =  ^l, 
that  b,  if  the  resultant  vertical  force  passes  through  the  center  of 
the  base,  P  =  IF  -t-  /,  as  it  should,  since  the  pressure  on  the  base 
should  then  be  uniform.  If  x  =  §  i,  P  =  2  TF  ^  /,  which  shows  that 
the  maximum  unit  pressure  on  the  base  of  a  right-angled  triangle 
cross  section  is  twice  the  average  pressure.  If  x  =  §  /,  P  =  ^,  as 
it  should,  since  this  is  the  case  of  a  dam  having  a  right-angle  at  B,  and 
consequently  the  pressure  per  square  unit  of  area  at  i4  is  zero. 

949.  In  equation  19,  if  d  =  0^  the  load  is  symmetrical,  and  the 
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pressure  is  uniform,  as  it  should  be.  Notice  that  d  is  plus  when  r  is 
on  the  same  side  of  the  center  as  A,  i.e.,  as  the  point  for  which  the 
pressure  P  is  desired,  and  minus  when  on  the  other  side  of  the  center. 
For  example,  if  the  dam  is  a  right-angled  triangle  with  the  right 
angle  at  B  and  the  reservoir  is  empty,  gfi5  =  §  Z,  d  =   -  i  ^  and  the 

W      W 
pressure  ati4  \a  P  =  -z T"^^'  ^^^^  ^^*  there  is  no  pressure  at  A , 

which  is  as  it  should  be;  and  for  the  point  B,  d  =  ^  /,  and  the  pres- 
sure is 

W^      %Wd      W       W       2W 
I    ^     P     "    I    '^   I    "    I 

or  P  is  twice  the  mean,  which  also  is  as  it  should  be. 

The  last  relation  is  known  as  the  principle  of  the  middle  third; 
that  is,  as  long  as  the  center  of  pressure  lies  within  the  middle 
third  of  the  joint,  the  maximum  pressure  is  not  more  than  twice 
tne  mean,  and  there  is  no  tension  in  any  part  of  the  joint. 

The  first  term  of  the  right-hand  side  of  equation  19  gives  the 
uniform  pressure  on  the  base  due  to  the  weight  of  the  dam,  and  the 
second  term  gives  the  effect  upon  the  maximum  pressure  on  the  base 
of  any  system  of  forces  that  causes  the  venter  of  pressure  to  depart  from 
the  middle  of  the  base,  i.e.,  that  causes  the  resultant  pressure  (R,  Fig. 
100,  page  470)  to  intersect  the  base  at  a  distance  d  from  the  center. 

In  other  words,  the  term  — „-  is  the  increase  of  pressure  on   the 

base  due  to  the  eccentricity  of  the  center  of  pressure,  r, — whether 
that  eccentricity  is  due  to  an  unsymmetrical  vertical  cross  section 
or  to  the  overturning  effect  of  external  forces,  or  to  both. 

Therefore,  equation  19  is  a  perfectly  general  expression  for  the 
pressure  between  any  two  plane  surfaces  pressed  together  by  any 
system  of  forces. 

960.  Equation  19  may  be  written  thus: 

"-f-^-f' ••(^) 

The  +  sign  gives  the  maximum  pressure  at  A,  Fig.  100,  page  470, 
for  any  given  deviation  of  the  center  of  pressure,  r,  from  the  middle 
of  the  base,  m;  and  the  —  sign  the  corresponding  minimum  at 
B,  d  being  taken  without  regard  to  algebraic  sign.  Equation  22 
gives  the  maximum  and  minimum  pressures  at  the  two  extremes  of 
the  base  whether  the  deviation  d  is  caused  by  the  form  of  the  wall  or 
by  forces  tending  to  produce  overturning,  or  by  both. 
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951.  Oase  II.  Reieryoir  Empty.  If  the  vertical  cross  section  of 
the  dam  is  symmetrical,  the  pressure  upon  the  base  is  imifonn  and 
equal  to  IF  -^  I;  but  if  the  cross  section  is  not  symmetrical,  there 
will  be  a  concentration  of  pressure  at  one  side  of  the  base  and  an 
equal  diminution  on  the  other.  All  of  the  formulas  deduced  for 
Case  I  apply  to  Case  II  by  making  Af  equal  to  zero.  Equation  22 
gives  the  pressure  at  the  two  ends  of  the  base  section,  d  being  the 
horizontal  distance  between  the  center  of  the  base  and  the  vertical 
through  the  center  of  gravity  of  the  vertical  section  of  the  dam. 

962.  Tension  in  Masonry.  In  general,  if  AK,  Fig.  101,  repre- 
sents the  pressure  at  A  and  BL  that  at  B,  then  any  ordinate  of  the 
trapezoid  ABLK  will  represent  the  pressure  on  the  corresponding 
point  of  AB;  and  the  area  of  ABLK  will  represent  the  total  pressure 

on  AB,  If  the  center  of 
pressure  departs  more  than 
J I  from  the  center  of  the 
base,  there  will  be  a  minus 
pressure,  i.e.,  tension,  at  the 
opposite  side  of  base;  in 
other  words,  if  d  in  equa- 
tion 22,  page  473,  is  more 
than  ^  I,  the  maximum 
pressure  will  be  more  than 
twice  the  mean  and  the 
minimum  pressure  will  be 
minus,  i.e.,  tension.  If 
AK'  represents  the  com- 
pression at  A  when  d  is 
more  than  J  /,  and  BU 
represents  the  corresponding  tension,  i.e,  the  minus  pressure  at  B, 
then  the  ordinates  of  the  triangle  ANK'  represent  the  pressures  at 
the  several  points  alcmg  AN;  and  similarly  the  ordinates  of  the 
triangle  BNU  represent  the  tensions  at  the  several  points 
along  BN. 

If  a  good  quality  of  cement  mortar  is  used,  it  is  not  unreasonable 
to  count  upon  a  little  resistance  from  tension.  As  a  general  rule,  \t 
is  more  economical  to  increase  the  quantity  of  stone  than  the  quality 
of  the  mortar;  but  in  dams  it  is  necessary  to  use  a  good  mortar  tc 
prevent  (1)  leakage,  (2)  disintegration  on  the  water  side,  and  (3) 
crushing.  Therefore,  equation  22  will  give  the  maximum  pressure 
or  maximum  tension  on  the  base  i4i5  up  to  the  point  at  which  the 
masonry  fails  either  by  tension  or  compression.  It  is  customary  to 
limit  the  maximum  pressure  in  dams  to  twice  the  mean,  which  is 
equivalent  to  specifying  that  no  part  of  the  masonry  shall  be  in 
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tension  or  that  the  center  of  pressure  shall  not  deviate  more  than 
J  I  from  the  center  of  any  real  or  imaginary  joint. 

953.  If  the  masonry  be  considered  as  incapable  of  resisting  by 
tension,  or  if  it  is  considered  unwise  to  depend  upon  tension  to  help 
resist  overturning,  then  when  d  in  equation  22  exceeds  J  I,  the  total 
pressure  will  be  borne  on  AN,  Fig.  101.  If  AK"  represents  the 
maximum  pressure,  P,  then  the  area  of  the  triangle  ANK^  will 
represent  the  total  weight  W.  The  center  of  gravity  of  the  triangle 
ANK"  must  be  under  r',  the  center  of  pressure;  and  hence  AN  =  ^ 
Ar".  Then  the  area  of  ANK''  =  i  AK"  X  AN  =  iP  X  SAr"  =^ 
iPdl-d)  =»  W;  or 

^  =  3lFI^ (23) 

To  illustrate  the  difference  between  equations  22  and  23, 
assume  that  the  distance  from  the  resultant  to  the  center  of  the  base 
is  one  quarter  of  the  length  of  the  base,  i.e.,  assume  that  d  ^  \l. 
Then,  by  equation  22,  the  maximum  pressure  at  A  is 

and  by  equation  23  it  is 

That  is  to  say,  if  d  =  i  Z  and  the  masonry  is  capable  of  resisting 
tension,  equation  24  shows  that  the  maximum  pressure  is  2i  times 
the  pressure  due  to  the  weight  alone;  and  if  the  masonry  is  incapable 
of  resisting  tension,  equation  25  shows  that  the  maximum  pressure 
is  25  times  the  pressure  due  to  the  weight  alone. 

Notice  that  equation  25  is  not  applicable  when  d  is  less  than 
1 1;  in  that  case,  equation  24  must  be  used. 

964.  The  discussion  in  the  preceding  section  is,  practically,  not 
applicable  to  masonry  dams,  since  it  is  not  wise  to  subject  the  masonry 
on  the  water  side  to  tension;  but  the  results  are  directly  applicable 
in  determining  the  maximum  pressure  on  the  joints  of  a  voussoir 
arch  (Chap.  XXII). 

966.  Limitiiig  Pressure.  In  determining  the  stability  against 
crushing,  it  is  not  wise  to  compute  the  factor  of  safety,  since  the 
computed  value  of  the  factor  will  depend  upon  the  value  assumed 
as  the  cnishing  strength  of  the  masonry;  and  therefore  it  is  better 
to  state  the  maximum  pressure  and  limit  it  to  twice  the  mean. 

As  a  preliminary  to  the  actual  designing  of  the  section,  it  is 
necessary  to  fix  upon  the  maximum  pressure  per  square  unit  to  vhich 
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it  is  proposed  to  subject  the  masonry.  Of  course,  the  allowable 
pressure  depends  upon  the  quality  of  the  masonry,  and  also  upon  the 
conditions  assumed  in  making  the  computations.  It  appears  to  be 
the  custom,  in  practical  computations,  to  neglect  the  vertical  pressure 
on  the  inside  face  of  the  dam,  i.e.,  to  assume  that  Af,,  equation  8, 
page  465,  is  zero.  This  assumption  is  always  on  the  safe  side,  and 
makes  the  maximum  pressure  on  the  toe  appear  greater  than  it 
really  is.  Computed  in  this  way,  the  maximum  pressure  on  cyclopean 
rubble  masonry  in  cement  mortar  in  some  of  the  great  dams  of  the 
world  is  from  11  to  15  tons  per  sq.  ft.  (150  to  200  lb.  per  sq.  in.). 

The  New  Croton  Dam  (§  964)  was  designed  for  a  maximum 
pressure  of  16.6  tons  per  sq.  ft.  (230  lb.  per  sq.  in.)  on  massive  rubble 
in  portland-cement  mortar,  which  pressure  occurs  when  the  reservoir 
is  empty. 

For  data  on  the  strength  of  stone  and  brick  masonry,  see  §  581-84 
and  }  617-29,  respectively. 

966.  The  actual  pressure  at  the  toe  will  probably  be  less  than 
that  computed  as  above.  It  was  assumed  that  the  weight  of  the  wall 
was  uniformly  distributed  over  the  base;  but  if  the  batter  is  con- 
siderable, it  is  probable  that  the  pressure  due  to  the  weight  of  the 
wall  will  not  vary  uniformly  from  one  side  of  the  base  to  the  other, 
but  will  he  greater  on  the  central  portions.  The  actual  maximum 
will,  therefore,  probably  occur  at  some  distance  back  from  the  toe. 
Neither  the  actual  maximum  nor  the  point  at  which  it  occurs  can  be 
determined.* 

Professor  Rankine  claims  that  the  limiting  pressure  for  the  toe 
should  be  less  than  for  the  heel.  Notice  that  the  preceding  method 
determines  the  maximum  vertical  pressure.  When  the  maximum 
pressure  on  the  heel  occurs,  the  only  force  acting  is  the  vertical 
pressure;  but  when  the  maximum  on  the  toe  occurs,  the  thrust  of 
the  water  also  is  acting,  and  therefore  the  actual  pressure  is  the 
resultant  of  the  two.  With  the  present  state  of  our  knowledge,  we 
can  not  determine  the  effect  of  a  horizontal  component  upon  the 
vertical  resistance  of  a  block  of  stone,  but  it  must  weaken  it  somewhat. 

957.  FUBTHKR  BspmBBOBilT.  The  preceding  theory  of  the 
stability  is  the  one  ordinarily  used,  but  there  are  a  few  matters  not 
included  therein  that  require  a  brief  mention. 

The  force  of  the  wind  was  not  included.  If  the  wind  blows  up- 
stream, the  stability  of  the  dam  will  be  increased  when  the  reservoir 
is  full  and  decreased  when  it  is  empty.  If  the  wind  blows  down- 
stream, it  will  not  affect  the  stability  when  the  reservoir  is  empty; 

*  For  an  interesting  investigation  of  this  question,  using  a  dam  made  of  an  elastio 
mass  composed  of  carpenter's  glue  and  molasses,  see  Trans.  Assoc,  of  Civil  Engineers 
of  Cornell  University,  vol.  viii,  p.  30-42. 
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but  when  the  reservoir  is  full,  the  wind  will  produce  waves  rather 
than  add  directly  to  the  pressure  against  the  back  of  the  dam. 

The  importance  of  wave  action  will  depend  upon  the  location  of 
the  dam  and  the  area  of  the  reservoir.  The  pressure  due  to  waves 
has  not  been  investigated  thoroughly,  but  their  effect  has  been  studied 
by  noticing  the  size  and  the  weight  of  bowlders  that  have  been 
moved  by  the  waves,  and  also  by  observing  in  a  single  locality  the 
pressure  recorded  by  a  dynamometer.*  By  the  latter  method,  on  the 
shore  of  the  open  ocean,  the  pressure  due  to  waves  20  feet  high  was 
found  to  be  6,083  lb.  per  sq.  ft.  on  a  dynamometer  "near  the  surface" 
and  2,856  lb.  per  sq.  ft.  on  a  similar  instrument  "several  feet  lower;" 
and  waves  6  feet  high  gave  pressures  of  1,256  and  3,041  lb.  per  sq.  ft., 
respectively. 

If  ice  forms  on  the  water  in  the  reservoir,  it  will  exert  a  horizontal 
thrust  against  the  dam  which  will  increase  the  sliding  force  and  also 
the  tendency  to  overturn  down  stream.  Of  course,  the  thrust  from 
the  ice  will  depend  upon  the  altitude  and  the  latitude  of  the  location 
of  the  reservoir.  The  pressure  due  to  ice  in  any  particular  case  is 
almost  wholly  a  matter  of  judgment.  A  Board  of  Experts  in  1888 
recommended  that  the  Quaker  Bridge  Dam,  virtually  the  same  as 
the  New  Croton  Dam  (§  964),  situated  30  miles  north  of  New  York 
City,  be  designed  to  resist  an  ice  thrust  of  43,000  pounds  per  lineal 
foot.f  The  moment  of  the  thrust  of  the  ice  should  be  added  to  the 
moment  of  the  overturning  forces  in  the  preceding  analysis.  The 
pressure  of  the  ice  may  be  eliminated  by  frequently  breaking  up  the 
ice  next  to  the  up-stream  face  of  the  dam.  The  pressure  of  ice  caused 
the  failure  of  a  masonry  dam  at  St.  Paul,  Minn.;  but  none  of  the 
details  are  known. 

968.  The  preceding  analysis  considers  only  shear  in  a  horizontal 
plane  and  compression  on  a  horizontal  section;  but  it  is  proved  in 
the  mechanics  of  materials  that  a  shear  combines  with  a  compression 
normal  to  it,  and  produces  a  greater  compression  in  an  inclined  plane 
(see  }  459).  Therefore  after  a  dam  has  been  designed  according: 
to  the  foregoing  analysis,  to  be  perfectly  sure  of  its  stability  it  should 
be  tested  for  shear  along  inclined  planes  and  also  vertical  planes — 
particularly  near  the  toe  (the  down-stream  portion  near  the  base). 
For  a  brief  discussion  of  this  phase  of  the  subject,  see  Wegmann's 
Design  and  Construction  of  Dams,  fifth  edition,  pages  8-10;  School 
of  Mines  Quarterly,  Vol.  xxvii,  pages  33-39;  and  Proceedings  Insti- 
tute of  Civil  Engineers  (London),  Vol.  clxxii,  page  105,  126-29. 

It  is  not  known  that  any  dam  was  ever  designed  in  accordance 
with  this  modification  of  the  ordinary  theory;   and  it  has  not  been 

♦  Thomas  Stevenson's  Design  and  Construction  of  Harbors,  p.  60-51. 
t  Wegmann's  Design  and  Construction  of  Dams.  5th  ed.,  p.  160. 
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proved  that  dams  designed  by  the  ordinary  theory  are  unstable  when 
tested  by  tha  more  refined  method  of  analysis  just  referred  to. 

Art.  2.    Outlines  op  the  Design. 

969.  Width  oh  Top.  Except  for  the  effect  of  waves  and  ice 
(S  957),  the  width  on  top  could  be  zero.  But  in  practice  the  top  of 
the  dam  is  generally  used  for  a  footway  or  a  roadway,  and  hence  a 
considerable  width  is  required  independent  of  any  question  of 
stability.  Schuyler  says  that  the  top  width  need  not  be  more  than 
one  tenth  of  the  height,  unless  the  top  is  used  for  a  roadway.*  For 
the  top  dimensions  of  a  few  of  the  highest  masonry  dams,  see  §  964-66. 

960.  The  Pbofili.  In  designing  the  vertical  cross  section  of  a 
gravity  dam  to  resist  still  water,  it  is  necessary  to  fulfill  three  con- 
ditions: (1)  to  prevent  sliding  forward,  equation  6,  page  461,  must  be 
satisfied;  (2)  to  resist  overturning,  equation  10,  page  466,  must 
be  satisfied;  and  (3)  to  resist  crushing,  equation  22,  page  473,  must 
give  safe  maximum  pressures  when  the  reservoir  is  full  and  also  when 
it  is  empty,  and  must  also  give  a  positive  minimum  pressure  (i.e., 
must  not  give  tension)  when  the  reservoir  is  either  full  or  empty. 
Limiting  equation  22  to  positive  values  is  equivalent  to  keeping  d 
less  than  i  I,  or  equivalent  to  saying  that  the  center  of  pressure  shall 
always  lie  within  the  middle  third  of  any  horizontal  joint.  As  the 
three  equations  of  conditions  really  involve  only  three  variables- 
viz.:  h,  6„  and  6', — the  height  of  the  dam  and  the  batter  of  the  two 
faces, — ^they  can  be  satisfied  exactly.  However,  as  there  is  little  or 
no  danger  of  a  dam's  failing  by  sliding,  provided  it  is  safe  against 
overturning  and  crushing,  there  are  practically  only  two  conditions 
to  be  fulfilled.  Further,  in  a  dam  of  the  pure  gravity  type  (the  form 
here  under  consideration),  there  is  no  reason  why  the  up-stream 
face  may  not  be  exactly  vertical;  and  hence  there  are  really  only 
two  variables — h  and  frj. 

To  design  a  dam  it  is  necessary  to  satisfy  the  equation  of  con- 
dition for  successive  comparatively  thin  horizontal  layers,  and  use 
the  dimensions  of  each  elementary  layer  in  finding  the  dimensions 
of  the  next  lower  one.  The  equations  of  condition  may  be  satisfied 
either  (1)  by  direct  computation  or  (2)  by  trial. 

1.  The  direct  computation  may  be  made  either  algebraically 
or  graphically.  To  make  a  solution  by  the  first  method,  state  the 
condition  for  stability  against  overturning  (equation  10,  page  466) 
in  terms  of  the  length  of  the  joint  (/),  the  thickness  on  top  (t),  the 
height  of  the  dam  (A  +  g),  the  depth  of  the  water  (fc),  the  batter  of 
the  up-stream  and  down-stream  faces  (6'  and  b^,  respectively),  the 

*  Schuyler's  Reservoirs  for  Irrigation,  Water  Power,  and  Domestic  Supply,  p.  119. 
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weight  of  a  cubic  unit  of  water,  and  the  weight  of  a  cubic  unit  of 
masonry;  and  solve  for  I.  Then  test  the  joint  by  equation  22, 
page  473.  This  method  involves  the  solution  of  a  quadratic  of 
considerable  complexity. 

To  solve  the  problem  graphically,  draw  the  section  and  determine 
the  position  of  the  center  of  pressure  as  in  Fig.  98  or  99,  page  466; 
and  then  apply  equation  22. 

One  or  the  other  of  the  above  processes  is  to  be  repeated  suc- 
cessively for  each  of  the  several  layers  beginning  at  the  top. 

2.  To  satisfy  the  conditions  by  trial,  proceed  as  follows:  The 
width  at  Jthe  top  being  known,  assume  dimensions  for  the  first  ele- 
mentary horizontal  layer,  and  test  its  stability  by  equations  10 
(page  466)  and  22  (page  473),  the  latter  with  and  without  the  water 
pressure  acting  against  the  dam.  If  the  first  dimensions  do  not 
give  results  in  accordance  with  the  limiting  conditions,  other  dimen- 
sions must  be  assumed  and  the  computations  be  repeated.  A  third 
approximation  will  rarely  be  needed. 

961.  The  second  method  of  satisfying  the  equations  of  condition 
is  the  one  employed  in  the  design  of  the  New  Croton  Dam  (§  964); 
but  later  the  equations  for  the  first  method  of  solution  were  worked 
out,  and  employed  in  checking  the  previously  determined  dimensions. 

962.  It  is  not  necessary  to  attempt  to  satisfy  these  equations 
precisely,  since  there  are  a  number  of  unknown  and  imknowable 
factors,  as  the  weight  of  the  stone,  the  quality  of  the  mortar,  the 
character  of  the  foundation,  the  quality  of  the  masonry,  the  hydro- 
static pressure  under  the  mass,  the  amount  of  elastic  yielding, 
the  force  of  the  waves  and  of  the  ice,  etc.,  which  have  more  to  do 
with  the  ultimate  stability  of  a  dam  than  the  mathematically  exact 
profile.  It  is  therefore  sufficient  to  assume  a  trial  profile,  being 
guided  in  this  by  the  cross  sections  of  existing  dams  (|  963-67)  and 
by  the  principle  stated  in  the  next  paragraph,  and  t©it  it  at  a  few 
points  by  applying  the  preceding  equations;  a  few  modifications 
to  satisfy  more  nearly  the  mathematical  conditions  or  to  simplify 
the  profile  is  as  far  as  it  is  wise  to  carry  the  theoretical  determination. 

Prof.  Wm.  Cain  has  shown*  that  the  equations  of  conditions  are 
nearly  satisfied  by  a  cross  section  composed  of  two  trapezoids,  the 
lower  and  larger  of  which  is  the  lower  part  of  a  triangle  having  its 
base  on  the  foundation  of  the  dam  and  its  apex  at  the  surface  of  the 
water,  and  the  upper  trapezoid  having  for  its  top  the  predetermined 
width  of  the  dam  on  top,  and  for  its  sides  nearly  vertical  lines  which 
intersect  the  sides  of  the  lower  trapezoid.  The  width  of  the  dam 
at  the  bottom  is  obtained  by  applying  the  equations  of  eondltion  as 
above.    The   relative   batter  of   the   up-stream   and   down-stream 

♦  Engineering  Nexvs,  vol.  xix,  p.  512-13. 


480 


Masonry  Dams. 


[Chap.  XVII. 


r^yii^l^l^roJ:^^ 


faces  depends  upon  the  relative  factors  of  safety  for  crushing  and 
overturning.  The  above  section  gives  a  factor  of  safety  which 
increases  from  bottom  to  top — an  important  feature. 

963.  Examples.  The  following  descriptions  give  the  principal 
dimensions  of  the  profiles  of  a  few  of  the  highest  gravity  masonry 
dams  in  the  world  at  the  present  time  (1909). 

964.  New  Croton  Dam,  This  dam  was  built,  in  1892-1907, 
about  30  miles  north  of  New  York  City,  to  store  water  for  that  munici- 
pality. Fig.  102  shows  the  profile  of  the  maximum  section  and 
also  some  of  the  data  concerning  its  stability.    The  height  from  the 

lowest  point  ot  the  foun- 
dation to  the  top  of  the 
parapet  is  297  ft.,  and 
the  depth  of  the  water 
impounded  is  150  ft.  The 
profile  is  substantially 
that  designed  for  a  dam 
proposed  in  1888  for  a  site 
about  1  mile  further  down- 
stream, known  as  the 
Quaker  Bridge  Dam,  which 
was  not  built.  Fig.  102 
shows  that  the  line  of  re- 
sistance (the  line  joining 
the  centers  of  pressure  of 
the  several  joints)  always 
lies  within  the  middle 
third  of  the  length  of  any 
imaginary  horizontal  joint. 
The  nominal  factor  of 
safety  for  sliding  and  the 
true  facter  of  safety  for 
overturning  when  the  re- 
-  servoir  is  full  are  given  for 
a  few  points;  and  also  the  maximum  unit  pressure  at  the  toe  when  the 
reservoir  is  full  and  at  the  heel  when  the  reservoir  is  empty  are 
shown.  The  minimum  coefficient  of  friction  required  te  prevent 
sliding  is  0.597  at  a  section  121  ft.  above  the  base  of  the  dam. 

The  main  dam  is  straight  in  plan  and  about  600  ft.  long.  For  a 
detailed  description,  see  Reports  of  the  New  Croton  Aqueduct  from 
1895-1907,  pages  90-102;  or  Wegmann's  Design  and  Construction 
of  Dams,  pages  162-84. 

966.  U.  S,  Reclamation  Service  Dams.  The  United  States 
Government,  through  its  Reclamation  Service,  a  branch  of  the  U.  S. 
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Geological  Survey,  now  (1909)  has  in  progress  three  notable  masonry 
dams, — the  Roosevelt,  the  Shoshone,  and  the  Pathfinder. 

The  Roosevelt  Dam  is  situated  in  the  canyon  of  Salt  River,  just 
below  the  mouth  of  Tonto  Creek,  about  70  miles  above  Phoenix, 
Arizona,  and  is  to  store  water  for  irrigation.  Fig.  103  shows  the 
profile  of  the  maximum  vertical  cross  section.  Notice  that  the 
profile  is  quite  similar  to  that 

of  the  New  Croton  Dam.    The /h^'4fo' 

height  of  the  spillway  above 
mean  low  water  is  220  ft.,  the 
height  of  the  roadway  above 
the  general  foundation  level 
is  260  ft.;  and  the  top  of  the 
parapet  is  284  ft.  above  the 
lowest  point  of  the  founda- 
tion. The  length  of  the  crest 
is  780  ft.  In  plan  the  dam 
is  curved  to  a  radius  of  400  ft. 
The  roadway  is  16  ft.  in  the 
clear. 

The  Shoshone  Dam  is  an 
irrigation  dam  situated  on  the 
Shoshone  River  in  Wyoming. 
It  has  a  maximum  height  of 
305  ft.  above  the  foundation, 
and  a  flow  line  295  ft.  above 
the  foundation;  and  it  im- 
pounds water  235  ft.  deep. 
The  dam  has  a  top  width  of 
10  ft.,  and  both  sides  of  the 
profile  are  straight  lines,  the 
up-stream  face  having  a  batter 
of  0.15  to  1  and  the  down-stream  0.25  to  1.  The  dam  will  be  about 
168  ft.  long  on  top,  and  is  curved  in  plan  to  a  radius  of  150  ft. 

The  Pathfinder  Dam  is  situated  on  the  North  Platte  River  in 
Wyoming,  4  miles  below  the  mouth  of  the  Sweetwater,  and  is  to 
impound  water  for  irrigation.  The  maximum  height  above  the 
foundation  is  210  ft.,  the  flow  line  is  200  ft.  above  the  foundation,  and 
the  maximum  depth  of  water  is  195  ft.  The  length  on  top  is  160  ft., 
and  the  center  line  of  the  crest  is  curved  to  a  radius  of  150  ft. 

966.  Other  High  American  Dams.    The  Wachusetts  Dam,  neai 

Clinton,  Mass.,  built  in  1900-06  to  store  water  for  the  Metropolitan 

District  of  Boston,  is  a  straight  gravity  dam  850  ft.  long,  having  a 

flow  line  185  ft.  above  the  foundation  and  a  total  height  of  205  ft. 
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The  depth  of  water  stored  is  95  ft.  The  profile  has  the  same  general 
character  as  that  of  the  New  Croton  Dam.  The  extreme  width  on 
top  is  25  ft.  9  in. 

The  Cheesman  Dam  impounds  water  for  the  city  of  Denver,  Colorado, 
and  was  built  in  1900-04.  It  has  a  flow  line  227  ft.  above  the  foun- 
dation and  a  total  height  of  231  ft.  The  dam  is  675  ft.  long  on  top,  is 
curved  in  plan,  and  has  a  profile  of  the  type  of  the  New  Croton  Dam. 

The  Olive  Bridge  Dam,  which  forms  the  Ashokan  Reservoir  of 
the  Catskill  Water  Supply  of  New  York  City,  is  to  be  220  ft.  above 
the  foundation,  and  will  impound  water  130  ft.  deep.  The  profile  is 
of  the  same  general  form  as  that  of  the  New  Croton  Dam. 

967.  Foreign  Dams.  The  preceding  six  dams  are  the  largest  in 
America,  and  are  considerably  larger  than  any  other  in  the  world. 
For  a  list  of  forty-six  masonry  dams  higher  than  100  feet,  fifteen  of 
which  are  in  the  United  States,  see  Wegmann's  Design  and  Con- 
struction of  Dams,  page  400.  The  profiles  of  many  of  the  high  i  la- 
sonry  dams,  particularly  the  older  ones,  are  exceedingly  extravagant. 

968.  The  Plan.  If  the  wall  is  to  be  one  side  of  a  rectangular 
reservoir,  all  -the  vertical  sections  will  be  alike;  and  therefore  the 
heel,  the  toe,  and  the  crest  will  all  be  straight.  If  the  wall  is  to  be 
a  dam  across  a  narrow  valley,  the  height  of  the  masonry,  and  con- 
sequently its  thickness  at  the  bottom,  will  be  greater  at  the  center 
than  at  the  sides.  In  this  case  the  several  vertical  cross  sections 
may  be  placed  (1)  so  that  the  crest  will  be  straight,  or  (2'i  so  that  the 
heel  will  be  straight  in  plan,  or  (3)  so  that  the  toe  will  be  straight  in 
plan.  Since  the  up-stream  face  of  the  theoretical  profile  is  nearly 
vertical,  there  will  be  very  little  difference  in  the  form  of  the  dam 
whether  the  several  cross  sections  are  placed  in  the  first  or  the 
second  position  as  above.  If  the  crest  is  straight,  the  heel,  in  plan, 
will  be  nearly  so;  if  the  crest  is  straight,  the  toe,  in  plan,  will  be  the 
arc  of  a  circle  such  that  the  middle  ordinate  to  a  chord  equal  to  the 
span  (length  of  the  crest)  will  be  equal  to  the  maximum  thickness  of 
the  dam;  and  if  the  toe  is  made  straight,  the  crest  will  become  a 
circle  of  the  same  radius.  This  shows  that  strictly  speaking  it  is 
impossible  to  have  a  straight  gravity  dam  across  a  valley,  since  either 
the  crest  or  toe  must  be  curved.  The  question  then  arises  as  to  the 
relative  merits  of  these  two  forms. 

969.  Straight  Great  yb.  Straight  Toe.  1.  The  amount  of  masonry 
in  the  two  forms  is  the  same,  since  the  vertical  sections  at  all  points 
are  alike  in  both.*    2.  The  stability  of  the  two  forms,  considered 

*  If  the  valley  across  which  the  dam  is  built  has  any  considerable  longitudinal 
slope,  as  it  usually  will  have,  there  will  be  a  slight  difference  according  to  the  relative 
position  of  the  two  forms.  If  the  two  ends  remain  at  the  same  place,  the  straight  toe 
throws  the  dam  farther  up  the  valley,  makes  the  base  hi|(he]^  and  consequently  slightly 
decreases  the  amount  of  masonry. 
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only  as  gravity  dams,  is  the  same,  since  the  cross  sections  at  like 
distances  from  the  center  are  the  same.  3.  The  form  with  a  curved 
crest  and  straight  toe  will  have  a  slight  advantage  due  to  its  possible 
action  as  an  arch. 

However,  it  is  not  necessary  to  discuss  further  the  relative 
advantages  of  these  two  types,  since  it  will  presently  be  shown  that 
both  the  toe  and  the  crest  of  a  gravity  dam  should  be  curved. 

970.  Gravity  vs.  Arch  Dams.  A  dam  of  the  pure  gravity  t3rpe 
is  one  in  which  the  sole  reliance  for  stability  is  the  weight  of  the 
masonry.  A  dam  of  the  pure  arch  type  is  one  relying  solely  upon  the 
arched  form  for  stability.  With  the  arched  dam,  the  pressure  of  the 
water  is  transmitted  laterally  through  the  horizontal  sections  to  the 
abutments  (side  hills).  The  thickness  of  the  masonry  is  so  small 
that  the  resultant  of  the  horizontal  pressure  of  the  water  and  the 
weight  of  the  masonry  passes  outside  of  the  toe;  and  hence,  con- 
sidered only  as  a  gravity  dam,  is  in  a  state  of  unstable  equilibrium. 
If  such  a  dam  fails,  it  will  probably  be  by  the  crushing  of  the  masonry 
at  the  ends  of  the  horizontal  arches.  In  the  present  state  of  our 
knowledge  concerning  the  elastic  yielding  of  masonry,  we  can  not 
determine,  with  any  considerable  degree  of  accuracy,  the  distribution 
of  the  pressure  over  the  cross  section  of  the  arch. 

If  it  were  not  for  the  incompleteness  of  our  knowledge  of  the  laws 
governing  the  stability  of  masonry  arches,  the  arch  dam  would 
doubtless  be  the  best  type  form,  since  it  requires  less  masonry  for 
any  particular  case  than  the  pure  gravity  form.  The  best  infor- 
mation we  have  in  regard  to  the  stability  of  masonry  arches  is  derived 
from  experience.  The  largest  vertical  voussoir  arch  in  the  world  has 
a  span  of  295  feet,  and  the  longest  vertical  concrete  arch  has  a  span 
of  280  feet,  while  most  masonry  dams  have  spans  several  times  as 
long. 

The  experience  with  large  arches  is  so  limited  (see  Table  90, 
page  648),  as  to  render  it  unwise  to  make  the  stability  of  a  dam 
depend  wholly  upon  its  action  as  an  arch,  except  under  the  most 
favorable  conditions  as  to  rigid  side-hills  and  also  under  the  most 
unfavorable  conditions  as  to  cost  of  masonry. 

971.  Examples  of  Arch  Dams,  Apparently  there  are  only  three 
dams  of  the  pure  arch  type  in  the  world — ^the  Zola,  the  Bear  Valley, 
and  the  Upper  Otay.  A  fourth  dam— the  Sweetwater— closely 
approaches  the  arch  type.  Fig.  104,  page  484,  shows  the  profiles 
of  these  four  dams,  and  also  the  position  of  the  resultant  pressure  on 
the  foundation.  The  position  of  the  resultant  shows  that  no  one 
of  the  pure  arch-type  dams  is  as  stable  as  a  gravity  dam;  and  the 
stability  of  the  Sweetwater  Dam  is  at  least  doubtful  when  considered 
only  as  a  gravity  dam.    The  stabiUty  of  the  Bear  Valley  and  of  the 
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Sweetwater  Dam  has  been  tested  practically.  Water  stood  for 
several  days  within  a  "few  inches"  of  the  flow  line  of  the  Bear 
Valley  Dam;  and  for  several  days  water  22  inches  deep  flowed  over 
the  crest  of  the  Sweetwater  Dam,  which  was  5.5  feet  more  than  it  was 
designed  to  carry.  In  neither  case  was  any  damage  done  by  the 
unexpectedly  high  water. 

The  Bear  Valley  Dam  was  built  in  1884  in  the  Bernardino  Moun- 
tains in  California  to  store  water  for  irrigation.  The  arch  type  was 
adopted  because  of  the  excessive  cost  of  transporting  cement  from 


Zob  Dom. 
Fig.  104. — Profiles  or  Arch  Dams. 


the  railroad  to  the  site  ($10.00  per  barrel).  The  crest  of  the 
dam  is  about  300  ft.  long,  and  is  curved  up-stream  with  a  radius 
of  335  ft. 

The  Upper  Otay  Dam  is  situated  about  20  miles  southeast  of  San 
Diego,  California.  The  length  of  the  dam  on  top  is  350  ft.,  the 
radius  being  359  ft.  The  up-stream  face  is  vertical.  The  dam  was 
completed  several  years  ago,  but  the  catchment  area  is  so  limited 
that  the  reservoir  has  never  been  full,  nor  will  it  likely  ever  be  filled. 

The  Zda  Dam^  named  after  the  designer — ^the  father  of  the  noted 
novelist, — was  built  in  1843  to  form  a  reservoir  for  supplying  water 
to  the  city  of  Aix,  France.  The  length  on  top  is  205  ft.,  and  the 
radius  at  the  crown  is  158  ft. 

The  Sweetwater  Dam  was  constructed  about  12  miles  southeast 
of  San  Diego,  California,  in  1887-88,  to  store  water  for  irrigation  and 
municipal  supply.  At  first  the  dam  had  a  height  of  60  ft.  and  the 
profile  shown  in  Fig.  104  by  the  dotted  line.  The  length  on  top 
is  380  ft.,  and  the  radius  of  the  top  of  the  up-stream  face  222  ft. 
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972.  Ourved  Gravity  Dams.  Although  it  is  not  generally  wise 
to  make  the  stability  of  a  dam  depend  entirely  upon  its  action  as  an 
arch,  a  gravity  dam  should  be  built  in  the  form  of  an  arch,  i.e.,  with 
both  crest  and  toe  curved,  and  thus  secure  some  of  the  advantages 
of  the  arch  type.  The  vertical  cross  section  should  be  so  propor- 
tioned as  to  resist  the  water  pressure  by  the  weight  of  the  masonry 
alone,  and  then  any  arch-Uke  action  will  give  an  additional  margin 
for  safety.  If  the  section  is  proportioned  to  resist  by  its  weight 
alone,  arch  action  can  take  place  only  by  the  elastic  yielding  of  the 
masonry  under  the  water  pressure;  but  it  is  known  that  masonry 
will  yield  somewhat,  and  that  therefore  there  will  be  some  arch  action 
in  a  curved  gravity  dam.  Since  but  Uttle  is  known  about  the  elas- 
ticity of  stone,  brick,  and  mortar  (see  §  21),  and  almost  nothing  at 
all  about  the  elasticity  of  actual  masonry,  it  is  impossible  to  deter- 
mine accurately  the  amount  of  arch  action,  i.e.,  the  amount  of  pres- 
sure that  is  transmitted  laterally  to  the  abutments  (side-hills).* 

973.  In  addition  to  the  increased  stability  of  a  curved  gravity 
dam  due  to  arch  action,  the  curved  form  has  another  advantage. 
The  pressure  of  the  water  on  the  back  of  the  arch  is  everywhere 
perpendicular  to  the  up-stream  face,  and  can  be  decomposed  into 
two  components — one  perpendicular  to  the  chord  (the  span)  of  the 
arch,  and  the  other  parallel  to  the  chord  of  the  arc.  The  first  com- 
ponent is  resisted  by  the  gravity  and  arch  stability  of  the  dam,  and 
the  second  throws  the  entire  up-stream  face  into  compression.  The 
aggregate  of  this  lateral  pressure  is  equal  to  the  water  pressure  on 
the  projection  of  the  up-stream  face  on  a  vertical  plane  perpendicular 
to  the  span  of  the  dam.  This  pressure  has  a  tendency  to  close  all 
vertical  cracks  and  to  consolidate  the  masonry  transversely — ^which 
effect  is  very  desirable,  as  the  vertical  joints  are  always  less  per- 
fectly filled  than  the  horizontal  ones.  This  pressure  also  prepares 
the  dam  to  act  as  an  arch  earlier  than  it  would  otherwise  do,  and 
hence  makes  available  a  larger  amount  of  stability  due  to  arch  action. 

The  compression  due  to  these  lateral  components  is  entirely 
independent  of  the  arch  action  of  the  dam,  since  the  arch  action 
would  take  place  if  the  pressure  on  the  dam  were  everywhere  per- 
pendicular to  the  chord  of  the  arc.  Further,  it  in  no  way  weakens 
the  dam,  since  considered  as  a  gravity  dam  the  effect  of  the  thrust  of 
the  water  is  to  relieve  the  pressure  on  the  back  face,  and  considered 
as  an  arch  the  maximum  pressure  occurs  at  the  sides  of  the  down- 
stream face. 

*  For  a  method  of  oompiiting  this  distribution  for  the  Shoshone  and  Pathfinder 
Dams,  see  an  article  by  Messrs.  Wisner  and  Wheeler  in  Engineering  News,  vol.  liv,  p. 
141 ;  and  for  a  similar  discussion  for  the  Cheesman  Dam,  see  Trans.  Amer.  Soc.  C.  E., 
vol.  UU,  p.  108-32. 
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The  curved  dam  is  a  little  longer  than  a  straight  one,  and  hence 
would  cost  a  little  more.  The  difference  in  length  between  a  chord 
and  its  arc  is  given,  to  a  close  degree  of  approximation,  by  the  formula 


.-.4.^-.(>+^^ 


24r^;' 

in  which  a  ■-  the  length  of  the  arc,  c  =  the  length  of  the  chord, 
and  r  =  the  radius.  This  shows  that  the  increase  in  length  due  to 
the  arched  form  is  comparatively  slight.  For  example,  if  the  chord 
is  equal  to  the  radius,  the  arc  is  only  -^^  or  4  per  cent,  longer  than 
the  chord.  Furthermore,  the  additional  cost  is  less,  proportionally, 
than  the  additional  quantity  of  masonry;  for  example,  10  per  cent 
additional  masonry  will  add  less  than  10  per  cent  to  the  cost. 

974.  Finally,  a  curved  dam  can  resist  changes  of  temperature 
better  than  a  straight  dam.  The  expansion  and  contraction  of 
masonry  is  something  Uke  1  inch  per  100  feet  per  100°  F.  change 
of  temperature,  and  a  drop  in  the  temperature  of  the  dam  of  20** 
would  cause  a  tension  of  something  like  500  lb.  per  sq.  in.  Since 
such  a  change  might  occur — particularly  when  the  reservoir  was 
partly  empty, — and  since  no  masonry  could  stand  that  tension,  it  is 
wise  to  prevent  the  possibility  of  any  such  stress  by  building  a 
gravity  dam  convex  up-stream.  The  face  of  a  curved  gravity  dam 
is  likely  to  be  in  compression  due  to  the  overturning  effect,  and  the 
back  in  compression  due  to  the  arch  action;  that  is,  the  tendency 
of  the  overturning  moment  is  to  produce  compression  in  the  down- 
stream face,  while  the  tendency  of  the  arch  action  is  to  produce 
compression  in  the  up-stream  face.  However,  there  is  not  likely  to 
be  much  of  either  action  above  the  surface  of  the  water — the  portion 
ixposed  to  the  greatest  changes  of  temperature, — but  nevertheless 
the  possibility  of  some  such  action  is  worth  a  Uttle  additional  cost. 
The  limitations  of  space  prevent  a  discussion  of  the  matter. 

976.  There  are  forty-six  masonry  dams  in  the  world  over  100 
ft.  high;  and  of  the  forty-four  whose  plans  are  known,  two  are  of  the 
pure  arch  type,  twenty-eight  of  the  curved  gravity  type,  and  fourteen 
of  the  straight  gravity  type. 

976.  Overfall  Dams.  The  preceding  discussion  relates  to 
dams  which  are  not  submerged.  An  overfall  or  submerged  dam 
must  resist,  in  addition  to  the  hydrostatic  forces  that  tend  to  slide 
or  overturn  it,  the  dynamic  action  of  large  volumes  of  water  flowing 
over  it.  The  pounding  and  erosive  action  of  the  overflow  may  be 
diminished  by  giving  the  down-stream  face  such  a  curve  as  will  cause 
the  water  to  slide  or  roll  down  it  ^^ith  the  least  disturbance. 

The  theory  of  the  best  cross  section  for  an  overfall  dam  is  not 
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Fig.  105. — Rollwat  op  Atlanta  Dam. 


fully  settled;   but  Fig.  105  shows  the  cross  section  of  a  dam  near 
Atlanta,  Georgia,  which  is  representative  of  good  practice. 

977.  Solid  vb.  Hollow  Dams.  The  preceding  discussion  relates 
solely  to  a  solid  dam,  in  which  for  economy  the  cross  section  is  as 
narrow  as  consistent  with  stability,  and  the  batter  of  the  up-stream 
face  is  relatively  quite  small.  In  this  form  of  dam,  the  horizontal 
thrust  of  the  water  is  re- 
sisted chiefly  or  wholly  by 
the  weight  of  the  masonry, 
i.e.,  the  vertical  component 
^f  the  water  pressure  is  an 
unimportant  factor  of  the 
stability.  Such  a  dam 
might  with  propriety  be 
called  an  upright  dam. 

Since  the  invention  of 
reinforced  concrete,  a  new 
type  of  dam  has  been  in- 
troduced, viz.:  a  hollow 
dam  having  a  very  broad 
base  and  a  relatively  great 
batter  on  the  up-stream 
face.  In  this  form,  the  vertical  component  of  the  pressure  of  the 
water  on  the  back  of  the  dam  is  an  important  factor  of  the  stabil- 
ity. Such  a  dam  could  with  propriety  be  called  an  inclined  dam, 
and  is  with  less  propriety  often  called  a  pressure  dam. 

978.  The  inclined  dam  consists  of  a  series  of  vertical  abutments 
spaced  10  to  15  feet  apart,  covered  on  the  up-stream  side  with  a 
continuous  deck.  If  the  dam  is  submerged,  there  may  or  may  not 
be  a  roUway  on  the  down-stream  side.  The  abutments  may  be 
braced  by  horizontal  struts  between  them;  and  sometimes  inter- 
mediate floors  are  laid  between  the  buttresses;  electric  machinery,  etc., 
being  placed  in  the  compartments  thus  formed.  Fig.  106  shows  the 
cross  section  of  a  hollow  reinforced-cjncrete  dam.  The  advantages 
of  this  form,  which  is  patented,  are:  (1)  being  hollow  it  requires  only 
about  40  per  cent  as  much  concrete  as  a  solid  dam;  (2)  being  hght 
it  gives  a  less  pressure  upon  the  foundation;  and  (3)  on  account 
of  the  great  slope  of  the  up-stream  face,  it  gives  a  nearly  uniform 
pressure  on  the  foundation. 

For  the  complete  analysis  of  the  stresses  in  such  a  dam,  see 
Engineering  News,  Vol.  lix,  pages  452-53. 

979.  Quality  of  the  Masonry.  It  is  a  well-settled  principle 
that  any  masonry  structure  which  sustains  a  vertical  load  ahould 
have  no  continuous  vertical  joints.     Dams  support  both  a  hm  izonMl 
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and  a  vertical  pressure,  and  hence  neither  the  vertical  nor  the  hori- 
zontal joints  should  be  contiguous.  This  requires  that  the  masonry 
shall  be  broken  ashlar  (Fig  70,  page  280)  or  random  squared-stone 
masonry  (Fig.  71,  page  280),  or  uncoursed  rubble  (Fig.  72,  page  281). 
In  the  past,  the  last  was  generally  employed,  particularly  for  large 
dams;  but  recently  rubble  concrete  (§  580)  seems  to  be  preferred, 
since  the  latter  is  more  easily  laid  and  requires  3  to  5  per  cent  less 
cement.  Sometimes,  however,  one  or  both  faces  of  the  dam  are 
laid  with  cut  stone,  and  the  interior  is  filled  with  concrete  or  rubble 
concrete,  the  face  masonry  being  carried  up  ahead  of  the  concrete 


Fio.  106. — ^Ellsworth  (Maine)  Hollow  Dam. 

to  act  as  forms.  The  joints  on  the  faces  should  be  as  thin  as  possible, 
to  diminish  the  effect  of  the  weather  on  the  mortar  and  also  the  cost 
of  repointing.  In  ordinary  walls,  much  more  care  is  given  to  fill 
completely  the  horizontal  joints  than  the  vertical  ones;  but  in  dams 
and  reservoir  walls,  it  is  equally  important  that  the  vertical  joints 
also  shall  be  completely  filled. 

980.  Bibliography.  For  an  elaborate  treatise  on  dams — 
masonry,  earth,  rock-fiU,  timber,  and  steel — and  also  the  principal 
movable  dams,  see  Wegmann's  Design  and  Construction  of  Dams 
(John  Wiley  and  Sons,  New  York,  1907),  which  also  contains  an 
exhaustive  classified  bibliography  of  dams. 


CHAPTER  XVni 
RETAINING  WALLS 

982.  DiFlNITlQini.  Retaining  waU  is  a  wall  of  masonry  for 
sustaining  the  pressure  of  earth  deposited  behind  it  after  it  is  built. 
A  retaining  wall  is  sometimes  called  a  revetment  wall,  although  that 
term  ordinarily  means  a  face  or  slope  wall  (see  the  next  paragraph). 

Face  waUj  or  slope  waU,  is  a  species  of  retaining  wall  built  against 
the  face  of  earth  in  its  undisturbed  and  natural  position.  Obviously 
it  is  much  less  important  and  involves  less  difficulties  than  a  true 
retaining  wall. 

Buttresses  are  projections  in  the  front  of  the  wall  to  strengthen  it. 
They  are  not  often  used,  on  account  of  their  unsightliness,  except 
as  a  remedy  when  a  wall  is  seen  to  be  failing. 

Counterforts  are  projections  at  the  rear  of  the  wall  to  increase 
its  strength.  They  are  of  doubtful  economy  with  block  in  course 
masonry,  but  are  valuable  in  a  reinforced  concrete  wall. 

Land-ties  are  long  iron  rods  which  connect  the  face  of  the  wall 
with  a  mass  of  masonry,  a  large  iron  plate,  or  a  large  wooden  post 
bedded  in  the  earth  behind  the  wall,  to  give  additional  resistance  to 
overturning. 

Surcharge.  If  the  material  to  be  supported  slopes  up  and  back 
from  the  top  of  the  wall,  the  earth  above  the  top  is  called  the  sur- 
charge, 

983.  Retaining  walls  are  frequently  employed  in  railroad  work, 
on  canals,  about  harbors,  etc.;  and  the  principles  involved  in  their 
construction  have  more  or  less  direct  application  in  arches,  in  tunnel- 
ing and  mining,  in  timbering  of  shafts,  and  in  the  excavation  of  deep 
trenches  for  sewers,  etc.,  and  in  military  engineering. 

Art.  1.    Theory  op  Stability. 

984.  IfliTBODS  OF  Failure.  A  retaining  wall  proper  may  fail 
(1)  by  sliding  on  the  plane  of  any  horizontal  joint,  or  (2)  by  over- 
turning about  the  front  edge  of  any  horizontal  joint,  or  (3)  by 
crushing  at  the  front  edge  of  any  horizontal  section.  The  preceding 
methods  of  failure  refer  to  the  body  of  the  wall  and  not  to  the  foun- 
dation. 
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A  wall  which  is  held  at  the  top  may  fail  by  bulging  out  near  the 
center;  but  such  a  wall  is  not  rightly  called  a  retaining  wall,  and 
is  not  considered  in  this  connection.  Such  a  wall  acts  as  a  masonry 
beam,  and  not  by  its  weight  as  a  true  retaining  wall. 

986.  DIFFI0ULTIE8  OF  THE  Pbobum.  In  the  discussion  of  the 
stability  of  dams,  it  was  shown  that  in  order  to  determine  the  effect 
of  the  thrust  of  the  water  against  the  wall,  it  is  necessary  to  know 
(1)  the  amount  of  the  pressure,  (2)  its  point  of  application,  and  (3) 
the  direction  of  its  line  of  action.  Similarly,  to  determine  the  effect 
of  the  thrust  of  a  bank  of  earth  against  a  wall,  it  is  necessary  tc 
know  (1)  the  amount  of  the  pressure,  (2)  its  point  of  application, 
and  (3)  its  line  of  action. 

In  the  present  state  of  our  knowledge  but  little  is  known  con- 
cerning  the  amount,  the  point  of  application,  or  the  line  of  action  of 
the  lateral  pressure  of  earth  against  a  retaining  wall.    The  difficulties 
in  the  matter  may  be  briefly  explained  as  follows:  ACy  Fig.  107,  rep- 
resents the  back  of  a  retaining  wall,  and 
—  AD  the  surface  of  the  ground.     The  earth 
has  a  tendency  to  break  away  and  come 
down  some  line,  as  CD.    The  force  tend- 
ing to  bring  the  earth  down  is  its  weight ; 
and  the  forces  tending  to  keep  it  from 
coming  down  are   the   friction  and  the 
cohesion  along  the  line  CD,  and  the  re- 
sistance of  the  wall.    The  pressure  against 
the  wall  depends  upon  the  form  of  the 
Pj^  jq^  line  CD.      If  the   constants  of   weight, 

friction,  and  cohesion  of  any  particular 
ground  were  known,  possibly  the  form  of  CD,  and  also  the  amount, 
point  of  application,  and  line  of  action  of  the  thrust  on  the  wall 
could  be  determined;  but  at  present  there  are  no  adequate  experi- 
mental data  on  this  subject. 

Notwithstanding  the  fact  that  since  the  earliest  ages  constructors 
have  known  by  practical  experience  that  a  mass  of  earthwork  will 
exert  a  severe  lateral  pressure  upon  a  wall  or  other  retaining  structure, 
there  is  probably  no  other  subject  connected  with  the  constructor's 
art  in  which  there  exists  the  same  lack  of  exact  experimental  data. 
On  the  other  hand,  there  is  almost  no  other  phase  of  construction 
in  which  there  is  proportionally  an  equal  amount  of  theoretical 
mathematical  investigation.  Apparently,  each  new  investigator 
has  recognized  the  inadequacy  of  former  theories,  and  has  sought  to 
present  a  new  one  with  the  hope  that  it  might  be  mere  satisfactory. 
Of  course,  mathematical  investigations  unsupported  by  experiments 
or  experience  are  a  very  uncertain  guide. 
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986.  THE0RIS8  OF  Lateral  Pressure  of  Earth.  The  numerous 
theories  of  the  lateral  pressure  of  earth  may  be  divided  into  two 
classes,  viz.: 

1.  The  first  class  consists  of  those  theories  that  assume  that 
when  a  retaining  wall  fails,  a  prism  of  earth  severs  its  connection 
from  the  bank  and  slides  on  a  plane  surface  called  the  plane  of  rup- 
ture The  first  theory  of  this  class  was  proposed  by  Coulomb  in 
1773;  and  it  has  since  been  elaborated  by  Poncelet  (1840)  and 
Scheffler  (1857"^  and  ingenious  graphical  solutions  have  been  pro- 
posed by  Moh  and  von  Ott.  This  theory  is  frequently  used;  and 
is  usually  called  Coulomb^s  theory,  but  sometimes  the  "theory  of 
the  prism  of  maximum  pressure.*' 

2.  The  theories  of  the  second  class  are  founded  upon  what  is 
called  the  principle  of  conjugate  pressures,  whereby  the  differential 
equations  representing  the  equilibrium  of  a  particle  in  the  interior 
of  the  supported  earth  are  first  established,  and  then  by  integration 
the  total  resultant  earth  pressure  is  deduced.  This  theory  was 
proposed  by  Rankine  in  1858,  and  has  since  been  elaborated  by 
Levy,  Winkler,  Mohr,  and  Weyrauch  (1878);  and  ingenious  graphical 
solutions  have  been  proposed  by  Culmann,  Greene,  Schefl^er,  von 
Ott,  and  Winkler.  This  theory  is  usually  called  Rankine's,  but  some 
times  "the  theory  of  conjugate  stresses." 

987.  The  several  theories  of  the  lateral  pressure  of  earth  will  be 
considered  under  three  heads,  viz.:  (1)  theories  for  the  amount  of 
the   pressure;    (2)   theories   for   the 

direction  of  the  pressure;    and  (3) 
theories  for  its  point  of  application. 

988.  Theories  for  the  Amonnt  of  the 
Lateral  Pressure.  Although  it  is  fre- 
quently claimed  that  the  two  classes  of 
theories  are  essentially  different  in 
their  fundamental  assumptions,  and 
although  the  mathematical  processes 
employed  in  the  two  cases  are  entirely 
different,  the  formulas  for  both  classes 
of  theories  are  only  special  cases  of  a 
single  general  equation,  as  will  now 
be  shown. 

In  Fig.  108,  AB  is  the  back  of  a 
wall  which  makes  an  angle  0  with  the  horizontal ;  BC  is  the  natural 
slope,  which  makes  an  angle  <f>  with  the  horizontal;  BM  is  the 
plane  of  rupture,  which  makes  an  unknown  angle  x  with  the  hori- 
zontal; 0  is  any  point  in  the  supported  earth ;  W  is  the  weight  of  the 
prism  ABM;  OL  is  perpendicular  to  AB,  and  ON  is  perpendicular 
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to  BM,  The  force  W  is  resolved  into  two  components  E  and  R, 
the  former  making  an  unknown  angle  z  with  the  normal  to  the 
back  of  the  wall  and  the  latter  an  angle  <f>  with  the  normal  to  the 
plane  of  rupture. 

h  «  the  vertical  height  of  the  wall; 

E  »  the  pressure  of  the  earth  against  the  back  of  the  wall,  the 
angle  between  E  and  the  normal  to  the  back  of  the  wall 
being  z; 
w  «  the  weight  of  a  cubic  imit  of  the  earth; 
W  =  the  weight  of  the  earth  prism,  per  unit  of  length  of  the 

wall,  causing  the  maximum  lateral  pressure; 
0  =  the  angle  between  the  back  of  the  wall  and  the  horizontal; 
<f>  =•  the  angle  of  repose  of  earth,  i.e.,  the  angle  between  the 

natural  slope  and  the  horizontal; 
X  «  the  unknown  angle  between  the  plane  of  rupture  and  the 

horizontal; 
z  =  the  unknown  angle  between  the  resultant  earth  pressure 
and  the  normal  to  the  back  of  the  wall; 
It  is  assumed  that  the  earth  prism  ABMj  Fig.  108,  is  in  equilib- 
rium under  the  action  of  three  forces:    (1)  the  weight  of  the  mass: 
(2)  the  resultant  reaction  of  the  wall,  which  is  equal  and  opposite  to 
E]   and  (3)  the  resultant  reaction  of  the  plane  BM,  which  is  equal 
and  opposite  to  R,    Under  these  assumptions, 

E  =  w  ^?!^ (1) 

sm  WRO  ^  ' 

W  ^w  (area  ABM)  ^\w.AB  sin  ABM.  BM 

1      r»  «^^  (*  -  *)  «iw  (*  -  ^) 
«irr  B  9xn\x  —  o) 

The  angle  WOR  =  a;  -  ^,  and  the  angle  WRO  =  tf  +  -2;-x  +  ^. 
Substituting  these  values  in  equation  1  gives 

F  -  1 .«  fc»  '—^  (g  -  a)  gin  (  B-  X)  8in  (x  -  (f>) 
*     ^        ^  ^  ^  «iV  e  sin  {x  -  d)  sin  {0  -\-  z-  X  +  <l>)      *   ^^^ 

To  find  the  greatest  thrust  of  the  earth  against  the  wall,  differ- 
entiate equation  2  with  reference  to  E  and  Xy  and  find  the  maximum 
value  of  E.  To  differentiate  equation  2,  all  of  the  terms  containing 
X  must  first  be  reduced  to  the  form  cot  (tf  —  x).  This  transforma- 
tion and  the  subsequent  diflferentiation  and  reduction  are  too  long 
to  be  presented  here.    The  maximum  value  of  £  is 

^ iwh'sin\e^4^)  ^g^ 

^:n»  B  snn  (l9  -f-  J^    ^   J  ^"^^^  (0  -^)  ^Jn  {<t>  -f  z)\^ 

V         \sm  {6  -S)  sin{e-\-z)) 
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989.  Equation  3  is  a  general  formula  for  the  maximum  lateral 
pressure  of  earth  against  a  retaining  wall  in  terms  of  z,  the  unknown 
angle  between  the  resultant  earth  pressure  and  the  normal  to  the 
back  of  the  wall.*  Obviously  equation  3  is  limited  to  values  of 
d  not  greater  than  ^,  and  to  values  of  0  greater  than  <f>.  The  angle 
d  may  be  either  plus  or  minus;  and  0  may  be  more  or  less  than  90®. 
A  trial  will  show  that  E  increases  with  both  0  (the  angle  of  the  back 
of  the  wall  with  the  horizontal)  and  d  (the  angle  of  the  surcharge). 

For  an  investigation  as  to  the  reliability  of  theoretical  formulas^ 
see  §  998-1013. 

990.  Covlomb^s  Formvla.  If  we  assume  (1)  that  the  earth 
surface  is  horizontal,  i.e.,  that  d  =>  0,  (2)  that  the  back  of  the  wall 
is  vertical,  i.e.,  that  0  =  90®,  and  (3)  that  the  resultant  earth  pres- 
sure is  normal  to  the  back  of  the  wall,  i.e.,  that  z  =  0,  then  equa- 
tion 3  becomes 

£  =  iti;AHan«(45®-  i^) (4) 

which  is  the  well-known  expression  first  deduced  by  Coulomb  in  1773. 

991.  Rankine's  Formtdas.  If  we  assume  that  the  resultant  earth 
pressure  makes  an  angle  with  the  normal  to  the  back  of  the  wall 
equal  to  the  angle  of  repose  of  earth  on  earth,  that  is,  if  we  assume 
that  the  angle  of  friction  between  the  earth  and  the  back  of  the  wall 
is  the  same  as  that  of  earth  on  earth,  then  z  =  <f>,  and  equation  3 
becomes 

E^ i-^^'^-' (''<!>)  .    (5) 

^    \         ysin(e-'d)sin(e+<l>)/ 

which  is  Rankine's  formula  for  the  pressure  against  a  wall  having 
an  inclined  back. 

If  we  assume  further  that  the  back  of  the  wall  is  vertical,  and 
also  that  the  line  of  action  of  the  resultant  lateral  pressure  of  the 
earth  is  parallel  to  the  surface  of  the  earth,  then  0=  90®  and  z  « 
90®  -{•  d  —  0,  and  equation  3  becomes 

which  is  Rankine's  general  formula  for  the  pressure  against  a  vertical 
wall  canying  a  surcharge  at  an  angle  d. 
If  d  =>  (f>,  as  IB  usually  assumed,  then 

E  =^  iwh*co8  4> (7) 

*  Apparently  this  formula  was  first  deduced  by  Praf.  Mansfield  Merriman — 
see  page  35  of  his  Retaining  Walls  and  BCasonry  Dams,  John  Wiley  and  Sons,  New 
York,  1892. 
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which  is  Rankine's  formula  for  a  surcharge  at  the  angle  of 
repose. 

992.  Weyfra'wMB  Formula.  If  it  be  assumed  that  the  earth 
pressure  is  normal  to  the  back  of  the  wall,  then  z  ^^  0,  and  equation 
3  becomes 

singed  4-     I  smJ^^_^2^ljin^Y 
\        \  sin  (tf— ^)    sin     $/ 

which  is  one  of  the  formulas  proposed  by  Weyrauch  in  1878. 

993.  Poncdet's  Formula.  If  it  be  assumed  that  i?  —  ^,  ^  —  (?, 
and  0  =»  90®,  then  equation  3  becomes 

_             i  w  h^  cos  6  „ - 

E  =3 = == — (9) 

(1  +  V2  sin  <f>y  ^  ^ 

which  is  the  expression  deduced  by  Poncelet  in  1840. 

994.  Theories  for  the  Point  of  Application  of  the  Pressure.    In  all 

theories,  the  amount  of  the  lateral  pressure  is  given  by  equation  3, 
page  492,  or  by  an  equation  easily  derived  therefrom;  and  since 
by  that  formula  the  pressure  varies  as  A*,  i.e.,  as  the  square  of  the 
vertical  height  of  the  wall,  it  is  always  assumed  in  theoretical  in- 
vestigations that  the  lateral  pressure  of  earth  follows  the  law  of  Uquid 
pressure  and  that  therefore  the  point  of  appUcation  is  }  A  from  the 
bottom  of  the  wall.  For  a  comparison  between  theory  and  ex- 
periment on  this  point,  see  §  1001-8. 

996.  Theories  for  the  Direction  of  the  Pressure.  Equation  3, 
page  492,  gives  the  maximum  lateral  pressure  in  terms  of  z,  the  un- 
known angle  between  the  resultant  pressure  and  the  normal  to  the 
back  of  the  wall.  The  real  value  of  z  can  not  be  determined  theo- 
retically; and  hence  different  investigators  have  assumed  different 
values  for  this  angle. 

It  seems  reasonable  to  assume  that  the  true  value  of  z  must  lie 
between  (f  and  the  angle  of  friction  of  the  earth  against  the  back  ^ 
the  wall;  but  the  angle  of  friction  against  the  rough  back  of  a  stone- 
block  wall  is  not  known,  and  hence  it  is  usual  to  assume  values  of 
z  between  0  and  <^.  For  a  level  bank  of  earth,  the  value  of  E  is 
less  for  2  =  ^  than  for  2  =  <^;  but  for  large  values  of  <J,  ^  is  larger 
ior  z  =  <f}  than  for  z  *=  0. 

Usually  the  advocates  of  the  theory  of  the  prism  of  maximum 
thrust  have  assumed  that  the  resultant  pressure  is  normal  to  the 
wall,  i.e.,  that  z  in  equation  3  is  equal  to  zero  ;  and  usually  those  who 
use  the  principle  of  conjugate  pressures  have  assumed  that  the 
resultant  pressure  is  parallel  to  the  surface  of  the  supported  earth, 
i.e.,  that  z  in  equation  3  is  equal  to  90°  —  d  +  9. 
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996.  Angle  of  Repose.  To  apply  any  of  the  preceding  formulas 
for  the  lateral  thrust  of  earth,  it  is  necessary  to  know  </),  the  angle 
of  repose  of  the  earth.  Tliis  angle  may  be  determined  as  follows: 
Thoroughly  puiverize  a  mass  of  earth  so  as  to  destroy  all  cohesion 
between  its  particles;  and  then  slowly  pour  it  vertically  upon  a 
horizontal  surface,  thus  forming  a  cone.  The  angle  of  the  sides  of 
this  cone  with  the  horizontal  is  <l>,  the  angle  of  repose  or  the  *^ngle 
of  natural  slope.  The  particles  of  earth  on  such  a  slope  are  held  in 
equilibrium  by  the  force  of  gravity  and  by  friction. 

Table  75  gives  rough  average  values  of  the  angle  of  repose 
and  also  of  the  weight  of  various  kinds  of  earth.  Slight  varia- 
tions in  the  amount  of  moisture  make  great  differences  in  the 
value  of  the  angle  of  repose  and  of  the  weight.  The  results  in  Table 
75  are  about  those  usually  given  in  discussions  of  the  theory  of  the 
stability  of  retaining  walls;  but  it  will  presently  be  shown  that  any 
such  results  are  not  of  much  value. 

TABLE  75. 
Angle  of  Repose,  Coefficient  of  Friction,  and  Weight  of  Earth. 


Kind  of  Eabth. 


Alluvium 

Clay,  dry 

Clay,  damp 

Clay,  wet 

Gravel,  coarse 

Gravel,  graded  sizes 

Loam,  dry 

XiOam,  moist 

Loam,  saturated . . . . 

Sand,  dr3r 

Sand,  moist 

Sand,  saturated  . . . . 


Angxjb  op  Rsposs. 


18^ 
26«» 

IS** 

30° 

45** 
30*» 

as** 

40* 
30* 


Slope. 


3tol 

2tol 

Itol 

3.2  to  1 

i.rtoi 

1.2tol 

1.2to  1 

Itol 

1.7tol 

1.4tol 
1.2tol 
1.7tol 


COBFPIGXKNT 

OF  Fbichon, 
Tan  *. 


0.32 

0.50 
1.00 
0.31 

0.58 
0.84 

0.84 
1.00 
0.58 

0.70 
0.84 
0.58 


Wbioht, 
Lb.  pbr 
Cu.  Ft. 


90 

110 
120 
130 

110 
120 

80 

90 

110 

100 
110 
120 


997.  OoEFPioiEHT  OP  Cohesion.  The  term  cohesion  will  be 
employed  for  the  force  uniting  the  particles  of  the  earth,  whether  that 
force  be  adhesion  or  true  cohesion.  Friction  resists  the  separation 
of  surfaces  only  when  motion  is  attempted  parallel  to  the  surface 
of  contact,  while  cohesion  resists  motion  in  any  direction.  Cohesion 
is  proportional  to  the  area  of  contact,  depends  upon  the  nature  of 
the  materials,  and  is  independent  of  the  normal  pressure. 
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The  coefficient  of  cohesion,  i.e.,  a  measure  of  the  cohesion  of 
earth,  may  be  obtained  as  follows:  Dig  a  number  of  trenches  of 
different  depths  with  vertical  sides,  and  lengths  several  times  their 
widths.  Examine  the  trenches  from  time  to  time,  and  after  several 
days  it  will  be  observed  that  all  over  a  certain  depth  will  have  caved 
along  a  line  something  like  CD,  Fig.  109.  Measure  the  distance 
EC,  being  careful  to  choose  a  trench  in  which  C  is  at  least  some 
little  distance  above  the  bottom  of  the  trench.  If  /i  =  EC,  w  «  the 
weight  of  a  cubic  unit  of  the  earth,  <f>  =  the  angle  of  repose,  and 
C  =  the  coefficient  of  cohesion,  then* 


C  = 


h  w  {\  —  sin  y) 

4  C08  ^ 


(10) 


i 


^^ 


If  ti;  =  100  lb.  per  cu.  ft.,  and  ^  =  30°,  then  C  =  14.4  A,  which 
shows  that  in  ordinary  soil  cohesion  is  equal  to  14.4  lb.  per  sq.  ft. 
per  linear  foot  of  vertical  rupturing  depth.  This  value  of  the  co- 
efficient of  cohesion  is  for  earth  under  comparatively  light  com- 
pression; but  experiment  and  experience  show  that  compression 

increases  the  cohesion,  and  therefore  the 
value  of  C  deduced  as  above  is  too  small  for 
any  practical  retaining  wall. 

Equation  10  was  deduced  on  the  assump- 
tion that  the  surface  of  rupture  is  a  plane, 
but  it  is  near  enough  correct  to  show  that 
under  ordinary  conditions  cohesion  is  great 
enough  to  affect  materially  the  formulas 
for  the  lateral  thrust  of  earth.  All  formu- 
las for  earth  pressure  assume  that  the 
material  to  be  supported  is  clean,  dry 
sand — a  material  that  is  seldom,  or  never, 
found  in  practice, — and  as  all  other  soils  possess  considerable  cohe- 
sion, all  formulas  for  earth  pressure  must  be  regarded  as  approxi- 
mate owing  to  the  disregard  of  cohesion. 

998.  Beliabilitt  of  Theobetioal  FOBMX7LA8.  There  is  a 
great  difference  of  opinion  among  recognized  authorities  as  to  the 
reliability  of  the  theories  of  earth  pressure.  Some  contend  that  the 
results  are  of  little  or  no  practical  value,  while  othei-s  claim  that  the 
theories  are  as  trustworthy  as  the  theoretical  analysis  relating  to 
any  other  branch  of  construction.  It  is  proposed  to  consider  the 
preceding  theoretical  formulas  in  the  light  of  experience  and  ex- 
periments. 

All  theories  of  earth  pressure  are  based  upon  three  assumptions, 
each  of  which  has  been  seriously  questioned.    The  first  of  these 

*  Merriman's  Walls  and  Dams,  p.  6. 
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assumptions  is  that  the  surface  of  rupture  is  a  plane;  the  second  that 
the  point  of  application  of  the  resultant  pressure  is  at  J  of  the  height 
of  the  wall  from  the  bottom;  and  the  third  relates  to  the  angle 
between  the  back  of  the  wall  and  the  resultant  pressure.  For  con- 
venience, each  of  these  assumptions  will  be  considered  separately, 
although  they  are  not  entirely  independent. 

999.  Surface  of  Rapture  a  Plane.  All  theories  assume  that  the 
surface  of  rupture,  CD^  Fig.  107,  page  490,  is  a  plane;  or,  in  other 
words,  all  theories  assume  that  if  a  mass  of  earth  is  just  sustained  by 
a  wall,  there  is  a  certain  plane  along  which  the  prism  of  earth  is  on 
the  point  of  sliding.  This  is  equivalent  to  assuming  that  the  soil  is 
devoid  of  cohesion,  and  is  homogeneous  and  non-compressible. 

This  assumption  is  most  nearly  correct  in  the  case  of  dry,  clean 
sand,  and  most  in  error  with  a  tough,  tenacious  clay.  In  practice, 
sand  is  seldom  either  dry  or  clean;  and  usually  the  material  behind 
the  wall  is  not  even  approximately  pure  sand.  Therefore,  in  most 
cases  this  assumption  is  considerably  in  error.  It  is  common  ex- 
perience that  banks  of  earth  will  frequently  stand,  at  least  for  some 
time,  at  an  angle  considerably  greater  than  the  frictional  angle  of 
repose,  which  is  proof  that  under  ordinary  conditions  the  cohesion 
of  the  earth  is  sufl5cient  to  modify  materially  the  theoretical  results 
for  the  lateral  pressure. 

Further,  universal  experience  shows  that  when  a  bank  of  earth 
breaks  away,  as  when  a  trench  caves  in  (whether  or  not  it  is  sheeted), 
or  when  a  retaining  wall  fails,  the  surface  of  rupture  is  not  a  plane, 
but  is  nearly  vertical  near  the  top,  and  has  a  decided  curvature  at 
the  bottom,  i.e.,  has  a  form  somewhat  like  the  curve  CD  in  Fig.  107, 
page  490.*  In  a  rough  way  the  line  of  fracture  on  the  surface  AZ>, 
Fig.  107,  is  usually  at  a  distance  back  from  the  vertical  face  equal  to 
about  half  the  height  of  the  face.  The  surface  of  rupture  is  sub- 
stantially the  same  whether  the  earth  is  in  its  natural  undisturbed 
position  or  is  an  artificial  fill,  unless  the  latter  is  freshly  made  and 
composed  of  nearly  dry  material.  Of  course,  any  bank  of  earth 
will  in  time  take  a  slope  at  approximately  the  so-called  angle  of 
repose;  but  even  then  the  surface  of  repose  is  not  strictly  a  plane, 
since  at  its  upper  edge  the  surface  is  convex  upward  and  at  its  lower 
edge  is  concave  upward.  However,  this  natural  slope  is  not  due 
to  any  cleavage  plane  in  the  material,  but  to  the  action  of  rain  and 
wind,  and  perhaps  also  of  frost. 

The  preceding  shows  that  the  assumption  that  the  surface  of 
rupture  is  a  plane  is  not  in  accordance  with  ordinary  practical  con- 
ditions.   At  the  time  the  earth  is  deposited  behind  a  retaining  wall, 

♦  For  niimerous  examples  by  various  engineers,  see  Trans.  Amer.  See   of  C.  E., 
vol.  Ix,  p.  1-100. 
32 
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it  has  the  least  cohesion  and  most  nearly  conforms  to  the  theory; 
and  hence  the  theory  most  nearly  represents  the  most  dangerous 
condition.  But  as  the  soil  is  deposited,  the  weight  of  the  upper 
portion  and  the  rain  consolidate  the  lower  strata  and  thereby  in- 
creases the  cohesion;  and  hence,  unless  the  wall  is  built  rapidly  of 
dry  earth  during  a  dry  time,  the  assumption  that  the  surface  of  rup- 
ture is  a  plane  does  not  closely  represent  the  facts. 

1000.  All  theories  assume  that  the  coeflScient  of  friction  in  the 
interior  of  the  earth  mass  is  the  same  as  on  the  exterior  slope;  or 
in  other  words,  all  theories  assume  that  the  coefl5cient  of  internal 
friction  is  equal  to  the  tangent  of  the  angle  of  the  natural  surface 
slope.  Experiments  show  that  the  angle  of  internal  friction  differs 
materially  from  the  angle  of  surface  slope,  and  probably  varies  some- 
what with  the  pressure.*  The  resistance  of  particles  of  earth  or 
sand  to  moving  on  an  exposed  slope  is  probably  rolling  friction  rather 
than  sliding,  while  the  resistance  involved  in  the  lateral  pressure  of 
earth  is  sliding  friction.  This  is  the  reason  why  there  is  a  difference 
between  surface  friction  and  internal  friction. 

Table  76  shows  the  values  of  the  tangent  of  the  angle  ot 
internal  friction  and  also  of  the  angle  of  the  surface  of  repose  for 
identical  materials  by  the  same  observer.!  There  seems  to  be  no 
constant  relation  between  the  two  sets  of  values;  but  Table  76  shows 
that  the  angle  of  internal  friction  for  most  materials  is  considerably 
smaller  than  the  angle  of  natural  slope.  The  angle  of  internal 
friction  seems  to  depend  upon  the  size  of  the  particles  and  to  increase 
with  the  pressure  and  the  moisture;  but  additional  experiments  are 
required  to  determine  the  law  of  its  variation. 


TABLE  76. 

Comparison  of  Angles  of  Internal  Friction  and  of  Surface 

Slope. 


Rsr. 
No. 

Kind  or  Hatbbiau 

Tangsnt  or  Angle  of 

Angle  or 

Interaai 
Friction. 

Surface 
Slope. 

Internal 
Friction. 

Surface 
Slope. 

1 

Bank  sand 

1.423 
1.097 
0.549 
0.474 
0.350 
0.258 

1.45to0.60 
1.00 
0.85 
0.86 
0.85 
0.68 

55^ 
48° 
29° 
25° 
19° 
14° 

55°-31° 

2 

Riprap 

45° 

3 

Sand,  50-100 

40° 

4 

Cinders 

41° 

5 
6 

Gravel,  J-inch 

Sand,  30-50 

40° 
34° 

♦  E.  P.  Goodrich,  Trans.  Amer.  Soc.  of  C.  E.  vol.  liii,  p.  296-302. 
t  E.  P.  Goodrich,  Trana.  Amer.  Soc.  of  C.  E.,  vol.  liii,  p.  301. 
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Table  77  gives  various  values  of  the  angle  of  internal  friction, 
including  those  in  Table  76.  The  angle  of  internal  friction  (Table 
77)  rather  than  the  angle  of  repose  (Table  75)  should  be  used  in 
formulas  for  the  lateral  pressure  of  earth. 

TABLE  77. 
Coefficient  of  Internal  Friction.* 


Rcr. 
No. 


1 

2 

3 

4 

5 

6 

7 

8 

9 

10 

11 

12 

13 

14 

15 

16 

17 

18 


Kind  or  Material. 


Coal,  shinele,  ballast,  etc. 

Bank  sana 

Riprap 

Earth 

Sand,  lOO-up 

Clay 

Sand,  60-100 

Earth 

Bank  sand 

Sand,  50-100 

Bank  sand 

Clay 

Cinders 

Gravel,  ^inch 

Gravel,  }-inch 

Bank  sand 

Sand,  30-50 

Sand,  20-30 


Tangent  or 
Angle  or 
Internal 
Friction. 


1.423 
1.423 
1.097 
1.097 
0.895 
0.895 
0.750 
0.750 
0.750 
0.549 
0.549 
0.474 
0.474 
0.474 
0.350 
0.350 
0.258 
0.179 


Approximate 
corrbrponding : 


Angle.       Slope. 


54*> 
54*> 
48** 
48** 
42» 
42** 
37** 
37** 
37** 
29° 
29** 
25** 
25** 
25** 
19** 
19** 
14** 
10** 


0.7  to  1 
0.7  to  1 
0.9  to  1 
0.9  to  1 
1.1  tol 
l.ltol 
1.3  tol 
1.3tol 
1.3tol 

1.8  tol 
1.8to  1 
2.1to  1 
2.1  tol 
2.1  tol 

2.9  tol 
2.9  tol 
3.9  tol 
5.6  tol 


Adthoritt. 


B.  Baker 

Goodrich 

Goodrich 

B.  Baker 

Goodrich 

B.  Baker 

Goodrich 

Steel 

Wilson 

Goodrich 

Goodrich 

Goodrich 

Goodrich 

Goodrich 

Goodrich 

Goodrich 

Goodrich 

Goodrich 


1001.  Point  of  Application.  All  theories  assume  that  the  point 
of  application  is  J  of  the  height  of  the  wall  from  the  base.  The 
only  argument  advanced  in  support  of  this  view  is  the  following: 
The  formula  for  the  total  pressure  shows  the  pressure  to  vary  as  the 
square  of  the  height,  which  is  the  same  as  liquid  pressure;  and, 
therefore,  the  point  of  application  must  be  at  the  same  point  as  for 
liquid  pressure,  i.e.,  at  J  of  the  height  above  the  base.  But  it  has 
not  been  proved  beyond  question  that  the  pressure  varies  as  the 
square  of  the  height,  and  hence  it  can  not  be  concluded  that  the 
point  of  application  is  certainly  at  §  of  the  height. 

In  deducing  the  formula  for  the  amount  of  the  pressure,  it  was 
assumed  that  the  prism  of  earth  between  the  plane  of  rupture  and 
the  back  of  the  wall  acted  like  a  solid  wedge  sliding  on  the  plane  of 
rupture;   and  hence  there  is  reason  for  claiming  that  the  pressure 

•E.  P.  Goodrich,  Trans.  Amer.  Soc.  of  C.  E.,  vol.  liii,  p.  301. 
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on  the  back  of  the  wall  is  uniformly  distributed,  and  that  the  resultant 
is  applied  at  the  center  of  the  height. 

Since  earth  is  neither  a  liquid  nor  a  solid,  it  is  probable  that  neither 
of  the  above  assumptions  is  correct,  and  that  the  true  position  is 
somewhere  between  these  two  extremes. 

1002.  Experiments  with  Sand.  Experiments  show  that  clean 
dry  sand  under  pressure  does  not  act  even  approximately  as  a  liquid. 
For  example,  in  one  experiment*  fine,  clean,  dry  sand  under  a  pres- 
sure of  2,250  lb.  per  sq.  ft.  in  a  box  4  ft.  by  6  ft.  by  6  ft.  would  not 
flow  through  a  horizontal  hole  tapering  from  3  inches  at  the  inside 
to  2  inches  at  the  outside;  a  hole  at  30°  with  the  horizontal  would 
flow  only  about  one  third  full;  and  a  hole  at  45°  would  flow  nearly 
full.  A  vertical  hole  in  the  bottom  discharged  freely,  but  a  slight 
pressure  of  the  hand  was  sufficient  to  stop  the 
flow.  In  another  experiment  t  substantially  the 
same  results  were  found  under  a  pressure  of 
22^  tons  per  sq.  ft.  Since  clean  sand  did  not 
act  as  a  liquid  in  these  experiments,  it  should  not 
be  assumed  that  earth  supported  by  a  retaining 
wall  acts  as  a  liquid;  and  consequently  it  should 
not  be  assumed  that  the  point  of  application  of 
the  resultant  is  at  J  of  the  height  from  the  base. 

1003.  Experiments  with  Grain.    All  accurate 

experiments  with   various   kinds  of  grain   and 

$,  SM  seeds  uniformly  show  that  neither  the  vertical 

?  '^1 1 — 7/      I      nor  the  lateral  pressure  varies  directly  with  the 

head — as  do  fluids.  Fig.  110  shows  the  curves 
for  the  lateral  and  vertical  pressures  of  wheat 
obtained  by  observations  on  a  circular  reinforced 
concrete  bin  11  ft.  3  in.  in  diameter  and  54  ft. 
9  in.  deep.J  The  pressures  were  measured  with 
a  rubber  diaphragm  and  a  mercury  column.  The 
line  marked  'Miquid  pressure'*  shows  the  pres- 
sure of  a  liquid  having  the  same  weight  per  cubic 
foot  as  the  clean  wheat.  The  work  of  other  experimenters  shows 
that  these  curves  are  typical  of  the  results  obtained  with  bins  12  to 
24  feet  in  diameter  and  60  to  80  feet  high;  and  hence  these  results 
may  be  taken  as  representative  of  the  pressure  in  large  masses  of  a 
granular  material  which  is  devoid  of  cohesion. 

♦  By  Lincoln  Buah,  Engineering  News,  vol.  1,  p.  ^96-09. 

■f  Engineering  News,  vol.  li,  p.  62. 

t  Erckhardt  Lufft,  Engineering  Neufs,  vol.  lii,  p.  632.  Notice  that  the  curves  at 
the  top  bend  a  little  to  the  left,  which  is  probably  an  error  of  observation  (compare 
with  Fig.  Ill)  or  an  error  of  transcription.  Fig.  110  is  certainly  in  accordance  witli  the 
copy  from  which  it  was  taken. 


^«> 


0         I         _ 
Lattral  flr»SM/r» 
Ibxptr  aq.h. 

FlQ.   110. 


Art.  1.] 


Theory  op  Stability. 


501 


Fig.  Ill  shows  the  relation  between  the  depth  and  the  lateral 
and  vertical  pressures  for  wheat  and  also  for  clean  sharp  dry  river 
sand.*  These  results  were  obtained  from  experiments  with  a  model 
bin  12  inches  in  diameter  and  6  ft.  6  in.  high;  but  as  the  curves  for 
wheat  are  representative  of  the 
values  obtained  with  large  bins, 
it  is  probably  safe  to  assume  that 
the  curve  for  sand  is  representa- 
tive of  the  pressure  of  sand  in 
large  masses. 

Since  all  accurate  experiments 
with  such  granular  masses  as 
wheat,  com,  peas,  flaxseed,  and 
sand  show  that  the  pressure  of 
such  materials  does  not  follow  the 
law  of  Uquid  pressure,  it  is  in- 
correct to  assume  liquid  pressure 
to  determine  the  point  of  applica- 
tion of  the  lateral  thrust  of  earth. 
Several  steel  grain  bins  designed 
according  to  the  former  theories  for 
the  pressure  of  granular  masses, 
failed  by  the  buckling  of  the  sides 
near  the  bottom,  showing  that  the 
sides  carried  a  considerable  vertical  component  of  the  weight  of  the 
grain;  and  many  wooden  bins  stand  without  any  signs  of  failure  in 
defiance  of  the  ordinarj-  formulas  for  the  lateral  thrust  of  granular 
masses. 

In  Fig.  110  and  111  the  area  between  the  curves  for  lateral  pres- 
sure and  the  vertical  line  through  zero  is  proportional  to  the  total 
pressure,  and  the  center  of  gravity  of  the  area  gives  the  height  of  the 
point  of  application  of  the  resultant;  and  consequently,  the  more 
nearly  this  area  approaches  a  rectangle,  the  more  nearly  the  lateral 
pressure  is  uniformly  distributed  and  the  more  nearly  the  center  of 
pressure  approaches  the  center  of  the  height. 

1004.  The  most  instructive  results  of  the  experiments  with  high 
heads  of  grain  are:  (1)  the  pressure  increases  very  little  after  a  depth 
of  2^  to  3  times  the  diameter  of  the  bin  has  been  reached;  (2)  the 
lateral  pressure  is  from  0.3  to  0.6  of  the  vertical  pressure  according 
to  the  kind  of  grain,  its  moisture,  the  material  of  the  bin,  etc.;  and 
(3)  the  vertical  pressure  on  the  bottom  of  the  bin  is  greatest  near 
the  center  and  decreases  toward  the  side  of  the  bin,  where  it  is 
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♦J.  A.  Jamieson,  Trans.  Canadian  Soc.  of  C.  E.,  vol.  xvii,  p.  554-654;  abntraot 
in  Engineering  News,  vol.  li,  p.  241. 
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practically  equal  to  the  lateral  pressure  on  the  side  of  the  bin.  These 
results  show  that  the  only  pressure  on  the  bottom  of  the  bin  and  also 
on  the  sides  of  the  bin  near  the  bottom  is  that  due  to  a  dome-shaped 
mass  of  grain  immediately  above  the  bottom,  and  that  all  grain 
above  this  mass  is  carried  entirely  by  friction  between  the  grain  and 
the  sides  of  the  bin.  The  pressures  depend  upon  the  rise  of  this 
dome-shaped  mass,  which  varies  with  the  horizontal  dimensions  of 
the  bin,  the  kind  and  the  dryness  of  the  grain,  the  material  of  the 
bin,  etc.  When  grain  is  drawn  out  from  below  this  dome,  the  space 
is  filled  by  grains  dropping  from  the  under  side  of  the  dome,  and  as 
these  drop  others  take  their  place  in  the  dome. 

The  knowledge  that  a  mass  consisting  of  comparatively  small 
and  smooth  particles  is  supported  by  arch-Uke  action  over  the  rela- 
tively large  space  between  the  walls  of  a  bin,  is  important  in  inter- 
preting the  results  of  experiments  on  retaining  walls  and  on  the  pres- 
sure of  grain  in  bins,  and  also  in  designing  structures  to  resist  the 
pressure  of  earth. 

1006.  Point  of  Application  Determined  Experimentally,  Several 
direct  experiments  have  been  made  to  determine,  among  other 
things,  the  point  of  application  of  the  resultant  earth  thrust  against 
a  retaining  wall.  M.  Leygue,*  Mr.  George  Darwin,t  and  M.  GobinJ 
have  made  such  experiments,  but  their  apparatus  was  upon  such  a 
small  scale  and  of  such  a  character  that  their  results  are  not  trust- 
worthy, chiefly  on  account  of  the  possible  arch  action  of  the  sand  and 
millet  seed  experimented  with.  However,  according  to  Leygue's 
experiments,  the  point  of  application  of  the  resultant  for  sand  varies 
from  0.38  h  to  0.50  h  and  for  millet  seed  from  0.382  h  to  0.450  h. 

1006.  Mr.  A.  A.  Steel^f  measured  the  pressure  against  two  boards 
12  inches  square,  due  to  earth  in  a  pit  which  at  the  bottom  was 
6  ft.  6  in.  from  front  to  rear  and  7  ft.  long,  and  at  the  top  was  7  ft. 
front  to  rear  and  9  ft.  long.  The  maximum  head  of  earth  against  the 
upper  board  was  12.5  ft.  The  pressures  were  measured  by  a  lever 
whose  long  arm  acted  against  a  spring  balance.  The  curves  for  the 
lateral  pressure  for  dry  loam  were  uniformly  of  the  same  general 
form  as  the  curves  in  Fig.  Ill,  page  501.  The  observed  pressures 
upon  the  upper  board  were  from  70  to  80  per  cent  greater  than  those 
upon  the  lower  board,  probably  owing  to  greater  arch  action  at  the 
lower  board.  The  lower  edge  of  one  board  was  0.5  ft.  and  of  the 
other  1.5  ft.  above  the  bottom  of  the  pit.  For  dry  loam  weighing  80 
lb.  per  cu.  ft.  and  having  an  angle  of  repose  of  35°  29',  the  point  of 
application  of  the  resultant  pressure  was  0.40  of  the  head  above  the 

■*  Annales  des  Fonts  et  Chauss^ee,  Nov.  1885. 
t  Proc.  Inst,  of  C.  E.,  vol.  Ixxi,  p.  350. 
%  Annales  des  Fonts  et  Chauss^ss,  1883. 
if  Engineering  News,  vol.  xlii,  p.  261-^. 
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bottom;  for  the  same  earth  slightly  moist  0.39,  and  when  saturated 
0.38. 

1007.  Mr.  E.  P.  Goodrich*  by  using  a  box  3  ft.  by  3  ft.  square 
and  6  ft.  deep,  found  the  point  of  application  for  slightly  moist  bank 
sand  to  be  0.38  of  the  head,  and  by  measuring  the  deflection  of  the 
sheeting  of  a  trench  in  fine  beach  sand  0.39  and  0.40  for  two  different 
days.  In  discussing  these  and  the  preceding  results,  Goodrich  says 
that  these  experiments  "tend  to  show  that  for  retaining  walls  from 
6  to  10  ft.  high,  the  resultant  should  be  considered  as  applied  at  a 
point  0.4  of  the  head  from  the  bottom;  and  with  walls  less  than 
6  ft.  high,  the  resultant  should  be  applied  still  higher;  while  with 
walls  more  than  10  ft.  high,  the  point  of  application  will  approach 
the  one  third  point." 

Another  conclusion  from  these  experiments  was  that  the  lateral 

thrust  decreased  with  time  and  with  repeated  applications  of  the  load. 

A  further  conclusion,  but  one  not  so  well  established,  was  that  in 

building  a  wall  to  restrain  quicksand  it  is  necessary  to  provide  only 

for  the  .pressure  of  the  water. 

1008.  Dr.  H.  Miiller-Breslau,  Professor  in  the  Technical  High 
School,  Berlin,  in  an  elaborate  series  of  experiments  f  used  the  most 
scientific  and  most  sensitive  apparatus  yet  devised.  He  made  his 
experiments  with  sand  in  a  box  40  inches  wide  and  80  inches  long, 
having  one  end  30  inches  high  and  the  opposite  one  75  inches.  He 
measured  the  pressure  against  the  low  end,  which  was  30  inches  by 
40  inches.  The  sand  was  such  as  is  used  for  building  purposes  in 
Berlin,  and  was  sharp  and  thoroughly  dry.  The  apparatus  gave, 
simultaneously  and  with  great  accuracy  and  for  practically  an 
infinitesimal  movement,  the  horizontal  pressure  at  the  top  and  the 
bottom  of  the  pressed  surface  and  also  the  vertical  component  of 
the  pressure,  from  which  he  could  deduce  the  amoimt,  the  direction, 
and  the  point  of  application  of  the  resultant  pressure.  Observations 
were  made  (1)  with  the  upper  surface  of  the  sand  sloping  down  from 
the  top  of  the  "wall''  at  the  angle  of  repose  and  (2)  at  half  the  angle 
of  repose,  (3)  with  the  upper  surface  horizontal,  (4)  with  the  upper 
surface  horizontal  and  canying  a  vertical  load  both  near  to  and  remote 
from  the  wall,  and  (5)  with  the  upper  surface  sloping  up  at  the  angle 
of  repose. 

Since  the  head  was  so  small,  i.e.,  since  the  observations  were  made 
so  near  the  origin  of  the  curves  shown  in  Fig.  110  and  111,  pages 
500  and  501,  the  results  are  not  of  much  value  as  showing  the  amount 
of  the  thrust;  but  the  experiments  give  important  information  con- 
cerning other  features  of  the  problem. 

♦  Trans.  Amer.  Soc.  of  C.  E.,  vol.  liii,  p.  295. 
5weiter  Abschnitt,  Erddnick  auf  Sttttzmauem,  Alfred  Kroner,  Stuttgart,  1906. 
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These  experiments  are  very  valuable  as  showing  the  position  of 
the  point  of  application  of  the  resultant.  For  sand  sloping  down 
from  the  wall  at  the  angle  of  repose,  the  point  of  application  was 
0.313  h  from  the  bottom;  when  sloping  down  at  half  the  angle  of 
repose,  0.331  h;  when  level,  0.352  h;  when  level  and  carrying  a 
vertical  load  remote  from  the  wall,  varied  from  0.380  A  to  0.420  A; 
and  when  level  and  carrying  a  load  near  the  wall,  varied  from  0.360  h 
to  0.466  h.  In  other  ways,  the  observations  show  that  as  the  head 
increases  the  point  of  application  rises,  which  is  in  accordance  with 
the  results  recorded  in  Fig.  110  and  111,  pages  500  and  501. 

Dr.  Miiller-Breslau  says:  "It  is  especially  important  to  notice 
that,  contrary  to  the  Rankine  theory,  the  slope  of  the  upper  surface 
of  the  sand  has  no  effect  upon  the  direction  of  the  resultant." 

Another  interesting  feature  of  these  experiments  was  that  the 
angle  of  friction  of  the  sand  against  a  sheet  of  plate  glass  was  about 
three  fourths  of  the  angle  of  repose  of  the  sand,  which  shows  that  with 
a  very  smooth  back  to  the  wall,  the  resultant  makes  a  considerable 
angle  with  the  normal. 

The  experiments  also  show  that  as  an  external  load  is  succes- 
sively applied  and  removed,  the  point  of  application  rises. 

The  experiments  are  to  be  continued  with  the  view  of  deter- 
mining (1)  the  pressure  upon  oblique  walls  for  different  inclinations 
of  the  upper  surface,  (2)  the  pressure  for  different  kinds  of  soils, 
(3)  the  effect  of  repeatedly  loading  the  back  filling,  (4)  the  influence 
of  moving  loads,  and  (5)  the  effect  of  shocks. 

1009.  Direction  of  Besnltant  Prosstire.  The  results  by  the  dif- 
ferent theories  differ  chiefly  because  of  the  different  assumptions  as 
to  the  direction  of  the  resultant  earth  pressure. 

Rankine's  theory  assumes  that  the  pressure  is  alwa3rs  parallel 
to  the  earth  slope;  but  this  does  not  seem  reasonable,  since  the 
direction  of  the  pressure  should  be  the  same  as  that  of  the  motion, 
which  is  parallel  to  the  plane  of  rupture  and  nearly  independent 
of  the  surface  slope.  According  to  this  theory,  a  wall  may  be  more 
stable  with  a  surcharge  than  with  a  level  top  surface,  because  of  the 
difference  in  direction  of  the  thrust.  Experiments  with  sand  (J  1008) 
and  with  grain  (§  1003-4)  show  that  the  surcharge  has  little  or  no 
effect  upon  the  lateral  pressure,  except  for  small  heads;  and  hence 
for  this  reason  Rankine's  theory  is  not  general.  Miiller-Breslau's 
experiments  (J  1008)  with  very  sensitive  apparatus  show  that  the 
slope  of  the  upper  surface  has  no  appreciable  effect  upon  the  direction 
of  the  pressure. 

By  both  Rankine's  and  Coulomb's  theory,  one  or  the  other  of 
which  is  generally  used  when  any  theory  is  employed,  when  the  back 
of  the  wall  is  vertical  and  the  upper  surface  of  the  earth  is  level,  the 
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usual  case  in  practice,  the  resultant  thrust  is  perpendicular  to  the 
back  of  the  wall,  which  seems  to  be  inconsistent  with  the  theory  of 
a  wedge  of  earth  sliding  down  the  back  of  the  wall.  Further,  ex- 
perience and  experiments*  with  the  pressure  of  grain  in  bins  show 
that  the  pressure  against  the  side  of  the  bin  greatly  influences  the 
amount  of  the  resultant  pressure;  and  hence  it  is  safe  to  conclude 
that  the  friction  against  the  back  of  the  wall  is  an  important  factor 
in  the  stability  of  a  retaining  wall.  Including  the  friction  on  the 
back  of  the  wall  materially  increases  the  theoretical  stability  of 
the  wall. 

Some  authors,  in  deducing  the  formula  for  lateral  pressure,  con- 
sider the  wall  as  replacing  a  similar  mass  of  earth,  and  then  assume 
that  because  the  pressure  across  any  plane  in  a  homogeneous  mass 
of  earth  is  normal  to  that  plane,  the  resultant  pressure  will  be  normal 
to  the  back  of  a  wall.  But  whether  the  earth  is  thrown  in  loosely 
or  is  rammed  in  behind  a  retaining  wall,  the  settlement  or  the  com- 
pression causes  it  to  slide  down  the  back  of  the  wall  and  develop 
friction;  and  hence  the  state  of  stress  between  the  compressible 
earth  and  the  unyielding  wall  is  entirely  different  from  that  between 
any  two  adjacent  portions  of  the  imaginary  homogeneous  mass  of 
indefinite  extent.  Experience  uniformly  shows  that  earth,  whether 
deposited  loosely  or  rammed  behind  a  retaining  wall,  always  settles, 
and  hence  friction  against  the  back  of  the  wall  is  always  developed. 
This  friction  may  disappear  if  the  earth  shrinks  by  dr3dng  out,  in 
which  case  it  is  probable  that  enough  cohesion  is  developed  to  render 
the  earth  self-supporting. 

1010.  Other  ObjectioiiB  to  Theory.  All  of  the  theories  for  earth 
pressure  contain  logical  contradictions  or  inconsistencies.  For 
example,  all  of  them  assume  that  the  point  of  application  on  the  back 
of  the  wall  is  at  J  A  from  the  bottom,  while  the  other  conditions  of 
the  solution  give  the  point  of  application  on  the  plane  of  rupture  at 
a  different  point,  except  for  the  special  case  of  a  vertical  wall. 

Again,  Weyrauch's  formula,  of  which  several  others  are  special 
cases,  is  deduced  for  a  wall  leaning  away  from  the  earth  to  be  sup- 
ported, and  is  claimed  to  be  perfectly  general;  and  yet,  if  applied 
to  a  wall  leaning  toward  the  earth  to  be  supported,  it  gives  a  lateral 
thrust  which  increases  with  the  backward  inclination  of  the  wall. 

Nearly  all  of  the  theories  are  inconsistent  when  applied  to  special 
cases.  For  example,  according  to  Rankine's  theory*  for  a  vertical 
wall,  and  for  earth  standing  at  a  slope  of  1^  to  1,  and  for  a  level  top 
surface,  E  =  0.28  (J  w  h*) ;  and  for  a  surcharge  at  the  angle  of 
repose,  E  =  0.83  (^  wh*).  The  last  result  is  practically  three  times 
the  first;    and  if  the  back  of  the  wall  be  considered  to  lean  away 

^Howe's  Retaining  Walls  for  Earth,  4th  Edition,  1907. 
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from  the  earth  supported,  the  value  of  E  for  a  surcharge  as  above  is 
four  times  that  for  a  level  top  surface.  These  results  are  contrar\' 
to  reason,  to  ordinary  experience,  and  to  careful  experiments  (see 
i  1008),  which  shows  that  the  theory  is  fundamentally  wrong. 
Rankine,  who  proposed  this  theory,  said  of  it:  *'For  want  of  precise 
experimental  data,  its  practical  utility  is  doubtful.'' 

The  preceding  examples  illustrate  that  most,  if  not  all,  theories 
are  logically  self-contradictory,  either  in  their  fundamental  assump- 
tions or  in  their  application  to  special  cases.  These  inconsistencies 
crop  out  in  one  place  in  one  theory  and  in  another 
place  in  another  theory,  which  shows  that  the 
underlying  assumptions  are  inconsistent. 

1011.  Most  of  the  theories  are  at  variance 
with  experiments  and  experience.     For  example, 
all  theories  agree  that  for  a  level  earth  surface 
and  a  wall  with  a  vertical  back,  the  pressure  of 
Fi     112  ^^®  earth  against  the  wall  AC,  Fig.  112,  is  equal 

to  the  pressure  of  the  prism  ACE  sliding  down 
the  perfectly  smooth  plane,  CE,  which  bisects  the  angle  between 
the  back  of  the  wall  and  the  natural  slope,  CD;  whereas  "experi- 
ments show  that  the  lateral  pressure  of  the  prism  ACE  between 
two  boards  AC  and  CE  against  AC  is  quite  as  much  when  the  board 
EC  is  at  the  slope  of  repose,  1^  to  1,  as  when  it  is  at  half  that  angle; 
and  there  was  hardly  any  difference  whether  the  board  was  hori- 
zontal or  at  a  slope  of  ^  to  1,  or  at  any  intermediate  slope."  * 

Sir  Benjamin  Baker  used  Coulomb's  formula,  equation  4,  page 
493,  to  interpret  indirect  experiments,  and  regarded  the  theoretical 
pressure  of  the  earth  as  that  of  a  liquid  having  a  weight  per  cubic 
unit  =  w  tan»  (45°  -  i  ^).  If  w?  =  100  lb.  per  cu.  ft.,  and  ^  =  34° 
(natural  slope  IJ  :  1),  then  the  theoretical  pressure  against  the  back 
of  the  wall  is  that  of  a  liquid  weighing  28  lb.  per  cu.  ft.  He  found  for 
his  different  practical  examples  that  the  pressure  producing  over- 
turning was  equal  to  that  of  a  liquid  weighing  from  7.4  to  11  lb.  per 
cu.  ft.;  and  comparing  these  with  the  corresponding  theoretical 
pressure,  he  found  the  factor  of  safety  to  vary  from  2.1  to  3,  and 
concluded  that  a  wall  which  by  Coulomb's  formula  was  on  the  point 
of  overturning  has  a  factor  of  safety  of  at  least  two.*  One  of  the 
author's  students  experimented  with  fine  shot,  which  appears  to 

♦  Sir  Benjamin  Baker  in  **The  Actual  Lateral  Pressure  of  Elarth*'  in  Proc.  Inst,  ot 
C.  E.,  vol.  Ixv,  p.  140-241,  or  Van  Noetrand's  Science  Series,  No.  66,  or  Van  Nostrand's 
Engineering  Magazine,  vol.  xxv,  p.  333-42,  353-71,  and  492-505.  This  is  an  inter- 
esting and  instructive  account  of  twenty-three  direct  or  prearranged  experiments  and 
of  thirty-two  imintentional  experiments  or  examples  occuring  in  practice  showing  the 
actual  lateral  pressure  of  earth.  The  most  interesting  feature  is  that  the  article  shows 
how  an  eminently  successful  engineer  sought  to  interpret  and  reduce  to  rule  the  ex 
ninples  coming  within  his  knowledge. 
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fulfill  the  fundamental  assumptions  of  this  theory,  and  found  that 
the  observed  resistance  was  1.97  times  that  computed  by  Coulomb*s 
formula.*  The  uncertainties  of  the  fundamental  assumptions  and 
the  questionableness  of  a  portion  of  the  mathematical  process  are 
sufficient  explanation  of  the  difference  between  theory  and  practice. 

1012.  Oonclosion.  It  is  generally  conceded  that  for  a  level  earth 
surface  and  a  vertical  back,  the  most  common  case,  the  ordinary 
theories  do  not  greatly  differ,  and  that  all  give  results  that  are  safe. 
Not  infrequently  a  wall  is  designed  according  to  some  one  of  the 
common  theories  without  any  factor  of  safety  on  the  assumption 
that  the  errors  in  the  theory  amount  to  a  sufficient  factor  of  safety. 
Apparently,  the  ordinary  formulas  give  a  value  for  the  lateral  pressure 
that  is  much  greater  than  the  real  pressure,  and  assume  the  point 
of  application  lower  than  it  is  in  fact,  the  error  in  the  one  case  neutral- 
izing, in  part  at  least,  that  in  the  other;  but  apparently  the  first  error 
is  so  great  that  the  net  overturning  moment  by  the  ordinary  theories 
is  two  or  three  times  greater  than  the  real  moment. 

The  ordinary  theoretical  formulas  are  of  but  little  value  in  design- 
ing retaining  walls.  The  problem  of  the  retaining  wall  is  not  one  that 
admits  of  an  exact  mathematical  solution,  since  the  conditions  can 
not  be  expressed  in  algebraic  formulas.  Something  must  be  assumed 
in  any  event,  and  it  is  far  more  simple  and  direct  to  assume  the 
thickness  of  the  wall  at  once  than  to  derive  the  latter  from  equa- 
tions based  upon  a  number  of  uncertain  assumptions. 

1013.  Theoretical  investigations  of  many  engineering  problems 
v/hich  in  every-day  practice  need  not  be  solved  with  extreme  accu- 
racy, are  useful  in  determining  the  relations  of  the  various  elements 
involved,  and  thus  serve  as  a  guide  to  the  judgment  and  as  a  skeleton 
upon  which  to  group  the  results  of  experience;  but  the  preceding 
discussion  shows  that  the  present  theories  of  the  stability  of  retain- 
ing walls  are  not  sufficiently  exact  to  serve  even  this  purpose.  Furth- 
ermore, the  stability  of  a  retaining  wall  is  not  a  purely  mathematical 
problem.  Often  the  wall  is  designed  and  built  before  the  nature  of 
the  backing  is  known ;  and  the  variation  of  the  backing,  due  to  rain, 
frost,  shock,  extraneous  loads,  etc.,  can  not  be  included  in  any 
formula. 

1014.  Empirical  Rules  for  Thickness  of  Rist>jnino  Walls. 
Below  are  three  well-known  empirical  rules  for  the  thickness  of 
masonry  retaining  walls  which  are  also  applicable  to  walls  of  plain 
concrete.  Notice  that  the  fii*st  gives  the  light^t  wall  and  the  last 
the  heaviest - 

1016.  Fftnshawe's  Rule.  "Hundreds  of  revetments  have  been 
built  by  royal  enginee**  officers  in  accordance  with  General  Fanshawe*s 

*  See  M.  Fargusson'j*  BachelorV    riieKiM,  I'liiversity  of  Illinois. 
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rule  of  some  fifty  years  ago,  which  was  to  make  the  thickness  of  a 
rectangular  brick  wall,  retaining  ordinary  material,  24  per  cent  of 
^  the  height  for  a  batter  of  ^,  25  per  cent  for  J,  26  per  cent  for  J,  27 
per  cent  for  -j^,  28  per  cent  for  ^,  30  per  cent  for  -gJ^,  and  32  per  cent 
for  a  vertical  wall."* 

1016.  Baker's  Rale.  Sir  Benjamin  Baker,  who  had  large  ex- 
perience in  all  kind  of  soils  in  building  9  miles  of  retaining  walls  of 
heights  up  to  45  ft.  and  with  34  miles  of  trenches  of  depths  down  to 
54  ft.  says:t  "Experience  has  shown  that  a  wall  [to  sustain  earth 
having  a  level  top  surface],  whose  thickness  is  one  fourth  of  its 
height,  and  which  batters  1  or  2  inches  per  foot  on  the  face,  possesses 
sufficient  stability  when  the  backing  and  foundation  are  both  favor- 
able. This  allows  a  factor  of  safety  of  about  two  to  cover  contin- 
gencies. It  has  also  been  proved  by  experience  that  under  no  ordinary 
conditions  of  surcharge  or  heavy  backing,  is  it  necessary  to  make  a 
retaining  wall  on  a  solid  foundation  more  than  double  the  above, 
or  one  half  of  the  height  in  thickness.  Within  these  limits  the 
engineer  must  vary  the  strength  according  to  the  conditions  affecting 
the  particular  case.  Outside  of  these  limits,  the  structure  ceases  to 
be  a  retaining  wall  in  the  ordinary  acceptation  of  the  term.  As  a 
result  of  his  own  experience,  the  writer  [Sir  Benjamin  Baker]  makes 
the  thickness  of  retaining  walls  in  ground  of  an  average  character 

"^  equal  to  one  third  of  the  height  from  the  top  of  the  footings.  The 
whole  of  the  walls  on  the  District  railway  [the  Metropolitan  District 
underground  railways  of  London]  were  designed  on  this  basis,  and 
there  has  not  been  a  single  instance  of  settlement  or  overturning  or 
sliding  forward." 

1017.  Ttaniwine's  Rale.  Trautwine^  recommends  that  "the 
thickness  on  the  top  of  the  footing  course  of  a  vertical  or  nearly 
vertical  wall  which  is  to  sustain  a  backing  of  sand,  gravel,  or  earth, 
level  top  surface,  when  the  backing  is  deposited  loosely  (as  when 
dumped  from  cars,  carts,  etc.),  for  railroad  practice,  should  not  be 

.   less  than  the  following: 

Wall  of  cut-stone,  or  of  first-class  large-ranged  rubble  in  mortar,    35  per  cent. 

"     ''  good  common  scabbled  mortar-rubble,  or  brick 40  per  cent. 

"     "  well  scabbled  dry  rubble 50  per  cent. 

When  the  backing  is  somewhat  consolidated  in  horizontal  layers, 
each  of  these  thicknesses  may  be  reduced;  but  no  rule  can  be  given 
for  this.  Since  sand  or  gravel  has  no  cohesion,  the  full  dimensions 
as  above  should  be  used,  even  though  the  backing  be  deposited  in 

♦  Sip  Benj.  Baker,  Proc.  Inst,  of  C.  E.,  vol.  Ixv,  p.  184. 

t  Ibid.,  p.  183-84. 

t  Engineer's  Pocket-book,  ed.  1885,  p.  68a 
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layers.  A  mixture  of  sand,  or  earth  with  pebbles,  paving  stones, 
bowlders,  etc.,  will  exert  a  greater  pressure  against  the  wall  than 
the  materials  ordinarily  used  for  backing;  and  hence  when  such 
backing  has  to  be  used,  the  above  thicknesses  should  be  increased^ 
say,  about  i  to  J  part." 

1018.  Factor  of  Sjjttt.  Since  the  applied  force  is  not  known 
definitely,  it  is  impossible  to  compute  the  factor  of  safety  with  any 
considerable  accuracy. 

1019.  Ovtrturniiig.  Some  designers  consider  a  wall  as  safe 
against  overturning  if  the  theoretical  factor  of  safety  as  computed 
by  equation  12,  page  467,  is  three  or  more;  or  if  the  theo- 
retical center  of  pressure  lies  within  the  middle  third  of  the  base, 
i.e.,  if  the  approximate  theoretical  factor  of  safety  as  computed  by 
equation  13,  page  468,  is  three  or  more.  Not  infrequently  walls 
are  built  which  by  the  ordinary  theories  are  on  the  point  of  overturn- 
ing, under  the  belief  that  the  error  in  the  theory  provides  a  sufficient 
factor  of  safety;  and  such  walls  seem  to  stand  satisfactorily. 

1020.  SlidiDg.  There  is  but  little  danger  of  a  stone-  or  brick- 
masonry  retaining  wall's  failing  by  sliding.  For  example,  as- 
suming the  coefficient  of  friction  to  be  0.65  (Table  75,  page  495), 
a  wall  10  ft.  high,  having  an  average  thickness  of  25  per  cent  of  the 
height,  and  weighing  150  lb.  per  cu.  ft.,  will  have  a  resistance  to 
sliding  due  to  friction  alone  =  0.25  X  10  X  150  X  0.65  =  2,437  lb.  per 
lin.  ft.;  while  according  to  Coulomb's  theory  (eq.  4,  page  493) 
the  horizontal  thrust  is  only  about  1,400  lb.,  or  the  factor  of  safety 
is  nearly  two.  But  there  is  certainly  a  vertical  component  of  the 
earth  pressure  which  is  neglected  in  the  above  computation;  and 
besides  the  effect  of  the  cohesion  of  the  mortar  has  been  neglected. 
Further,  it  is  claimed,  with  a  considerable  show  of  reason,  that 
equation  4  gives  a  result  twice  or  more  too  great.  Hence  the  real 
factor  of  safety  against  sliding  is  probably  considerably  more  than  four. 

Upon  the  showing  of  some  such  investigation  as  above,  it  has 
been  customary  to  pay  Uttle  or  no  attention  to  the  factor  of  safety 
against  sliding  for  stone  or  brick  masonry  walls;  and  now  that 
retaining  walls  are  usually  built  of  concrete,  there  is  still  less  need  of 
considering  the  stability  against  sliding,  unless  perhaps  upon  the 
foundation,  a  subject  which  will  be  investigated  presently  (J  1025- 
28). 

1021.  Onuhing.  As  a  rule,  it  seems  to  be  customary  to  assume 
that  the  only  load  upon  the  base  of  the  wall  is  the  weight  of  the 
masoniy,  and  also  to  assume  that  the  center  of  pressure  is  to  be  kept 
within  the  middle  third  of  the  base,  and  that  consequently  the 
maximum  pressure  is  not  more  than  twice  the  mean.  Computed  in 
this  way,  there  is  no  likelihood  that  the  masonry  of  an  ordinary 


510  Retaining  Walls.  [Chap.  XVIII. 

retaining  wall  will  fail  by  crushing.  For  example,  the  base  of  a 
prismatic  column  consisting  of  1:2:6  portland  cement  concrete 
one  month  old  would  about  be  upon  the  point  of  failing  by  crushing 
if  the  column  were  2,000  feet  high  (Table  31.  page  197);  and  hence 
such  concrete  would  be  upon  the  point  of  crushing  under  a  retaining 
wall  1,000  feet  high,  and  a  prismatic  wall  one  tenth  as  high  would 
have  a  factor  of  safety  of  ten,  and  a  wall  thicker  at  the  bottom  than 
at  the  top  would  have  a  greater  factor  of  safety,  which  shows  that 
with  any  ordinary  retaining  wall  there  is  no  probability  of  the 
masonry's  failing  by  crushing. 

On  account  of  the  showing  of  some  such  computations  as  the  above, 
little  or  no  attention  is  usually  given  in  the  design  of  a  retaining 
wall  to  the  factor  of  safety  against  crushing.  Apparently,  this  has 
frequently  led  to  the  neglect  of  an  adequate  consideration  of  the 
maximum  pressure  on  the  soil  under  the  foundation  (§  1026-28). 

1022.  STABILITT  of  BsmFOBGED-OONOBXTE  RETAININO  WALL. 
The  preceding  empirical  rules  for  the  thickness  of  a  retaining  wall 
are  applicable  primarily  to  stone-block  masonry,  and  could  be  safely 
used  for  plain-concrete  retaining  walls;  but  are  not  applicable  to 
reinforced-concrete  walls,  and  there  has  not  yet  been  sufficient  ex- 
perience with  this  form  of  construction  to  establish  similar  empirical 
rules.  The  stability  of  a  reinforced-concrete  wall  may  be  determined 
in  either  of  two  ways,  viz.:  (1)  by  using  a  theoretical  formula  for  the 
thrust  of  the  earth;  or  (2)  by  making  the  stability  against  rotation 
equal  to  that  of  a  solid  wall  that  is  known  to  be  safe. 

1023.  By  Theoretical  Formula  for  Earth  Pressure.  The  thrust 
of  the  earth  against  the  back  of  the  wall  may  be  computed  by  any  of 
the  theoretical  formuals,  the  direction  being  taken  in  accordance 
with  the  theory,  and  the  force  being  applied  at  J  of  the  height  of  the 
wall.  For  example,  if  Coulomb's  formula  for  a  level  earth  surface 
and  a  vertical  back  to  the  wall  (equation  4,  page  493)  be  used, 
the  pressure  is  assumed  to  be  horizontal  and  to  be  applied  at  J  of 
the  height  from  the  top  of  the  footing.  Knowing  the  amount, 
direction,  and  point  of  application  of  the  earth  thrust,  the  dimensions 
of  the  wall  can  then  be  obtained  a&  will  be  explained  later  (see 
§  1038-43). 

Instead  of  computing  the  resultant  earth  pressure  as  above,  the 
coefficient  of  i  /i  in  the  several  formulas  for  earth  pressure  may  be 
regarded  as  the  weight  per  cubic  unit  of  a  liquid  giving  an  equal 
lateral  pressure;  and  the  wall  may  be  designed  to  support  this 
liquid  pressure.  For  example,  Coulomb's  formula  (equation  4, 
page  493)  gives  a  pressure  equivalent  to  that  of  a  liquid  weighing 
25  to  28  lb.  per  cu.  ft.,  according  to  the  weight  of  the  earth  and  the 
angle  of  repose  assumed. 
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1024.  By  Oomparison  with  a  Solid  Wall.  The  overturning  resist- 
ance of  the  lightest  wall  which  experience  has  shown  to  be  safe,  may 
be  regarded  as  the  maximum  overturning  moment  of  the  earth; 
and  a  reinforced-concrete  wall,  or  other  new  form  of  construction  for 
which  experience  has  not  established  safe  dimensions,  may  be  de- 
signed to  have  an  equal  stability.  For  an  example  of  this  method, 
see  §  1051. 

Art.  2.     Details  op  Construction. 

1026.  Foundation.  It  is  universally  admitted  that  a  large 
majority — by  some  put  at  nine  out  of  ten,  and  by  others  at  ninety- 
nine  out  of  a  hundred — of  failures  of  retaining  walls  are  due  to  de- 
fects in  the  foundation.  The  general  method  of  securing  a  good 
foundation  has  already  been  considered  in  Part  III,  and  has  been 
referred  to  incidentally  in  §  930. 

The  most  frequent  cause  of  the  failure  of  retaining  walls  is  the 
unequal  settlement  of  the  foundation.  Since  the  height  is  much 
greater  than  its  thickness,  a  comparatively  small  inequality  of 
settlement  at  the  two  edges  of  the  foundation  produces  a  relatively 
large  lateral  displacement  of  the  top  of  the  wall,  which  is  at  least 
unsightly  and  which  may  change  the  conditions  under  which  the 
stability  was  determined;  and  therefore  the  utmost  care  must  be 
taken  to  secure  a  nearly  uniform  distribution  of  pressure  on  the 
foundation,  and  consequently  a  nearly  equal  settlement.  Of  course, 
if  the  soil  is  incompressible,  or  if  the  retaining  wall  rests  upon  a  sub- 
stantial pile  foundation,  a  uniform  distribution  of  the  pressure  on 
the  foundation  is  unimportant;  but  otherwise  it  is  very  important. 

1026.  The  projection  of  the  footing  should  be  determined  pri- 
marily with  reference  to  the  bearing  power  of  the  soil.  When  the 
foundation  is  compressible,  the  width  of  the  footing  may  properly  be 
considerably  wider  than  the  base  of  the  wall  proper.  Apparently 
the  failure  to  appreciate  this  principle  has  caused  retaining  walls  to 
be  made  heavier  than  was  necessary.  Because  the  top  of  a  retaining 
wall  tips  forward  does  not  prove  that  the  body  of  the  wall  is  too 
light,  since  the  tilting  may  be  due  to  the  footing's  being  too  narrow. 
If  a  wall  tips  forward,  an  examination  should  be  made  to  determine 
whether  the  movement  is  due  to  overturning  at  the  top  of  the  footing 
or  to  an  unequal  settlement  of  the  soil  under  the  footing.  If  the 
former,  the  body  of  the  wall  is  not  heavy  enough ;  but  if  the  latter, 
the  footing  does  not  project  far  enough  in  front. 

It  is  not  uncommon  to  find  cases  where  a  wall  without  a  footing 
upon  a  compressible  soil  has  tipped  forward;  and  a  second  wall, 
designed  in  the  light  of  the  experience  with  the  first  one,  has  been 
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made  heavier  but  also  without  a  footing.  If,  instead  of  enlarging  the 
body  of  the  first  wall,  part  of  the  masonry  had  been  placed  in  a  foot- 
ing, its  stability  would  have  been  increased  without  additional 
masonry  and  perhaps  with  less.  By  the  above  process  of  reasoning, 
walls  without  footings  and  having  a  width  at  the  bojbtom  equal  to 
45  per  cent  of  their  height  have  been  declared  to  be  too  light;  while 
walls  having  a  width  of  25  per  cent  on  top  of  an  ample  footing  have 
stood  successfully  in  similar  soil.  Of  course,  the  weight  of  the  wall 
is  useful  in  resisting  overturning  and  sliding;  but  it  is  as  useful  for 
this  purpose  in  the  footing  as  in  the  body  of  the  wall,  and  far  more 
economical  of  material.  Sometimes,  on  account  of  the  high  price 
of  land,  it  is  desirable  to  place  the  front  of  the  wall  on,  or  at  least  near, 
the  property  line,  in  which  case  the  footing  can  not  project  in  front, 
Under  these  circumstances,  the  base  of  the  wall  must  be  made  thick 
enough  to  reduce  the  pressure  on  the  soil  to  a  reasonable  amount,  or 
land  ties  (§  1033)  or  relieving  arches  (§  1034)  must  be  employed. 

1027.  Retaining  walls  founded  upon  a  compressible  soil  have 
tipped  forward,  apparently  partly  at  least  because  of  an  error  in  the 
earth  pressure  formula  used.  The  most  common  case  in  practice  is 
a  wall  to  retain  earth  having  a  level  top  surface;  and  for  these  con- 
ditions, the  formulas  ordinarily  employed  assume  that  the  earth 
pressure  is  horizontal.  This  assumption  fails  to  take  account  of  the 
vertical  component  of  the  earth  pressure,  which  comparatively 
recent  experiments  (see  particularly  §1002,  §1003-4,  and  §1008) 
have  shown  to  exist;  and  consequently  the  ordinary  method  of 
solution  makes  the  pressure  on  the  soil,  particularly  under  the  toe 
of  the  wall,  less  than  it  really  is.  In  other  words,  it  is  usually  assumed, 
in  effect  at  least,  that  the  total  pressure  on  the  foundation  of  a  re- 
taining wall  is  only  the  weight  of  the  wall;  while  in  reality  it  includes 
also  a  considerable  part  of  the  weight  of  the  retained  earth — not  only 
of  the  earth  vertically  above  the  footing,  but  also  part  of  the  earth 
beyond  the  vertical  through  the  heel  of  the  footing.  Of  course,  if 
the  equivalent  uniform  pressure  is  underestimated  by  a  certain  per 
cent,  the  maximum  pressure  is  under-estimated  by  considerably 
more  than  that  per  cent,  possibly  more  than  twice  as  much. 

1028.  The  matters  considered  in  the  two  preceding  sections 
(§  1026  and  1027)  probably  explain  why  many  retaining  walls 
founded  upon  a  compressible  soil  have  tilted  forward.  The  tilting 
of  such  walls  can  be  prevented  by  placing  the  footing  so  that  the 
center  of  pressure  on  the  soil  shall  be  inside  or  back  of  the  center  of 
the  footing,  thus  making  the  pressure  under  the  heel  of  the  footing 
a  maximum  and  producing  a  tendency  of  the  top  of  the  wall  to  crowd 
against  the  back-filling.  The  earth  has  a  greater  passive  resistance 
than  an  active  thrust;   and  hence  the  crowding  inward  of  the  wall 
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is  not  likely  to  do  any  harm,  and  in  any  case  is  preferable  to  a  ten- 
dency to  tilt  outward. 

Unfortunately,  in  the  present  state  of  our  knowledge  of  the 
theory  of  earth  pressure,  it  is  not  possible  to  determine  certainly 
the  center  of  pressure;  and  hence  all  that  can  be  done  is  to  determine 
it  as  accurately  as  possible,  and  then  provide  a  liberal  factor  of  safety 
by  making  the  footing  large  enough  to  reduce  the  uniform  pressure 
on  the  soil  to  a  reasonably  safe  value.  The  center  of  the  footing 
should  be  placed  as  near  the  center  of  pressure  as  possible,  but  pre- 
ferably on  the  outside, — for  the  reason  stated  in  the  preceding 
paragraph. 

Sometimes  it  is  impossible  to  extend  the  footing  in  front  of  the 
face  of  the  wall  on  account  of  conflicting  property  interests,  in  which 
case  it  is  necessary  (1)  to  use  piles  or  their  equivalent  under  the  toe 
of  the  wall,  or  (2)  to  build  relieving  arches  (§  1034)  against  the  back 
of  the  wall,  or  (3)  to  build  the  back  of  the  wall  on  a  batter  so  flat  as 
to  throw  the  center  of  pressure  at  a  considerable  distance  from  the 
toe  of  the  wall.  It  is  hardly  possible  to  secure  the  last  solution  with- 
out building  a  hollow  wall  or  using  a  reinforced-concrete  counter- 
forted  wall  (§  1051). 

1029.  Dbainaoi.  Next  to  a  settlement  of  the  foundation, 
water  behind  the  wall  is  the  most  frequent  cause  of  the  failure  of 
retaining  walls.  The  water  not  only  adds  to  the  weight  of  the  backing 
material,  but  also  softens  the  material  and  changes  the  angle  of 
repose  so  as  to  greatly  increase  its  lateral  thrust.  With  clayey  soil, 
or  any  material  resting  upon  a  stratum  of  clay,  this  action  becomes 
of  the  greatest  importance.  Further,  the  freezing  of  undrained  back- 
fllling  and  the  consequent  expansion  is  a  potent  cause  of  the  failure 
of  retaining  walls. 

To  guard  against  the  possibility  of  the  backing's  becoming 
saturated  with  water,  holes,  called  weepers,  or  weep  holes,  are  left 
through  the  wall.  When  retaining  walls  were  built  of  stone-block 
masonry,  the  usual  rule  was  to  allow  one  weep-hole,  two  or  three 
inches  wide  and  the  depth  of  a  course  of  masonry,  for  each  four  or 
five  square  yards  of  front  of  the  wall.  When  the  wall  is  constructed 
of  concrete,  a  3-  or  4-inch  tile  should  be  built  into  the  wall  at  intervals 
along  the  base  of  the  wall  according  to  the  climate  and  the  reten- 
tiveness  of  the  back-filling — in  the  north  Central  States  not  usually 
more  than  10  or  15  feet  apart. 

When  the  backing  is  clean  sand,  the  weep-holes  will  allow  all  the 
water  to  escape;  but  if  the  backing  is  retentive  of  water,  a  vertical 
layer  of  broken  stone  or  coarse  gravel  or  cinders  is  sometimes 
placed  next  to  the  wall  to  act  as  a  drain.  Sometimes  vertical  lines 
of  tiles  with  open  joints  or  of  perforated  wrought-iron  pipe  are  in- 
33 
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serted  behind  the  wall  to  conduct  the  water  to  the  weepers.  Some- 
times both  the  porous  back-filling  and  the  vertical  drains  are  used 
together. 

1030.  When  the  backing  is  likely  to  be  reduced  to  quicksand  or 
mud  by  saturation  with  water,  and  when  this  liability  can  not  be 
removed  by  efficient  drainage,  one  way  of  making  provision  to  resist 
the  additional  pressure  which  may  arise  from  such  saturation  is  to 
calculate  the  requisite  thickness  of  the  wall  as  if  the  earth  were  a  fluid 
(see  the  third  paragraph  of  §  1007).  A  puddle-wall  is  sometimes 
built  against  the  back  of  dock-walls  to  keep  out  the  water. 

1031.  OOMTBAOTION  JOINTS.  For  the  method  of  making  con- 
traction joints  in  plain  concrete  walls,  see  §  385-87;  and  for  the 
methods  of  providing  for  contraction  in  reinforced  concrete  walls, 
see  §  503-06. 

103i2.  BlETHOD  OF  Plaoino  Baok-Filling.  The  manner  of 
depositing  the  back-filling  has  a  very  important  effect  upon  the 
stability  of  a  retaining  wall,  but  usually  receives  little  or  no  con- 
sideration. If  the  back-filling  is  dumped  so  as  to  slide  or  flow  toward 
the  wall,  the  pressure  against  the  wall  is  likely  to  be  much  greater 
than  for  a  static  load,  since  the  flow  develops  surfaces  of  cleavage 
which  cause  large  masses  of  earth  to  slide  down  against  the  wall  as 
the  back-filling  settles.  This  tendency  to  form  surfaces  of  separation 
may  be  due  to  a  difference  in  the  material  of  the  back-filling,  or  to 
a  difference  in  fineness,  or  to  the  effect  of  rain,  or  to  all  combined. 
When  the  back-filling  is  first  deposited,  the  thrust  is  a  maximum, 
because  the  cohesion  is  then  a  minimum,  and  usually  the  masonry 
is  then  weaker  than  it  will  be  later,  because  the  cement  has  not  fully 
set;  and  hence  it  is  particularly  unwise  to  deposit  the  earth  in  such 
a  manner  as  to  greatly  increase  the  thrust.  The  back-filling  should  be 
deposited  in  horizontal  layers  or  be  dumped  so  as  to  flow  away  from 
the  wall.  Not  infrequently,  by  depositing  the  back-filling  so  as  not 
to  slide  against  the  wall  in  settling,  a  light  wall  of  inferior  materials 
and  workmanship  may  be  made  to  stand,  where  if  the  earth  is  dumped 
in  such  a  manner  as  to  slide  against  the  wall  a  heavier  section  of 
superior  materials  and  workmanship  fails. 

If  the  back-filling  is  deposited  before  the  cement  has  fully  hard- 
ened, it  is  wise  either  (1)  to  tamp  the  earth  in  thin  layers  which  are 
horizontal  or  slope  away  from  the  wall,  or  (2)  to  support  the  wall 
temporarily  by  shores  solidly  wedged  up. 

Particular  care  should  be  taken  in  depositing  the  back-filling  of  a 
wall  built  near  a  steep  undisturbed  slope  of  earth  or  rock,  since 
either  an  excessively  heavy  earth  wedge  may  be  formed  or  the  earth 
may  arch  and  thereby  throw  a  heavy  lateral  thrust  near  the  top  of 
the  wall. 
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It  is  always  more  economical  to  increase  the  stability  of  a  retain- 
ing wall  by  drainage  and  care  in  depositing  the  back-filling  than  by 
increasing  the  cross  section. 

1033.  Land  Tm.  Retaining  walls  may  have  their  stability 
increased  by  being  tied  or  anchored  by  iron  rods  to  blocks  of  concrete 
imbedded  in  a  firm  stratum  of  earth  at  a  distance  behind  the  wall. 
"The  holding  power,  per  foot  of  breadth,  of  a  rectangular  vertical 
anchoring  plate,  the  depths  of  whose  upper  and  lower  edges  below 
the  surface  are  respectively  xi,  and  X2,  may  be  approximately  cal- 
culated from  the  following  formula: 


H  =^w 


xf  —  x^  4  sin  sp, 
2         co«  2  sp 


(11) 


in  which  H  is  the  holding-power  of  the  plate  in  pounds  per  foot  of 
breadth,  w  is  the  weight  in  pounds  of  a  cubic  foot  of  the  earth,  and 
ip  its  angle  of  repose.  The  center  of  pressure  of  the  plate  is  about 
two  thirds  [really  between  two  thirds  and  one  half]  of  its  height  below 
its  upper  edge, — at  which  point  the  tie-rod  should  be  attached. 

"  If  the  retaining  wall  depends  on  the  tie-rods  alone  for  its  security 
against  sliding  forward,  they  should  be  fastened  to  plates  on  the  face 
of  the  wall  in  the  line  of  the  resultant  pressure  of  the  earth  behind 
the  wall,  that  is,  at  one  third  [see  §  1001]  of  the  height  of  the  wall 
al)ove  its  base.  But  if  the  resistance  to  sliding  forward  is  to  be  dis- 
tributed between  the  foundation  and  the  tie-rods,  the  latter  should 
be  placed  at  a  higher  level.  For  example,  if  half  the  horizontal 
thrust  is  to  be  borne  by  the  foundation  and  half  by  the  tie-rods,  the 
latter  should  be  fixed  to  the  wall 
at  two  thirds  of  its  height  above 
the  base.*^' 

1034.  Relieving  AB0HB8.  In 
extreme  cases,  the  pressure  of 
the  earth  may  be  sustained  by 
relieving  arches.  These  consist 
of  a  row  of  arches  having  their 
axes  and  the  faces  of  their  piers 
at  right  angles  to  the  face  of  a 
bank  of  earth.  There  may  be 
either  a  single  row  of    them  or 

several  tiers;  and  their  front  ends  may  be  closed  by  a  vertical  wall,— 
which  then  presents  the  appearance  of  a  retaining  wall,  although  the 
length  of  the  archways  is  such  as  to  prevent  the  earth  from  abutting 
against  is.  Fig.  113  represents  a  front  view  and  a  vertical  transverse 
section  of  such  a  wall,  with  two  tiers  of  relieving  arches  behind  it. 

♦  Rankine'8  CHvil  Engineering,  p.  411. 
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To  determine  the  conditions  of  stability  of  such  a  structure  as  a 
whole,  the  horizontal  pressure  against  the  vertical  plane  OD  may  be 
determined,  and  compounded  with  the  weight  of  the  combined  mass 
of  masonry  and  earth  OAED,  to  find  the  resultant  pressure  on  the 
foundation. 

1036.  EOOMOMIOAL  V!bbtioal  Sbotxon.  The  resistance  to  slid- 
ing depends  only  upon  the  weight  of  the  wall  and  the  coefficient  of 
friction,  and  hence  is  independent  of  the  form  of  the  vertical  cross 
section.  The  resistance  to  crushing  depends  upon  the  relative 
position  of  the  center  of  pressure  and  the  center  of  the  base,  and 
varies  approximately  as  the  stability  against  rotation;  and  hence 
the  form  of  the  vertical  cross  section  that  gives  greatest  stability 
against  rotation  also  gives  the  greatest  stability  against  crushing. 
The  resistance  to  overturning  depends  upon  the  moment  of  the  weight 
of  the  wall,  and  for  a  given  amount  of  masonry  the  longer  the  moment 
arm  the  greater  the  stability;  and  hence  the  nearer  the  center  of 
gravity  of  the  wall  is  to  the  earth  to  be  supported,  the  greater  is  the 
economy  of  material,  which  requires  that  the  back  of  the  wall  shall 
lean  toward  the  earth.  But  in  order  that  the  wall  may  be  self-sup- 
porting before  the  back-filling  is  deposited,  the  center  of  pressure 
should  preferably  fall  within  the  base,  although  with  care,  particu- 
larly with  monolithic  concrete,  the  center  of  pressure  may  safely 
fall  a  little  outside  of  the  base.  However,  in  localities  where  the 
ground  freezes,  it  would  not  be  wise  to  build  a  retaining  wall  leaning 
toward  the  earth,  on  account  of  the  heaving  action  of  the  frost — 
unless  the  back-filling  is  thoroughly  drained. 

The  above  shows  that  in  discussing  the  stability  of  a  retaining 
wall,  it  is  not  sufficient  to  give  simply  the  thickness  at  the  base  in 
terms  of  the  height,  as  is  usually  done.  A  wall  whose  vertical  cross 
section  is  a  right-angled  triangle  has  exactly  twice  as  much  stability 
when  the  earth  is  against  the  vertical  side  as  when  it  is  against  the 
hypotenuse. 

1636.  Sometimes  attention  must  be  given  to  the  available  area 
above  and  behind  the  retaining  wall,  and  then  the  cost  of  land  also 
must  be  considered.  It  may  be  that  the  price  of  land  is  such  as  to 
make  a  wall  with  vertical  front  and  inclined  back  on  the  whole  the 
most  economical,  for  the  saving  in  the  cost  of  land  may  more  than 
balance  the  expense  of  the  extra  masonry. 

It  is  usual  to  build  the  face  of  the  wall  with  a  small  batter  and  to 
step  or  slope  the  back  so  as  to  maintain  a  constant  ratio  between  the 
width  at  any  point  and  the  height  of  the  wall  above  that  point.  Re- 
taining walls  usually  have  a  top  width  of  18  inches  or  2  feet  to 
give  resistance  against  frost  and  lateral  blows. 

1037.  Frost  Batter.    In  the  days  when  retaining  walls  were  built 
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of  stone  or  brick  masonry,  it  was  necessary,  in  localities  where  there 
was  considerable  freezing,  to  build  the  upper  portion  of  the  wall  with 
a  considerable  slope  away  from  the  supported  earth,  to  prevent  the 
freezing  earth  from  lifting  the  top  courses  of  the  masonry.  A  batter 
of  2  or  3  inches  to  the  foot  was  usually  enough  to  prevent  damage, 
the  frozen  earth  then  sliding  up  the  slope  instead  of  lifting  the  stones 
and  breaking  the  joints. 

Some  engineers  use  the  frost  batter  with  concrete  walls  (see  Fig. 
130,  page  540,  and  Fig.  132,  page  541),  but  it  does  not  seem  neces- 
sary where  there  is  only  moderate  freezing,  provided  the  concrete  is 
good  or  the  top  of  the  back  of  the  wall  is  finished  with  a  solid  surface.  It 
is  claimed  that  when  ordinary  earth  freezes  to  a  depth  of  5  ft.,  its 
grip  upon  concrete  is  equivalent  to  a  vertical  lifting  force  of  1000  lb- 
per  sq.  ft.  of  surface  of  concrete  in  contact  with  the  frozen  earth.* 

1038.  Design  of  Siinfobgid-Oonobxte  Retaihiko  Walls. 
There  are  two  types  of  reinforced-concrete  retaining  walls,  viz.: 
(1)  a  vertical  stem  which  resists  the  thrust  of  the  earth  by  virtue  of 
its  strength  as  a  cantilever  beam;  and  (2)  a  comparatively  thin  face 
or  curtain  wall  which  is  supported  at  intervals  by  counterforts.  The 
first  is  ordinarily  called  a  cantilever  retaining  wall,  and  the  second  a 
caunterforied  retaining  wall.  The  first  type  is  most  suitable  for  com- 
paratively low  walls,  and  the  second  for  high  ones. 

A  wall  of  each  of  these  types  will  be  designed — the  cantilever 
wall  by  use  of  a  formula  for  the  earth  pressure  (§  1022-21^)  and  the 
counterforted  wall  by  giving  it  a  stability  equal  to  that  of  a  solid 
wall  (§1022  and  §  1024). 

1039.  Design  of  a  Oantileyer  Reinforead-Ckmerete  Retaining^  W«ll. 
Assume  that  a  wall  is  to  be  designed  to  restrain  an  earth  bank  10  ft. 
high,  and  assume  also  that  the  foundation  is  to  be  3  ft.  below  the 
natural  surface.  Assume  that  the  width  on  top,  exclusive  of  the 
projection  of  the  coping,  is  to  be  12  inches,  and  also  that  the  face  of 
the  wall  is  to  have  a  batter  of  i  an  inch  to  1  foot;  then  the  thickness 
at  the  bottom  of  the  stem  will  be  18  inches.  The  appearance  of  t  he 
wall  requires  a  coping,  but  that  does  not  materially  affect  the  stability 
which  alone  is  under  consideration  here.  The  thickness  of  the  footing 
(ton  not  be  determined  in  advance  of  the  solution  of  the  remainder 
of  the  problem;  but  for  the  present  it  will  be  assumed  to  l>e  12  inches. 
Then  the  height  of  the  stem  above  the  top  of  the  footing  will  be  12  ft. 
The  length  of  the  footing  can  not  be  determined  in  advance^  but  it 
will  be  tentatively  assumed  at  6.0  feet.  The  most  economical  position 
of  the  back  of  thewall  along  the  line  i4J5,  Fig.  114,  can  not  be  determined 
except  by  trial.  As  the  stem  is  moved  nearer  the  front  of  the  footing, 
the  resisting  moment  of  the  weight  of  the  stem  is  decreased,  and  the 

♦  Engineering  New9,  vol.  lix,  p.  260. 
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maximum  pressure  on  the  soil  under  the  footing  is  increased;  but 
sometimes  it  is  necessary  to  place  the  face  of  the  wall  as  near  the 
property  line  as  possible,  in  which  case  it  is  not  possible  to  have  the 
footing  project  in  front.  In  the  case  in  hand,  it  will  be  assumed  that 
the  footing  projects  2.5  ft.,  i.e.,  that  BL  = 
2.5  ft.  All  of  the  above  dimensions  are  shown 
in  Fig.  114. 

We  will  assume  that  the  section  is  perfectly 
rigid,  and  determine  its  stability  as  a  unit;  and 
later  inquire  into  its  structural  integrity. 

1040.  StabUUy  against  Overturning,  To  find 
the  thrust  of  the  earth  against  the  wall,  Cou- 
lomb's formula  (equation  4,  page  493)  will  be 
used.  It  will  be  assumed  (1)  that  the  surface 
of  the  back-filling  is  level;  (2)  that  the  natural 
slope  is  li  to  1,  i.e.,  <i>  =  34°;  (3)  that  ii7=  100 
lb.  per  cu.  ft. ;  (4)  that  A  =  12  ft. ;  and  (5)  that  the 
weight  of  concrete  =  150  lb.  per  cu.  ft.    Then 

E  ^  \wh^  tan'  (45°  -  i  ^)  =  2,040  lb. 

The  weight  of  the  concrete  in  the  stem 
FLIH  =  li  X  12  X  150  =2,250  lb.  This  force 
acts  10.40  inches  =  0.87  ft.  from  F,  or  2.87 
feet  from  A .  The  weight  of  the  earth  vertically 
above  LB  =  2J  X  12  X  100  =  3,000  lb.,  and  it  acts  1.25  ft.  to  the 
right  of  L,  or  4.75  ft.  from  A,  The  weight  of  the  concrete  in  the 
footing  =6X1X150  =  900  lb.,  and  it  acts  3.00  ft.  from  A,  Taking 
moments  about  C  and  dividing  by  the  sum  of  the  weights,  it  is 
found  that  the   resultant  vertical  force  acts  3.81  ft.  from  C. 

The  tangent  of  the  angle  which  the  resultant  makes  with  the 
vertical  is  2,040  h-  6,150  =  0.33;  and  the  horizontal  distance  from 
K  to  the  point  in  which  the  resultant  pierces  the  line  CD  =  (4.00  -h 
1.00)  X  0.33  =  1.66  ft.;  or  the  distance  from  C  =  3.77  -  1.67  = 
2.10  ft.,  which  is  greater  than  J  of  6.00,  i.e.,  than  2.00;  and  hence  the 
resultant  cuts  the  base  of  the  footing  within  the  middle  third.  There- 
fore, the  approximate  factor  of  safety  against  overturning  (equation 
13,  page  468)  is  more  than  3. 

1041.  Pressure  on  the  Soil,  To  determine  the  pressure  on  the 
soil,  use  equation  22,  page  473, 


Fig.  114. 


p  = 


I 


%W  d 


in  which  W  =  6,1.50  lb.,  I  =  6.0  ft.,  rf  =  i  Z  -  2.10  =  3.00  -  2.10 
=  0.90  ft.    The  maximum  pressure  on  the  soil,  that  at  C,  is  found 
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by  using  the  plus  sign;  and  the  minimum,  that  at  D,  by  using  the 
minus  sign.  The  pressure  at  C  ==  1,947  lb.  per  sq.  ft.,  and  that  at 
D  =  103  lb.  per  sq.  ft.  Whether  or  not  this  maximum  pressure  is 
safe  depends  upon  the  character  of  the  soil;  but  as  almost  any  soil 
will  bear  a  ton  per  sq.  ft.  (see  Table  59,  page  342),  it  will  be  as- 
sumed that  it  is  safe.  One  advantage  of  a  reinforced-concrete  re- 
taining wall  is  that  the  wall  itself  is  light,  and  hence  the  pressure  upon 
the  soil  is  less  than  that  of  a  solid  wall. 

1042.  If,  as  is  claimed,  the  ordinary  theory  of  earth  pressure 
gives  the  overturning  moment  greater  than  it  is  in  fact,  the  difference 
between  the  computed  maximum  and  minimum  pressure  under  the 
footing  as  computed  above  is  too  great.  For  example,  for  a  particular 
retaining  wall  the  maximum  pressure  according  to  the  ordinary  theory 
is  5,600  lb.  per  sq.  ft.,  and  the  minimum  0.0;  but  if  the  theory  is 
assumed  to  give  a  moment  twice  too  great,  then  the  maximum  pres- 
sure is  4,200  lb.  per  sq.  ft.,  and  the  minimum  1,400.  The  two  solu- 
tions give  a  marked  difference  between  the  pressures  at  the  heel  and 
the  toe;  and  the  tendency  of  the  wall  to  tip  would  be  very  different 
in  the  two  cases. 

1043.  Stability  against  Sliding,  The  horizontal  thrust  of  the 
earth  is  2,040  lb.  If  the  soil  is  dry  clay,  the  coefficient  of  friction 
may  be  taken  at  0.50  (Table  75,  page  495);  and  the  frictional  re- 
sistance to  sliding  will  then  be  (2,250  -h  3,000  -h  900)  X  0.50  = 
3,075  lb.  Under  this  assumption,  the  wall  is  reasonably  safe,  particu- 
larly since  no  account  has  been  taken  of  the  resistance  of  the  soil  in 
front  of  the  wall. 

However,  if  the  soil  is  clay  and  should  become  wet ,  t  he  coefficient 
of  friction  would  then  be  0.31,  in  which  case  the  frit^tionnl  resistance 
to  sliding  would  be  only  1,906  lb.  Under  this  contJitioti,  the  wall 
would  barely  be  safe;  and  therefore  it  would  probably  be  wLse  to 
construct  a  projection  on  the  under  side  of  the  footing  as  shown  in 
Fig.  114,  page  518,  to  increase  the  bearing  against  the  soil  in  front 
of  the  wall.  To  determine  the  ultimate  resistance  ni  tlie  j^oil  in  front 
of  the  wall,  draw  from  the  lowest  point  of  the  foundation  an  indefi- 
nite straight  line  making  an  angle  with  the  horizr^ntal  equal  to  the 
angle  of  internal  friction  (§  1,000),  and  then  the  resistance  is  e<|nal 
to  the  weight  of  the  soil  above  this  line  multiplied  by  the  coefficient 
of  friction.  To  make  this  force  effective,  the  soil  in  front  of  the  pro- 
jection, the  footing,  and  the  wall  should  be  solidly  taniped. 

The  lack  of  stability  against  sliding  in  this  case  illustrates  a  dis- 
advantage of  a  reinforced-concrete  retaining  wall,  viz.:  that  the 
wall  is  so  light  that  there  is  a  lack  of  frictional  resistance  to  resist 
sliding. 

1044.  Reinforcement  in  the  Stem,     The  bending  moment  of  » 


^^ 
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section  of  the  stem  1  ft.  long  about  any  point  in  the  plane  AB,  Fig. 
114,  is  2,040  X  4  =  8,160  ft.-lb.  =  97,920  in.-lb.  The  moment 
of  the  tension  in  the  steel,  T,  is  T./d  (equation  5,  page  227);  or 
M  =  T,jd.  Ordinarily  /  can  be  taken  at  J  (see  equation  4,  page  227) ; 
and  d  =  18  —  2  =  16  inches.  Substituting  the  above  values  of 
M,  y,  and  d  in  the  above  equation  for  T,  gives  T  =  7,000  lb.  per  lin. 
ft.  of  wall.  If  /s  =  12,000,  there  will  be  required  7,000  -^  12,000  = 
0.58  sq.  in.  of  steel  per  linear  foot  of  wall.  This  condition  could  be 
satisfied  by  using  f-inch  plain  round  rods  spaced  6  inches  center 
to  center,  or  \  -inch  round  rods  spaced  4  inches. 

To  find  the  fiber  stress  in  the  concrete  use  equation  8,  page  227, 
which  is 

2M 
^'      kjbdP 

Substituting  the  values  as  above  and  solving  this  equation,  gives 
/c  =  193  lb.  per  sq.  in. 

The  above  value  of  /©  is  small  in  comparison  with  the  value 
assumed  in  computing  k;  but  a  comparatively  small  change  in  the 
thickness  of  the  bottom  of  the  stem  makes  a  large  difference  in  /©. 
For  example,  if  the  width  at  the  bottom  were  reduced  to  12  inches, 
/c  would  be  increased  2.56  times.  Whether  or  not  it  is  considered 
safe  to  reduce  the  width  of  the  bottom  of  the  stem  to  12  inches, 
depends  upon  the  amount  of  faith  in  the  theory  employed  in  deducing 
the  moment  of  the  earth  thrust.  However,  reducing  the  width  of  the 
stem  increases  the  amount  of  steel  required,  and  hence  involves  the 
relative  cost  of  concrete  and  steel,  and  may  or  may  not  be  economical 
in  any  particular  case. 

For  a  high  wall,  it  is  customary  to  insert  a  fillet — either  stepped 
or  sloped — in  the  corners  at  L  and  F,  and  sometimes  also  to  insert 
diagonal  rods  in  the  fillet  at  L.  For  an  example,  see  Fig.  121, 
and  Fig.  123,  page  531. 

1046.  All  of  the  reinforcement  need  not  be  carried  to  the  top  of 
the  wall.  The  amount  at  any  point,  say  half  way  up,  could  be  com- 
puted as  above;  but  it  is  not  possible  in  practice  to  secure  an  exact 
mathematical  relationship  between  the  moment  and  the  reinforce- 
ment. The  amount  of  steel  depends  mainly  upon  the  moment,  which 
varies  as  the  cube  of  the  depth;  and  hence  the  reinforcement  can 
decrease  very  rapidly  toward  the  top.  Since  the  rods  should  be 
continuous  for  their  entire  length,  at  least  in  a  wall  of  this  height, 
the  decrease  in  the  reinforcement  is  usually  made  by  stopping  a 
series  of  rods  at  some  particular  height;  and  the  more  numerous 
the  rods,  i.e.,  the  smaller  the  rods  used,  the  more  nearly  the  actual 
amount  of  steel  can  be  made  to  conform  to  the  theoretical  amount. 
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If  |-inch  rods  spaced  6  inches  apart  are  used,  one  series  of  rods  12 
inches  apart  may  run  to  the  top  of  the  wall,  and  a  second  series  may 
run  only  half  way  up;  or  if  ^-inch  rods  4  inches  apart  are  used,  one 
series  12  inches  apart  may  nm  to  the  top,  a  second  series  two  thirds 
of  the  way  up,  and  a  third  one  third  up. 

For  the  value  of  /g  used  above,  the  rods  should  be  embedded  forty 
diameters  below  the  base  of  the  stem  in  order  to  develop  the  requisite 
amount  of  bond  stress,  which  for  the  ^-inch  rods  would  require  an 
embedment  of  20  inches — more  than  the  thickness  of  the  footing. 
Sometimes  the  rods  are  anchored  by  bending  them  at  right  angles 
about  one  of  the  horizontal  reinforcing  rods,  but  this  is  very  unsat- 
isfactory. A  better  method  is  to  form  a  complete  loop  about  the 
horizontal  rod;  but  the  best  method  is  to  pass  them  through  a 
horizontal  plate  or  angle,  and  put  a  nut  above  and  below  the  angle, 
the  former  to  insure  that  the  latter  has  a  firm  bearing  against  the 
angle.  The  plate  or  angle  has  the  further  advantage  of  locating  the 
rod  properly  and  holding  them  in  position  during  the  placing  of  the 
concrete.  In  the  particular  case  shown  in  Fig.  114,  page  518,  the 
vertical  rods  would  be  sufficiently  anchored  by  being  extended 
through  the  projection  on  the  bottom  of  the  footing. 

1046.  Reinforcement  in  Front  Part  of  Footing.  The  portion 
AFQC,  Fig.  114,  page  518,  of  the  footing  acts  as  a  cantilever  to 
transmit  pressure  to  the  soil;  and  should  therefore  be  reinforced  on 
the  lower  side.  Strictly,  the  whole  footing  should  be  considered  as  a 
continuous  beam;  but  considering  the  portion  ^F  as  a  cantilever 
is  sufficiently  exact,  and  the  error  is  on  the  safe  side.  The  imit 
pressure  at  C  is  1,947  lb.  per  sq.  ft.,  and  at  D  is  103  lb.  per  sq.  ft. 
(J  1041);  and  therefore  the  pressure  at  Q  is: 

103  -h  (1,947  -  103)  X  1^  =  103  +  1,229  =  1,332  lb.  per  sq.  ft. 
o.U 

The  center  of  gravity  of  the  pressure  on  CQ  is  1.06  ft.  from  Q,  and 
the  moment  about  Q  is: 

M  =  1,640  X  2  X  1.06  =  3,477  ft.-lb.  =  41,724  in.-lb. 

As  before,  T  =  M  -^  jd.  d  =  12  -  2  =  10  inches.  /  =  0.876  as 
before.  Hence  T  =  41,724  -^  (0.875  X  10)  =  4,770  lb.  per  linear 
ft.  of  wall.  The  area  of  steel  required  =  4,770  -^  12,000  =  0.40  sq. 
in.  per  linear  foot  of  wall,  which  can  be  satisfied  by  using  i-inch 
round  rods  spaced  6  inches  center  to  center.  These  rods  can  be 
sufficiently  anchored  by  allowing  them  to  project  into  the  concrete 
to  the  right  of  Q  20  inches. 

The  fiber  stress  in  the  concrete,  /c,  computed  as  in  J  1044,  is 
212  lb.  per  sq.  in. 
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1047.  To  provide  for  the  differences  in  the  bearing  power  of  the 
soil  longitudinally  along  the  wall,  reinforcing  rods  are  frequently 
inserted  in  the  bottom  of  the  footing  parallel  to  the  face  of  the  wall. 
The  amount  of  this  reinforcement  is  wholly  a  matter  of  judgment; 
and  not  infrequently  the  longitudinal  reinforcement  in  the  footing  is 
one  third  to  one  half  as  much  as  the  transverse  reinforcement. 

1048.  Reinforcement  in  Rear  Part  of  Footing.  The  portion  BDNL, 
Fig.  114,  page  518,  of  the  footing  will  be  assumed  to  act  as  a  canti- 
lever, and  not  as  part  of  a  continuous  beam.  This  cantilever  carries 
a  uniform  downward  pressure  upon  its  upper  face,  in  addition  to  its 
own  weight;  and  also  a  uniformly  varying  upward  pressure  on  its 
lower  face.  The  moment  of  the  downward  pressure  about  L  =  3,000 
X  U  =  3,750  ft.-lb.  The  weight  of  the  footing  is  1  X  2^  X  150  = 
375  lb.;  and  its  moment  about  L  =  375  X  IJ  =  469  ft.-lb.  The 
total  downward  moment  then  is  3,750  -h  469  =  4,219  ft.-lb. 

The  upward  pressure  at  D  is  (5  1041)  103  lb.  per  sq.  ft.,  and  the 

pressure  at  iV  =  103  -f  (1,947  -  103)  X  |^  =  103  -f  767  =  870  lb. 

o.U 

per  sq.  ft.  The  center  of  this  pressure  is  0.94  ft.  from  N.  The  up- 
ward moment  then  is,  itf  =  870  X  2^  X  0.94  =  2,045  ft.-lb.  The 
downward  moment  being  4,219  and  the  upward  2,045,  the  net  down- 
ward moment  at  L  is  4,219  -  2,045  =  2,174  ft.-lb.  =  26,088  in.-lb. 
The  area  of  steel  required  =  M  -r-  (jd  X  12,000)  =  26,088  -^ 
(0.875  X  10  X  12,000)  =  0.25  sq.  in.  per  linear  ft.  of  wall,  which  is 
satisfied  by  using  i-inch  round  rods  spaced  9  inches  center  to  center. 
These  rods  will  develop  enough  bond  stress,  if  they  project  10  inches 
to  the  left  of  the  L. 

1049.  Resistance  to  Shear.  To  prevent  the  stem  from  shearing 
along  the  top  of  the  footing,  there  is  an  area  of  concrete  =  12  X 
18  =  216  sq.  in.;  and  the  safe  unit  shearing  strength  is  at  least  25  lb. 
per  sq.  in.  (§  476-77  and  also  §  458),  giving  a  safe  resistance  of  216 
X  25  =  5,400  lb.  per  linear  foot  of  wall,  which  is  more  than  2i  times 
the  computed  sliding  force,  and  therefore  there  is  no  danger  of 
failure  in  this  respect. 

To  prevent  the  footing  from  shearing  vertically  at  the  face  of  the 
stem,  there  is  a  shearing  resistance  of  12  X  12  X  25  =  3,600  lb.  per 
linear  foot  of  wall,  while  the  shearing  force  is  3,028  lb.;  and  hence 
there  is  no  danger  of  failure.  Since  there  is  no  danger  of  failure  by 
shear  at  the  face  of  the  wall,  there  is  none  at  the  back. 

1060.  Temperature  Reinforcement.  To  prevent  unsightly  tem- 
perature cracks,  the  wall  should  be  provided  either  with  contraction 
joints  (§  385-87)  to  localize  the  cracks,  or  with  longitudinal  rein- 
forcement sufficient  to*  resist  temperature  stresses  and  thereby 
equalize  the  strain  between  different  sections  along  the  length  of  the 
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wall  and  cause  it  to  stretch  as  a  homogeneous  material  (§  503-6). 
The  percentage  of  steel  required  to  prevent  temperature  cracks  will 
depend  upon  probable  range  of  temperature,  the  thickness  of  the 
wall,  and  the  position  of  the  exposed  surface.  In  {  504,  it  was  shown 
that  a  change  of  temperature  of  100*^  F.  in  the  concrete  would  require 
0.5  per  cent  of  steel  having  an  elastic  limit  of  60,000  lb.  per  sq.  in. 
It  is  usually  assumed  that  high-carbon  steel  equal  to  0.3  to  0.4  per 
cent  of  the  cross  section  of  the  wall  is  sufficient  to  prevent  objection- 
able contraction  cracks  in  the  North 
Central  States.  The  temperature  re- 
inforcement should  be  placed  near  the 
exposed  face;  and  an  equal  amount  is  re- 
quired both  horizontally  and  vertically. 

1061.  Design  of  a  Oonntarforted 
Reinforeed-Oonerete  Retaining  Wall.  A 
wall  of  this  type  consists  of  a  thin 
vertical  curtain  wall  supported  at  inter- 
vals by  vertical  ribs  or  counterforts, 
both  the  curtain  wall  and  the  counter- 
forts resting  upon  and  being  connected 
to  a  base  plate  or  footing.  The  curtain 
wall  is  usually  only  6  or  8  inches  thick 
at  the  top  and  10  or  12  at  the  bottom; 
and  the  counterforts  are  usually  of  about 
the  same  dimensions  as  the  curtain  wall, 
and  are  spaced  5  to  10  feet  center  to 
center.  For  high  walls  the  counter- 
forted  type  is  more  economical  of  ma- 
terial than  the  cantilever  type;  but  the 
cost  of  constructing  the  forms  is  more, 
the  net  result  being,  however,  in  favor 
of  the  counterforted  type  for  walls 
more  than  about  20  ft.  high. 

1062.  It  will  be  assumed  (1)  that 
a  wall  28  feet  high  is  to  be  designed, 
(2)  that  the  face  of  the  wall  is  to  be 
brought  as  close  as  possible  to  the  property  line,  and  (3)  that  the 
stability  is  to  be  equal  to  that  of  a  standard  solid  wall.  It  will  be 
assumed  also  that  both  the  standard  solid  wall  and  the  proposed 
wall  rest  upon  piles,  as  is  nearly  necessary  if  the  structure  stands 
upon  compressible  soil  and  the  footing  can  not  project  in  front.  Fig. 
115  shows  the  trial  dimensions  of  the  proposed  counterforted  wall 
which  is  to  have  the  same  stability  as  the  standard  plain  concrete 
wall  of  the  New  York  Central  Railroad  shown  in  Fig.  116,  page  527. 


Fio.  116. 
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The  wall  shown  in  Fig.  116  contains  205.7  cu.  ft.  of  concrete  per 
linear  ft.,  and  its  weight  at  150  lb.  per  cu.  ft.  is  30,860  lb.  The  weight 
of  the  earth  vertically  above  the  back  of  the  wall  is  7,890  lb.  The 
sum  of  the  moments  of  these  two  weights  about  the  left-hand  end 
of  the  middle  third  of  the  base  is  80,969  ft.-lb.  which  will  be  assumed 
to  be  the  moment  of  the  earth  pressure.  If  the  earth  pressure  be  con- 
sidered that  due  to  a  liquid  weighing  ti/  lb.  per  cu.  ft.,  then  the  above 
moment,  80,969  =  i  ti/  A'  X  J  A  =  J  w/  A».  Solving  gives  v/  = 
22.2  lb.  per  cu.  ft.,  which  means  that  the  solid  wall  can  sustain  the 
pressure  of  a  liquid  weighing  22.2  lb.  per  cu.  ft.  with  an  approximate 
factor  of  safety  against  overturning  of  3.  The  problem  then  is  to 
design  a  reinforced  concrete  wall  that  will  support  the  pressure  of  a 
liquid  weighing  22  lb.  per  cu.  ft. 

1063.  Stability  of  Proposed  Design,  The  total  weight  of  earth 
and  concrete  per  bay  =  232,210  lb.,  and  its  center  of  gravity  is 
4.87  ft.  from  C.  The  total  horizontal  pressure  above  B  against  the 
vertical  plane  through  DB  =  i  ti/  A'  =  i  X  22  X  26'  =  7,436  lb. 
The  tangent  of  the  angle  which  the  resultant  makes  with  the  vertical 
=  7,436  -^  232,210  =  0.032.  The  distance  to  the  left  of  G  where 
the  resultant  pierces  the  base  of  the  footing  =  10.83  X  0.032  =  0.35 
ft.;  or  the  distance  from  A  =  4.87  -  0.35  =  4.52  ft.,  and  the 
distance  from  the  center  of  the  footing  =  5.00  —  4.52  =  0.48. 
This  shows  that  the  center  of  pressure  is  well  within  the  middle  third, 
and  also  that  the  approximate  factor  of  safety  (equation  13,  page  468), 
against  overturning  is  at  least  3. 

If  this  wall  were  founded  upon  the  soil  and  not  upon  piles,  the 
maximum  pressure  on  the  soil,  by  equation  22,  page  473,  would  be: 

P  =  y  ±  —J—  =  29,910  lb.  per  bay, 

or  3,990  lb.  per  sq.  ft.;   and  the  minimum  pressure  would  be  2,220 
lb.  per  sq.  ft. 

The  tendency  to  sUde  is  7,436  lb.,  and  the  resistance  to  sliding, 
irrespective  of  the  piles,  for  a  coefficient  of  friction  of  0.50  is:  232,210 
X  0.50  =  116,000  lb.  Hence  it  is  abundantly  safe  against  this 
method  of  failure. 

1064.  The  Reinforcefnent.  The  curtain  wall  is  really  a  slab  sup- 
ported at  its  two  vertical  edges  and  at  the  bottom ;  but  it  is  customary 
to  design  it  as  being  composed  of  independent  horizontal  beams 
fixed  at  their  ends,  the  error  being  on  the  safe  side.  Rods  will  be 
needed  near  the  middle  of  the  bay  on  the  front  of  the  wall  to  take 
the  direct  moment,  and  at  the  back  of  the  wall  near  the  counterfort 
to  take  the  contrary  moment.  The  former  are  usually  made  con- 
tinuous, but  the  latter  may  be  comparatively  short.    The  reinforcing 
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rods  are  sometimes  so  bent  that  a  single  rod  serves  both  purposes, 
its  end  being  near  the  back  of  the  wall  next  to  the  counterfort  and 
its  middle  portion  being  near  the  face  of  the  wall  midway  between 
the  counterforts. 

The  footing  or  floor  of  the  bay  may  be  regarded  as  being  made  up 
of  horizontal  beams  fixed  at  the  ends^  canying  the  downward  wdght 
of  the  earth  upon  their  upper  face  and  the  upward  reaction  of  the  soil 
on  their  lower  face.  The  reaction  of  the  soil  below  the  footing  in- 
creases from  D  toward  C,  and  is  <;omputed  as  in  §  1041. 

1066.  The  reinforcement  in  the  counterforts  which  ties  together 
the  face  wall  and  the  footing  may  be  placed  either  vertically  and 
horizontally,  or  diagonally.  The  first  is  the  more  common,  but  the 
latter  is  the  more  scientific  and  the  more  economical  of  material. 

According  to  the  first  method,  the  coimterfort  may  be  regarded 
as  a  cantilever  anchored  to  the  footing  and  also  as  a  T-beam  the 
flange  of  which  is  the  curtain  wall.  Under  this  assumption  the 
horizontal  rods  bind  together  the  curtain  wall  and  the  counterfort, 
and  the  vertical  rods  connect  the  footing  and  the  counterfort,  and 
the  reinforcement  parallel  to  the  long  side  of  the  coimterfort  resists 
the  bending  of  the  counterfort.  For  an  example  of  this  method  of 
construction,  see  Fig.  124,  page  531.  The  amoimt  of  steel  required 
at  any  point  of  the  free  edge  of  the  cantilever  can  be  determined 
approximately  by  erecting  a  perpendicular  at  the  point  and  taking 
moments  about  the  point  where  this  perpendicular  intersects  the 
center  line  of  the  front  wall. 

The  second  method  is  to  regard  the  counterfort  as  being  made 
up  of  diagonal  beams,  each  carrying  one  or  more  longitudinal  rods 
which  tie  the  vertical  curtain  wall  to  the  footing,  these  beams  being 
wider  at  tbeir  jimction  with  the  front  wall  than  at  their  connection 
with  the  footing.  For  example,  for  each  foot  of  width  on  the  footing, 
these  tie-beams  will  be  30  -s-  9  =  3.3  ft.  deep  at  the  front  wall.  The 
equivalent  liquid  pressure  against  each  successive  3.3-foot  section 
of  the  front  wall  can  readily  be  computed,  and  from  that  the  area 
of  the  steel  required  to  resist  this  stress  can  easily  be  determined. 
The  rod  at  its  connection  with  the  curtain  wall  may  be  diagonal,  or 
may  start  horizontal  and  be  curved  to  a  direction  parallel  to  the 
outer  edge  of  the  counterfort  on  a  radius  of  about  20  times  its  diameter 
since  with  this  curvature  the  side  pressure  of  the  rod  upon  the  con- 
crete will  not  exceed  a  safe  limit.  At  the  lower  end,  the  rod  may  be 
diagonal  or  may  start  vertically  and  be  curved  to  a  line  parallel 
to  the  outer  edge  of  the  counterfort  to  the  same  radius  as  above. 
The  vertical  pressure  is  always  greater  than  the  horizontal,  and 
hence  there  is  plenty  of  resistance  to  hold  the  lower  end  of  these  rods. 
The  ends  of  these  rods  should  be  looped  around  the  reinforcing 
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rods  in  the  footing  and  the  face,  or,  better,  should  be  passed  through 
a  plate  or  an  angle  to  give  sufficient  anchorage.  For  an  example  of 
this  form  of  construction,  see  Fig.  125,  page  532. 

Both  horizontal  and  vertical  temperature  reinforcement  should 
be  placed  in  the  face  of  the  curtain  wall  (see  {  1050). 

1066.  Examples  of  Plain-Oonoriti  Ritainiko  Walls. 
New  Tork  Central  Standard.  Fig.  116  shows  the  standard  plain- 
concrete  retaining  wall  of  the  New  York  Central  and  Hudson  River 
Railroad.*  This  type  is  used  for  track  elevation,  and  hence  carries 
a  train  on  the  back-filling  near  the  wall.  The  official  drawing  con- 
tains the  following  notes.  ^*  1.  The  coping  is  to  be  made  of  1  :  2  :  4 
Portland  cement  concrete,  the  body  of  the  wall  of  1  : 3  : 6,  and  the 
footing  (the  lower  4  ft.)  of  1  :4  :  7^.  2.  The  foundation  is  to  be  made 
to  suit  local  conditions,  but  is  never  to  be  less  than  4  ft.  deep,  unless 
good  rock  is  found.  Old  railroad  rails,  10  to  12  inches  centers,  are  to 
be  used  when  soft  material  is  encountered.  When  piles  are  used  in 
soft  material,  the  outside  pile  under  the  toe  is  to  be  battered  out  1  to 
6.  3.  Four-inch  weep  holes  are  to  be  left  not  more  than  15  ft.  apart, 
and  are  to  have  vertical  blind  drains  running  to  the  top  of  the  wall. 
4.  The  top  of  the  coping  is  to  slope  i  inch  to  the  rear.  5.  All  exposed 
comers  and  edges  are  to  be  rounded  to  1-inch  radius.  6.  Expansion 
joints  are  to  be  provided  50  ft.  apart  by  inserting  one  layer  of  tarred 
paper  between  the  sections,  the  edges  of  the  paper  being  kept  f  inch 
from  the  face  of  the  wall  and  the  y  int  being  marked  on  the  face  by 
a  triangular  groove  i  inch  deep  made  by  nailing  a  strip  on  the 
inside  of  the  form." 

1067.  Fig.  117  shows  the  forms  used  in  constructing  a  consider- 
able length  of  the  wall  shown  in  Fig.  116.  The  sheeting  was  2-inch 
yellow  pine  laid  with  a  ship-lap  of  i  inch  and  an  open  joint  of 
i  inch.  The  form  for  the  front  of  the  wall  was  lined  with  thin  sheet 
steel.  The  forms  were  made  in  panels  51  feet  long,  were  shifted  by  a 
locomotive  crane,  and  were  removed  after  the  concrete  had  set  over 
night. 

1068.  Illinois  Central  Wall.  Fig.  118,  page  528,  shows  the  wall 
used  by  the  Illinois  Central  Railroad  on  one  side  of  its  depressed  line 
through  Grant  Park,  formerly  Lake  Front  Park,  Chicago;  and  Fig. 
119  shows  the  forms  used  in  constructing  the  wall.f  The  wall  was 
designed  for  an  8-foot  surcharge.  The  concrete  was  laid  in  three 
courses,  as  shown  by  the  dotted  line  in  Fig.  119.  The  lower  course 
was  laid  without  joints,  the  second  course  had  tongue  and  groove 
contraction  joints  every  108  ft.,  and  the  third  course  every  54  ft. 
A  sheet  of  hydrex  felt  was  inserted  in  the  contraction  joint  to  prevent 

*  By  courtesy  of  Geo.  W.  Kittredge,  chief  engineer, 
t  By  courtesy  of  R.  E.  Gaut,  bridge  engineer. 
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adhesion  between  the  two  sections.     The  horizontal  sections  were 

keyed  by  a  tongue  and  grooved  joint  as  shown  in  Fig.  119,  page  529. 

It  is  claimed  that  a  wall  stepped  on  the  back,  as  shown  in  Fig.  119, 

is  more  advantageous  than  one  having  a  straight  back,  since  with  the 


■Efefe 


Fig.  116. — Standard  Retaining 
Wall.  N.  Y.  C.  R.  R. 


End  View. 


Fig.  117. — Form  for  New  York 
Central  Wall. 


former  the  lower  part  of  the  form  can  be  more  easily  taken  down  and 
be  moved  ahead  before  the  upper  part  can  be  removed.  This  advan- 
tage is  greatest  in  cool  weather  when  the  cement  sets  slowly. 

1069.  Chicago  and  North  Western  Wall.  Fig.  120,  page  530,  shows 
the  forms  and,  incidentally,  the  dimensions  of  the  wall  employed  by 
the  Chicago  and  North  Western  Railroad  in  track  elevation  in  Chicago 
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and  elsewhere.'*'  A  horizontal  section  35  ft.  long  was  built  complete 
from  top  to  bottom  in  a  day;  and  on  account  of  the  pressure  due  to 
this  height  of  wet  concrete,  frequent  tie  rods  and  strong  bracing  were 


^ 


*  Concrete-Engineering,  Jan.  1,  1907,  p.  12. 
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required  to  keep  the  forms  from  spreading.  The  rods  and  bracing 
shown  in  Fig.  120  were  entirely  satisfactory.  The  2-inch  pipe 
were  old  boiler  flues,  and  consequently  cost  but  little  more  than  the 
expense  of  cutting.  The  end  of  the  pipe  was  2  inches  from  the  surface 
of  the  wall. 

Compare  Fig.  117,  119,  and  120  as  to  the  manner  of  building  the 
forms  to  secure  the  off-sets  on  the 
back  of  the  wall. 

1060.  EXAMPLIS  OF  Bsni- 
FOBGID-OONORITI     BKTAININO 

Walls.  0.  B.  it  Q.  Standard.  Fig. 
121,  page  531,  shows  the  typical 
cross-section  of  the  retaining  wall 
employed  by  the  Chicago,  Bur- 
lington and  Quincy  Railway  in 
track  elevation  in  Chicago.*  The 
portion  above  the  angle  in  the 
back  is  the  same  for  all  heights. 
Fig.  122,  page  531,  shows  the 
method  of  constructing  and  brac- 
ing the  forms  used  in  building  the 
wall  shown  in  Fig.  121.* 

A  retaining  wall  having  a  sec- 
tion similar  to  that  in  Fig.  121  has 
frequently  been  used.  Notice  that 
this  type  is  really  intermediate  be- 
tween a  reinforced-concrete  can- 
tilever wall  (Fig.  114,  page  518, 
or  Fig.  123,  page  531)  and  a  plain 
concrete  wall  (Fig.  116,  page  527, 
or  Fig.  118,  page  528). 

The  forms  are  a  combination 
of  continuous  and  sectional.  The 
sectional  portion  consists  of  two 
parts:  (1)  the  studding  for  the 
face,  and  the  forms  for  the  coping  and  for  the  flat  slope  near  the 
bottom ;  and  (2)  the  form  for  the  back  of  the  wall.  Ordinary  sheeting 
is  used  on  the  face  between  the  forms  for  the  coping  and  for  the  flat 
slope  at  the  bottom.  No  attempt  was  made  to  use  sectional  forms 
for  the  main  part  of  the  face,  because  the  sections  become  battered 
and  warped  with  use  and  do  not  fit  well,  and  hence  leave  the  wall 
rough. 

*L.  J.  Hotchkias,  asst.  engineer,   in    Jour.  West.   Soc.  of  Eng're,  vol.   xii,  p. 
349-63. 
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Notice  the  method  of  bracing  the  forms,  particularly  the  interior 
inclined  tie  rod. 

1061.  Ck>inigated  Bar  Ws  Standards.  Fig.  123  shows  the  cross 
section  of  the  standard  cantilever  reinforced-concrete  retaining 
wall  designed  by  the  company  controlling  the  patent  for  the  corru- 
gated bar  (§  465);  and  Fig.  124  shows  the  standard  design  for  a 
counterforted  wall  by  the  same  company. 


Pia.  120. — Form  for  C.  A  N.  W.  Retaining  Wall. 


1062.  Pitcsburg  Wall.  Fig.  125,  page  532,  shows  the  cross  section 
of  a  counterforted  wall  built  by  the  City  of  Pittsburg,  Pa.  The  foot- 
ing is  24  inches  thick,  and  the  face  wall  18  inches;  the  counterforts 
are  12  inches  thick,  and  10  feet  apart  center  to  center.  The  rein- 
forcement in  the  floor  is  IJ-inch  plain  round  rods  spaced  about  7 
inches  apart;  and  the  reinforcement  in  the  face  wall  is  plain  round 
rods  varying  from  |  inch  at  the  bottom  to  i  inch  at  the  top  of  the 
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wall;  the  spacing  increasing  from  3  inches  at  the  bottom  to  6  inches 
at  the  top.    The  rods  are  bent  in  such  a  way  that  at  their  ends  next  ^  • 
to  the  counterforts  they  are  near  the  face  of  the  wall,  while  in  their  '^  > 
middle  portion  they  are  near  the  back  of  the  wall.    The  reinforce- 
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?iQ.  121.— C.  B.  &  Q.  Retaining  Wall. 


Fia.  122.— Form  for  C.  B.  A  Q.  Wall. 
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Flo.  123. — Catttilever  Wall. 


FlO.    124. — COTTNTKRFORT  WaLL. 
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ment  in  the  counterfort  consists  of  plain  round  rods  varying  from  1 
to  If  inches  in  diameter,  connected  to  plates  bedded  in  the  floor 

and  in  the  curtain  wall  by  pins  through 
forked  ends.  These  anchor  plates  are 
I  inch  thick  and  from  8  to  11  inches 
wide,  and  have  three  lines  of  holes  in 
them,  one  for  the  rods  in  the  counter- 
fort, and  the  two  others  for  the  rods 
in  the  floor  on  each  side  of  the  coun- 
terfort. Two  nuts  are  used  on  each 
end  of  each  rod  in  the  floor  and  in 
the  face  wall. 

1063.  Cost  of  Oonoriti  RnAnr- 
INO  Walls.  Plain  Ooncrete.  For  a 
discussion  of  the  various  items  in  the 
cost  of  concrete,  see  {  412-19;  and 
for  an  example  of  the  cost  of  a  plain 
concrete  retaining  wall,  see  { 423. 
Table  78  shows  the  cost  (exclusive  of 
excavation)  of  a  plain  concrete  retain- 
ing wall  containing  427  cubic  yards, 
built  by  the  Delaware,  Lackawanna 
and  Western  R.  R.  at  Scranton,  Pa., 
in  1907. 

1064.  Reinforced  Ck>ncrete.     Table 
79  gives  the  average  cost  of  the  reinforced-concrete  retaining  walls 

TABLE  78. 
Cost  of  a  Plain  Concrete  Retaining  Wall. 


FlQ,    125. ^PlTTBBTTBO   RbTAIN- 

iNo  Wall. 


BMW. 

No. 


Itbms  or  Expense. 


Cost. 


Per  Cubic 
Yard. 


P«r  Cent  of 
Total. 


1 
2 
3 
4 
5 
6 
7 
8 
9 
10 


Broken  stone  at  $0 .  70  per  ton 

Sand  at  $0 .  55  per  cu.  yd 

Cement  at  $0.85  per  bbl 

Lumber — charged  at  f  value    

Labor — mixing  and  placing  ooncrete 

Labor — building  forms 

Labor — unloading  materials 

Depreciation  of  wheelbarrows   

Superintendence — 30  hr.  at  50  ct  . . . 
Office  expense — $20.00 

Total 


$0.72 

0.24 

1.06 

.48 

1.03 

.53 

.17 

.04 

.03 

.04 


$4.34 


16.7 

5.4 

24.6 

11.3 

23.4 

12.3 

3.8 

1.0 

0.6 

0.9 


100.0 
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of  the  type  shown  in  Fig.  121,  page  531,  built  in  Chicago  by  a 
railroad  in  connection  with  track  elevation  during  the  year  1907. 
The  work  was  done  by  company  force. 

TABLE  79. 
Cost  of  Reinforced-Concrete  Retaining  Wall. 

Items  of  Expbnbb.  Pbr  Cv.  Yd.  of 

_  Ck>NCKBTB. 

Excavation:  4  528  cu.  yd., 

Removing  earth,  0 .  48  ct.  per  cu.  yd.  of  excavation 10 .  384 

Shoreing,  0.06  per  cu.  yd.  of  excavation 046 

Pumping,  0.03  ct.  per  cu.  yd.  of  excavation 021 

Cuttmg  off  piles,  0.01  ct.  per  cu.  yd.  excavation 004 

Engine  service,  0.02  ct.  per  cu.  yd.  of  excavation .013 

Total  for  labor to. 467 

Sheet  piling,  0.07  ct.  per  cu.  yd.  of  excavation .057 

Total  for  excavation 10. 534 

Pile  Foundation:   14,  616  lin.  feet.  ^ 

Cost  of  piles,  10  ct.  per  lin.  ft $0.26 

Driving  piles,  18  ct.  per  lin.  ft .46 

Total  for  foundation 10. 72 

ConcreU:  5  608  cu.  yd. 

Materials — lumber  10. 49 

form  materials  other  than  lumber .07 

cement 1 .  75 

gravel .03 

steel  reinforcement .62 

Total  for  materials $2.96 

Labor — building  forms $1 .  10 

removing  forms .23 

placing  reinforcement    .05 

nandling  concrete  materials .23 

mixing  and  placing  concrete .72 

cleaning  concrete .03 

fininshing  surface   .03 

frost  protection .01 

track  chan^ .03 

engine  services .05 

equipment .26 

Total  for  labor $2.74 

Grand  Total $6.95 

1066.  Oost  of  Plain-  vs.  Beinforced-Ooiicrete  Retaining  Wall.    Of 

course;  to  make  a  fair  comparison  both  forms  of  wall  should  be 
equally  well  designed  and  both  should  be  equally  stable.  The 
concrete  in  the  reinforced  wall  will  cost  more  per  cubic  yard  because 
of  the  greater  cost  of  the  forms  (particularly  for  the  counterforted 
wall)  and  also  because  of  the  interference  of  the  steel  in  placing  the 
concrete.     Further,  the  cost  of  the  excavation  per  cubic  yard  of 
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concrete  is  considerably  more  for  the  reinforced  wa/I  than  for  the 
plain  wall,  because  of  the  smaller  number  of  cubic  yards  in  the  former 
and  also  because  the  base  of  the  former  is  usually  considerably  longer 
than  that  of  the  latter  and  consequently  the  excavation  is  pro- 
portionally greater.  A  reinforced  wall  will,  of  course,  cost  more  per 
cubic  yard,  because  steel  costs  more  than  an  equivalent  volume  of 
concrete.  On  the  other  hand,  a  reinforced  wall  will  contain  con- 
siderably less  concrete  than  a  plain  wall. 

Not  infrequently,  the  costs  of  the  concrete  in  these  two  forms  of 
walls  are  compared  as  being  proportional  to  the  areas  of  the  two 
cross  sections,  and  the  claim  is  made  that  the  reinforced-concrete  wall 
is  40  to  60  per  cent  the  cheaper,  var3ring  with  the  height;  but  such 
a  method  of  comparison  is  greatly  in  error.  Again,  the  cost  of  the 
concrete  in  these  two  forms  of  walls  is  sometimes  compared  by  adding 
from  10  to  50  cents  per  cubic  yard  to  cover  the  extra  cost  of  ijje  rein- 
forced concrete,  and  the  claim  is  made  that  the  reinforced  wall  is 
from  35  to  45  per  cent  the  cheaper;  but  such  an  allowance  for  extra 
cost  is  entirely  too  small.  Because  of  one  or  the  other  of  the  above 
errors,  many  of  the  estimates  of  the  relative  cost  of  these  two  forms 
of  walls  are  misleading. 

On  a  leading  railroad  the  cost  of  a  large  amount  of  work  showed 
that,  exclusive  of  excavation  and  of  company  haul  on  materials, 
the  cantilever  reinforced-concrete  retaining  wall  was  19  per  cent 
cheaper  than  the  plain  concrete  wall;  and  two  other  prominent 
railroads  estimate  that  high  counterforted  reinforced  retaining  walls 
are  25  per  cent  cheaper  than  plain  concrete  ones. 


CHAPTER  XrX 
BRIDGE  ABUTMENTS 

1067.  D1FIHITI0N8,  There  are  four  forms  of  abutments  in 
more  or  less  general  use.  1.  A  plain  wall  parallel  to  the  current, 
shown  in  elevation  at  Fig.  126,  with  or  without  the  wings  ADF  and 
BEG.  The  slopes  may  be  finished  with  an  inclined  coping,  as  ilD, 
or  offset  at  intervals,  as  BE.  When  abutments  were  made  of  stone 
masonry,  the  latter  was  the  usual  method  of  finishing;  but  since 
abutments  are  generally  built  of  concrete,  the  former  is  the  more 
common.  The  abutment  shown  in  Fig.  126  is  called  a  straight  abut- 
ment or  less  appropriately  an  abutment  with  straight  wings.  2.  The 
wings  may  be  swung  around  into  the  bank  at  any  angle,  as  shown 
(in  plan)  in  Fig.  127.    The  angle  9  is  usually  about  30®.    This  form 

[7  ABB 
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Fio.  126.  Fia.  127.  Fio.  128.         Fio.  129. 

is  known  as  the  wing  abutment  or  an  abutment  with  splayed  wings. 
3.  When  9  of  Fig.  127  becomes  90®,  the  result  is  Fig.  128,  which  is 
called  the  U  abutment.  4.  If  the  wings  of  Fig.  128  are  moved  to  the 
center  of  the  head-wall  the  result  is  Fig.  129,  which  is  known  as  the 
T  abutment. 

1068.  OOBIPARI8ON  OF  Forms.  The  form  of  the  abutment  to  be 
adopted  for  any  particular  case  will  depend  upon  the  locality, — 
whether  the  bridge  is  over  a  waterway  or  over  a  street  or  railway. 
If  for  the  former,  the  form  of  abutment  depends  upon  whether  the 
banks  are  low  and  flat,  or  steep  and  rocky;  whether  tht^  ( uneni  is 
swift  or  slow;  and  also  upon  the  relative  cost  of  earth wisrk  and  of 
masoniy. 

Fig.  126  is  the  usual  form  for  a  street  or  railway  crossing;  but  is 
not  suitable  for  a  stream  crossing,  owing  to  the  danger  of  the  water's 
flowing  along  immediately  behind  the  wall. 

535 
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Fig.  127  is  the  usual  form  for  a  stream  crossing,  particularly  where 
there  is  a  contraction  of  the  waterway  at  the  bridge  site,  since  de- 
flecting the  wing  walls,  on  both  the  up-stream  and  down-stream  side, 
slightly  increases  the  amount  of  water  that  can  pass.  This  advantage 
can  be  obtained,  to  some  degree,  with  the  straight  abutment  (Fig. 
126)  by  thinning  the  wings  on  the  front  and  leaving  the  back  of  the 
wings  and  abutments  in  one  straight  line.  Not  only  there  is  no 
hydraulic  advantage,  but  there  is  a  positive  disadvantage,  in  in- 
creasing the  deflection  of  the  wings  beyond,  say,  10®  or  16**.  The 
more  the  wing  departs  from  the  face  line  as  it  swings  round  into  the 
embankment,  the  greater  its  length  and  also  the  greater  is  the  thrust 
upon  it.  The  wings  are  not  usually  extended  to  the  toe,  B,  of  the 
embankment  slope,  but  stop  at  a  height,  depending  upon  the  angle 
of  deflection  of  the  wing  and  the  slope  of  the  embankment,  such  that 
the  earth  in  flowing  around  the  end  of  the  wall  will  not  get  into  the 
channel  of  the  stream.  It  can  be  shown  mathematically  that,  if  the 
toe  of  the  earth  which  flows  around  the  end  of  the  wing  is  to  be  kept 
three  or  four  feet  back  from  the  straight  line  through  the  face  of  the 
abutment,  an  angle  of  25®  to  35®  is  best  for  economy  of  the  material 
in  the  wing  walls.  This  angle  varies  slightly  with  the  proportions 
adopted  for  the  wing  wall  and  with  the  details  of  the  masonry.  This 
form  of  construction  is  objectionable,  since  the  foot  of  the  slope  in 
front  of  the  wing  is  liable  to  be  washed  away;  but  this  could  be  rem^ 
edied  somewhat  by  riprapping  the  slope,  or,  better,  by  making  the 
wing  longer. 

Fig.  126  is  one  extreme  of  Fig.  127,  and  Fig.  128  is  the  other.  As 
the  wing  swings  back  into  the  embankment  the  thrust  upon  it  in- 
creases, reaching  its  maximum  at  an  angle  of  about  45®;  when  the 
wing  is  thrown  farther  back  the  outward  thrust  decreases,  owing  to 
the  filling  up  of  thQ  slope  in  front  of  the  wing.  Bringing  the  wings 
perpendicular  to  the  face  of  the  abutment,  as  in  Fig.  128  also  de- 
creases the  lateral  pressure  of  the  earth,  owing  to  the  intersection  of 
the  surfaces  of  rupture  for  the  two  sides,  which  is  equivalent  to 
removing  part  of  the  "prism  of  maximum  thrust."  If  the  banks  of 
the  stream  are  steep,  the  base  of  the  wing  walls  of  Fig.  128  may  be 
stepped  to  fit  the  ground,  thereby  saving  masonry.  Under  these 
conditions,  also  the  wing  abutment,  Fig.  127,  can  be  treated  in  the 
same  way;  but  the  saving  is  considerably  less.  When  the  masonry 
is  stepped  off  in  this  way,  the  angle  thus  formed  becomes  the  weakest 
part  of  the  masonry;  but,  as  the  masonry  has  a  large  excess  of 
strength,  there  is  not  much  probability  of  danger  from  this  cause, 
provided  the  work  is  executed  with  reasonable  care. 

Fig.  129  contains  more  masonry  than  any  of  the  other  forms. 
The  more  massive  the  masonry,  the  cheaper  it  can  be  constructed; 
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and,  for  this  reason,  it  is  probable  that  the  simple  T  abutment  is 
cheaper  than  the  U  abutment,  although  the  latter  may  have  less 
masonry  in  it.  However,  if  built  of  concrete  the  cost  of  forms  will 
be  considerably  more  for  the  U  abutment  than  for  the  T  abutment. 
For  equal  amounts  of  masonry,  wing  abutments  give  better  pro- 
tection to  the  embankments  than  T  abutments.  The  latter  are  more 
stable,  because  the  center  of  gravity  of  the  masonry  is  farther  back 
from  the  line  of  the  face  of  the  abutment,  about  which  line  the 
abutment  must  turn  or  along  which  it  will  first  crush.  The  amount 
of  masonry  in  tall  T  abutments  can  be  decreased  by  building  the 
tail  wall  hollow  or  by  introducing  either  transverse  or  longitudinal 
arches  in  it.  (Fig.  137  and  138,  page  547.)  High  T  abutments  are 
sometimes  built  of  reinforced  concrete  with  comparatively  thin 
outside  walls  and  with  vertical  and  horizontal  partitions,  thus 
securing  a  very  light  and  comparatively  cheap  structure. 

1069.  Theory  of  Stabilitt  of  an  Abutmiiit.  The  abutment 
of  an  ordinary  bridge  has  two  offices  to  perform,  viz.:  (1)  to  support 
one  end  of  the  bridge,  and  (2)  to  keep  the  earth  embankment  from 
sliding  into  the  water.  In  Fig.  126,  the  portion  DEGF  serves  both 
these  purposes,  while  the  wings  ADF  and  BEG  act  only  as  retaining 
walls.  In  Fig.  127  and  128,  the  portion  DE  performs  both  offices, 
while  the  wings  AD  and  BE  are  merely  retaining  walls.  In  Fig.  129 
the  head  DE  supports  the  bridge,  and  the  tail,  or  stem,  AB  carries 
the  train;  hence  the  whole  structure  acts  as  a  retaining  wall  and  also 
supports  the  load.  The  abutment  proper  may  fail  (1)  by  sliding 
forward,  (2)  by  overturning,  or  (3)  by  crushing. 

The  top  dimensions  of  the  body  of  the  abutment  must  be  sufficient 
for  the  bridge  seats,  which  will  vary  with  the  style  and  the  span 
of  the  bridge,  and  must  also  allow  room  for  a  vertical  wall  on  the 
back  edge  of  the  abutment  to  sustain  the  roadway,  which  wall  is 
variously  called  a  dirt  vxiU,  a  parapet  waUy  or  a  }xu:k  waU.  Theoretic- 
ally, the  bottom  dimensions  of  the  body  may  be  determined  by  a 
consideration  of  the  lateral  pressure  of  the  earth;  but  the  mathe- 
matical theory  of  the  pressure  of  earth  is  a  much  less  perfect  guide 
for  designing  bridge  abutments  than  for  simple  retaining  walls 
owing  to  the  effect  of  the  moving  load — both  on  account  of  its  weight 
and  its  motion,  particularly  of  a  railway  train — to  increase  the 
lateral  pressure  against  the  abutment.  Obviously,  the  eiTet-t  of  the 
weight  of  the  bridge  in  resisting  the  overturning  of  the  abutment  is 
greater  for  low  abutments  than  high  ones,  and  for  long  ^pans  tjian 
short  ones. 

Again,  the  bridge  acts  more  or  less  as  a  strut  between  the  two 
abutments  to  prevent  sliding  or  overturning,  the  exact  effort  depend- 
ing upon  the  weight  of  the  bridge  and  upon  whether  one  end  rests 
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upon  sliding  plates  or  expansion  rollers.     Further,  the  wings  assist 
in  preventing  overturning,  except  in  the  straight  abutment. 

In  view  of  the  uncertainties  of  the  mathematical  theory  of  the 
pressure  of  earth  (J  998-1013),  it  is  not  customary  to  attempt  to  com- 
pute the  stability  of  an  abutment,  but  to  take  the  thickness  of  the 
body  at  the  top  of  the  footing  at  0.40  or  0.45  of  the  height  of  the 
earth  fill.  In  applying  this  empirical  rule,  little  or  no  distinction  is 
made  between  highway  and  railway  bridges,  i.e.,  little  or  no  account 
is  taken  of  the  effect  of  the  moving  load;  and  no  account  is  ever 
taken  of  the  difference  in  weight  <ff  different  bridges,  or  of  the  strut- 
like action  of  the  bridge.  Apparently,  it  is  more  common  to  make 
the  thickness  0.40  of  the  height  than  0.45;  but  the  latter  is  em- 
ployed by  some  of  the  largest  and  best  railway  systems  in  this  country 
(see  Fig.  132,  page  541).  In  several  cases,  abutments  having  a 
thickness  of  J  the  height  have  failed.  The  thickness  of  wing  walls  is 
frequently  made  0.3  of  the  height  of  the  earth  above  the  point,  and 
seem  to  stand  satisfactorily. 

1070.  Foundation.  Ordinarily,  only  comparatively  little  dif- 
ficulty is  encountered  in  securing  a  foundation  for  a  bridge  abutment. 
Frequently,  by  doing  the  work  at  the  time  of  low  water,  the  founda- 
tion can  be  put  down  without  the  use  of  a  coffer-dam  or  at  most  by 
the  use  of  a  light  curbing.  When  the  ground  is  soft  or  likely  to  scour, 
a  pile  foundation  and  grillage  may  be  employed.  For  the  method  of 
procedure  in  such  cases,  see  Art.  4,  Chapter  XV;  and  for  examples 
of  this  kind  of  foundation,  see  Fig.  134  (page  544),  Fig.  136  (page 
546),  Fig.  148  (page  561),  Fig.  149  (page  562). 

Where  there  is  no  danger  of  underwashing,  and  where  the  foun- 
dation willat  all  times  be  under  water,  the  masonry  may  be  started 
upon  a  timber  platform  consisting  of  timbers  from,  say,  8  to  12 
inches  thick,  laid  side  by  side  upon  sills,  and  covered  by  one  or  more 
layers  of  timbers  or  thick  planks,  according  to  the  depth  of  the 
foundation  and  the  magnitude  of  the  structure.  For  an  example 
of  a  foundation  of  this  class,  see  Fig.  149  page  562.  For  a  discussion 
of  the  method  of  failure  by  sliding  on  the  foundation,  see  {  930  and 
1043. 

1071.  Experience  has  determined  the  safe  thickness  of  an  abut- 
ment at  the  top  of  the  footing  within  comparatively  narrow  limits; 
but  the  width  of  the  footing  is  subject  to  wide  variation,  as  it  depends 
upon  the  bearing  power  of  the  soil.  Since  the  moment  tending  to 
overturn  the  abutment  is  not  definitely  known,  neither  the  dis- 
tribution of  the  pressure  on  the  soil  under  the  footing  nor  the  max- 
imum pressure  can  be  found  with  any  considerable  accuracy;  and 
therefore,  if  the  soil  is  even  slightly  compressible,  the  dimensions  of 
the  footing  must  be  determined  with  the  utmost  care.    The  decision 
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as  to  what  will  be  a  safe  and  not  extravagant  area  of  the  footing,  or 
rather  what  will  be  a  safe  and  not  extravagant  projection  of  the 
footing  in  front  of  the  wall,  is  a  matter  of  judgment  based  upon  past 
experience  and  a  careful  study  of  all  the  conditions  of  the  particular 
case  in  hand.  For  a  few  suggestions,  applicable  in  this  connection, 
see  J  1025-28. 

1072.  KnrD  OF  MA80NBT.  Formerly  bridge  abutment  were 
usually  built  of  either  range  ashlar  (§  560)  or  squared-stone  masonry 
(§  569)  according  to  the  importance  of  the  structure,  although 
occasionally  rubble  (§  574)  was  employed;  but  at  present  concrete 
is  nearly  always  used — partly  because  it  is  ordinarily  cheaper,  and 
partly  because  the  monolithic  construction  is  less  affected  by  frost 
and  the  shock  of  passing  loads.  In  the  past  it  has  been  quite  common 
for  masonry  railroad  abutments  to  be  shaken  to  pieces  by  the  passage 
of  trains. 

Bridge  abutments  are  usually  built  of  massive  plain  concrete, — 
sometimes  with  a  comparatively  small  amoimt  of  steel  reinforcement 
under  the  bridge  seats,  at  reentrant  angles,  and  at  other  places  where 
there  is  danger  of  cracks.  Different  parts  of  an  abutment  are  some- 
times built  of  different  grades  of  concrete  according  to  the  stress 
imposed — see  Fig.  135,  page  545,  for  example.  Ordinarily  bridge 
abutments  depend  for  their  stability  mainly  upon  the  weight  of  the 
concrete;  but  occasionally  abutments  are  constructed  of  com- 
paratively thin  walls  and  buttresses  of  reinforced  concrete  (see  Fig. 
133,  page  543),  and  such  abutments  depend  for  their  stability  mainly 
upon  the  strength  of  the  reinforced  concrete. 

1073.  Straight  Abutmkiit8.  Fig.  130,  page  540,  shows  a 
straight  abutment  used  by  the  Ijehigh  Valley  Railroad,  for  an  over- 
head railway  crossing.*  The  drawing  shows  the  dimensions  of  the 
abutment  proper,  and  also  the  arrangement  of  the  parapet  or  back- 
wall  for  a  skew  crossing. 

For  another  straight  abutment  for  a  steam  railway,  see  §  1076 
and  Fig.  132,  page  541. 

1074.  Note  that  the  wings  in  Fig.  130  have  a  plane  top,  while 
those  in  Fig.  132  have  a  curved  upper  surface. 

1076.  WiHO  ABUTMiimi.  Oooper'8  Standard.  Fig.  131,  page 
541,  shows  an  abutment  with  splayed  wings  recommended  for  country 
highway  and  electric  railway  bridges,  f  The  variable  dimensions  of 
the  top  of  the  abutment  are  given  in  Table  80,  page  540.  This  form 
is  intended  to  be  built  of  either  masonry  or  plain  concrete. 

1076.  New  YcA  Central  Standard.     Fig.  132,  page  541,  shows 

*  By  courtesy  of  Walter  O.  Berg,  chief  engineer. 

t  Cooper's  Specifications  for  Foundations  and  Substructures  of  Highway  and 
Electric  Railway  Bridges. 
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TABLE  80. 
Top  Dimensions  for  the  Abutment  Shown  in  Fig.  131. 

Span. 

DisTANca  a. 

DlATANCa  I. 

For  Country  Hightvay  and  Single-Track  Electric  Railway  Bridges: 


60  feet 
100     " 
160     " 
200     " 
260      • 


2  feet  6  inches 

2  "   8      " 

3  "  0  ' 
3  "  4  " 
3    "  6      " 


Clear  road  way +4  feet  0  inches. 

it  a  ^5      a     g  a 

a  a  ^Q      ii     Q  u 


For  Double-Track  Electric  Railway  Bridgee:    Add  1  foot  to  the  above  values  of  I. 


the  standard  straight  and  also  the  splayed-wing,  plain-concrete 
abutments  of  the  New  York  Central  and  Hudson  River  Railroad.* 
Ordinarily  the  form  with  straight  wings  is  used  for  street  crossings  and 
that  with  splayed  wings  for  stream  crossings.    Notice  that  the  wing 


j  hoT  Hon. 

Fio.  130. — Straiqrt  Skxw  Abtttment.     Lbhiqh  Valley  Railroad. 

has  a  coping  and  that  the  top  face  is  curved.    Compare  the  finish  of 
this  wing  with  that  of  Fig.  130. 

The  following  are  notes  from  the  official  drawing:  '*  1.  The  dimen- 
sion y,  see  top  of  Section,  varies  with  the  superstructure,  but  is  not 

•  By  courtesy  of  W.  J.  Wilgus,  vice  president  and  former  chief  engineer. 
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less  than  3  feet  for  girders  and  trusses  or  2  feet  6  inches  for  solid 
floors.    2.  The  dimension  x,  see  top  of  Section,  is  at  least  half  the 
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distance  from  the  bridge  seat  to  the  base  of  the  rail.    3.  The  frost 
batter,  see  upper  right-hand  corner  of  Section,  is  to  slope  6  inch^  in 
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Ckvorian. 
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5  feet.    4.  The  angle  of  the  face  of  the  wing  with  the  face  of  the 
abutment  is  varied  to  suit  the  local  conditions.    5.  The  fuundatioa  in 
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niAde  to  suit  k>cid  conditioDs,  but  must  not  be  less  than  4  feet  deep 
unless  good  rock  is  found  6.  Old  rails  10  to  12  inefaes  center  to 
center  are  to  be  used  where  a  soft  foundation  b  found:  and  where 
piles  are  not  used,  the  base  of  the  rails  is  to  be  6  inches  frooi  the 
UMtom.  Where  splicing  of  rails  in  the  foundation  i?  neceasary.  ihev 
shall  be  fully  bolted  with  two  splice  bars,  and  be  laid  with  broken 
joints.  7.  The  back  fillinz  is  to  be  cindefs  or  other  poroos  materiaL 
S.  All  exposed  comers  and  ed|!es  are  to  be  rounded  to  a  1-inefa  radi'.^. 
9-  The  bhdse  seat  is  reinforced  with  a  sheet  of  Clinton  calvaniaed 
wiie  cloth,  havinf:  3-  by  vinch  mesh,  made  of  No.  S  and  10  wires,  or 
with  No.  S  CTia:on  wire  netting  having  1-  by  2-inch  mesh.** 

1017.  Mmmkn»A4)mamtm  Wm^  Mh&tmamt,  Fig.  133  shows  a 
typical  form  of  reinforred-concrete  bridge  abutment  built  by  the 
Wabash  Railway  at  Mon:iceIIo.  U].*  The  £gure  shows  the  <Exiien- 
sjoiis  and  the  generau  form  of  con^trjction.  On  the  fare  of  the  ai:«ut- 
mec:  ptt^per  arid  of  the  wings  is  a  li*tje  oman^en^a^x-n.  in  the  shape 
c£  a  rectazLoe,  pn>tu--ed  ry  narir.g  a  Lilf-round  srrip  on  the  inside 
of  the  forrns.  Tri>  omamectA^ion  is  tx»k  si->wn  ia  Flg„  133,  In 
this  r-iri^^-iT  st-^cture  the  roun^erforts  *he  ver::-^  wal^  betind 
the  fjw^  waI'  are  pjknllei'to  the  r«i*iway.  r  vrt  sonserimes  the  conn- 
tert\-krt5  to  the  wmi:?  are  perpen  i:  ular  to  'he  fare  waZ. 

<>ie  -y  the  tw.^  a'-utnaents  like  th^t  shown  in  Fir.  1-V>  coirtain-i 
1*»  -ru.  y  i-  .X  -^n-rrete  ani  V^>>^1  Tr .  of  ^-inh  sc'.;are  ''■rrtigazed  steel 
retnfrr-'i^ir  t^r^?-  ani  the  ether  lv2  c,:.  yl  k<  ■r-rn-rrete  ani  13.043 
Tr .  oc  s^e^I.  \  •- 1  h  heinz  prirt:  r  il>  •>>  Tr   per  r  u  y  i 

10T8.  In  §  i>>5  is  a  ii?v--:sf:  n  x  the  reCitiTie  ni^sc  cc  pCaia-  and 
■mr*e   r^-'aininr  will>.   aH  cc   whirh   as   asrirocaUe   to 
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made  to  suit  local  conditions,  but  must  not  be  less  than  4  feet  deep 
unless  good  rock  is  found.  6.  Old  rails  10  to  12  inches  center  to 
center  are  to  be  used  where  a  soft  foundation  is  found;  and  where 
piles  are  not  used,  the  base  of  the  rails  is  to  be  6  inches  from  the 
bottom.  Where  splicing  of  rails  in  the  foundation  is  necessary,  they 
shall  be  fully  bolted  with  two  splice  bars,  and  be  laid  with  broken 
joints.    7.  The  back  filling  is  to  be  cinders  or  other  porous  material. 

8.  All  exposed  corners  and  edges  are  to  be  rounded  to  a  1-inch  radius. 

9.  The  bridge  seat  is  reinforced  with  a  sheet  of  Clinton  galvanized 
wire  cloth,  having  3-  by  8-inch  mesh,  made  of  No.  8  and  10  wires,  or 
with  No.  8  Clinton  wire  netting  having  1-  by  2-inch  mesh." 

1077.  Reinforced-Concrete  Wing  Abutment.  Fig.  133  shows  a 
typical  form  of  reinforced-concrete  bridge  abutment  built  by  the 
Wabash  Railway  at  Monticello,  111.*  The  figure  shows  the  dimen- 
sions and  the  general  form  of  construction.  On  the  face  of  the  abut- 
ment proper  and  of  the  wings  is  a  little  ornamentation,  in  the  shape 
of  a  rectangle,  produced  by  nailing  a  half-round  strip  on  the  inside 
of  the  forms.  This  ornamentation  is  not  shown  in  Fig.  133.  In 
this  particular  structure  the  counterforts  (the  vertical  walls  behind 
the  face  wall)  are  parallel'  to  the  roadway,  but  sometimes  the  coun- 
terforts to  the  wings  are  perpendicular  to  the  face  wall. 

One  of  the  two  abutments  like  that  shown  in  Fig.  133  contains 
160  cu.  yd.  of  concrete  and  9,581  lb.  of  j-inch  square  corrugated  steel 
reinforcing  bars,  and  the  other  182  cu.  yd.  of  concrete  and  13,043 
lb.  of  steel,  both  being  practically  60  lb.  per  cu.  yd. 

1078.  In  §  1065  is  a  discussion  of  the  relative  cost  of  plain-  and 
reinforced-concrete  retaining  walls,  all  of  which  is  applicable  to 
abutments;  but  the  more  complicated  form  of  the  reinforced-concrete 
abutment  makes  the  additional  cost  of  forms  and  the  extra  trouble 
of  depositing  concrete  around  the  reinforcement  greater  for  abutments 
than  for  retaining  walls;  and  hence  it  is  probable  that  under  ordinary 
conditions  the  plain-concrete  abutment  is  the  cheaper.  Further,  on 
account  of  the  possibility  of  the  rusting  of  the  reinforcement,  the 
plain-concrete  abutment  is  more  durable. 

1079.  U  Abutment.  A.  T.  &  S.  F.  Standard.  Fig.  134,  page 
544,  shows  the  standard  U  abutment  employed  by  the  Atchison, 
Topeka  and  Santa  Fe  Railroad  System,  f  This  design  was  made 
when  abutments  were  constructed  of  block-stone  masonry;  but  it  has 
been  used  without  material  modification  since  abutments  are  usually 
built  of  plain  concrete.  In  the  early  history  of  this  road  the  T  abut- 
ment was  the  standard,  but  it  was  abandoned  and  the  U  abutment 
was  adopted.     At  present  the  U  abutment  is  preferred  for  a  new 

*  By  courtesy  of  A.  O.  Cunningham,  cliief  engineer, 
t  By  courtesy  of  W.  B.  Storey,  Jr.,  chief  engineer. 
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line;  but  when  an  abutment  is  required  under  a  track  in  operation, 
the  wing  abutment  is  preferred,  since  the  track  can  be  supported 
more  easily. 

The  specifications  under  which  these  abutments  were  built,  when 
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Fig.  134.— Standard  U  Abutment.    A.  T.  &  S.-F.  R.  R, 
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blockHstone  masonry  was  the  material  of  construction,  required 
as  follows:  ''1.  Bed-plate  pedestal  blocks  to  be  2  feet  thick,  and 
placed  symmetrically  with  regard  to  the  plates.  2.  Coping  under 
pedestal  blocks  to  be  18  inches  thick  for  all  spans  exceeding  100 
feet,  16  inches  for  90  feet,  and  14  inches  for  spans  under  90  feet,— 
said  coping  to  be  through  stones,  and  spaced  alike  from  both  sides 
of  abutment.    3.  Distances  from  front  of  dirt  wall  to  front  of  bridge 
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seat,  and  from  grade  line  to  top  of  bridge  seat,  and  thickness  of  dirt 
wall,  to  vary  for  different  styles  and  lengths  of  bridges.  4.  Front 
walls  to  be  22  feet  wide  unaer  bridge  seat  for  all  spans  of  100  to  160 
feet  inclusive.  5.  Total  width  of  bridge  seat  to  be  5i  feet,  for  all 
spans.  6.  Steps  on  back  of  walls  to  be  used  only  when  necessary  to 
keep  thickness  ^  of  the  height.  7.  In  case  piling  is  not  used,  footing 
courses  may  be  added  to  give  secure  foundation.  8.  Length  of  wing 
walls  to  be  determined  by  a  slope  of  H  to  1  at  the  back  end  of  the 
walls — as  shown  by  dotted  line  in  front  elevation, — thence  by  a  slope 
of  1  to  1  down  the  outside — as  shown  on  side  elevation — to  the 
35 
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intersection  of  the  ground  line  with  face  of  abutment.  This  rule  may 
be  modified  in  special  cases.  9.  Dimensions  not  given  on  the  drawing 
are  determined  by  the  style  and  length  of  bridge,  and  are  to  be  found 
on  special  sheet." 

1080.  Abundant  drainage  should  be  provided  for  the  material 
between  the  wings  of  the  U  abutment,  by  inserting  farm  tile  or  per- 
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Fig.  136. — Standabd  T  Abutment. 

forated  iron  pipe  vertically  at  intervals  along  the  back  of  the  wings 
and  allowing  them  to  discharge  through  weep  holes  through  the  face 
of  the  wing  or  connecting  them  to  horizontal  tile  or  pipes  in  the 
filling  near  the  bottom  which  can  discharge  at  the  free  end  of  the 
wings.  Cinders  or  sand  and  gravel  are  sometimes  used  to  fill  in 
between  the  wing  walls  to  give  a  better  drainage,  and  also  to  decrease 
the  lateral  thrust  of  the  filling. 
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1081.  New  Toric  Central  Standard.  Fig.  135,  page  545,  shows 
the  standard  U  abutment  of  the  New  York  Central  and  Hudson 
River  Railroad.* 
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Fig.  137. — T  Abxjtment  with  Longitudinal  Arches. 
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Fig.  138. — T  Abutment  with  Transverse  and  Longitudinal  Arches. 


The  official  drawing  contains  the  following  notes:  "1.  For  depth 
of  9  ft.  from  the  top  of  the  coping,  the  thickness  of  the  wing  is  to  be 
in  accordance  with  the  standard  retaining  wall  [§  1056];   and  from 

*  By  courtesy  of  W.  J.  Wilgus,  vice  president  and  former  chief  engineer. 
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that  point  down,  the  back  of  the  wing  is  to  be  plumb.  2.  The  back 
filling  is  to  be  cinders  or  other  porous  material.  3.  Weep  holes  are 
to  be  provided  with  vertical  blind  drains  in  the  rear." 

In  addition  to  the  items  in  the  preceding  paragraph,  items  1 
and  5  to  9  of  §  1076  also  apply  to  this  abutment. 

1082.  T  Abutmeht.  Fig.  136,  page  546,  shows  the  type  of  T 
abutment  ordinarily  used  by  railroads  when  such  structures  were 
made  of  coursed  stone  masonry.  The  tail  wall  is  usually  10  or  12  ft. 
wide,  and  of  such  length  that  the  foot  of  the  slope  of  the  embankment 
will  just  reach  to  the  back  of  the  head  wall.    The  batter  on  the  head 

wall  is  1  to  12  or  1  to  24  all 
.40'cr  ^        aroimd.    The  tail  wall  is  gen- 

erally built  vertical  on  the 
sides  and  the  end.  Notice  the 
batter  at  the  top  of  the  free 
end  of  the  tail  wall.  This  is 
known  as  the  "frost  batter/* 
and  is  to  prevent  the  frost 
from  dislocating  the  comer  of 
the  masonry.  The  drainage 
of  the  ballast  pocket  should 
be  provided  for  by  leaving  a 
space  between  the  ends  of 
two  stones.  Formerly  the 
tail  wall  was  sometimes  only 
7  or  8  feet  wide,  in  which 
case  the  ties  were  laid  directly  upon  the  masonry  without  the  in- 
tervention of  ballast;  but  this  practice  has  been  abandoned,  as  being 
very  destructive  of  both  rolUng  stock  and  masonry. 

According  to  the  common  theories  for  retaining  walls,  T  abut- 
ments with  dimensions  as  above  have  very  large  factors  of  stability 
against  sliding,  overturning,  and  crushing. 

1083.  Fig.  137  and  138,  page  547,  show  two  methods  of  decreasing 
the  amount  of  masonry  in  a  T  abutment.  The  designs  were  made  for 
an  abutment  in  the  Cairo  Bridge  approach  on  the  Illinois  Central 
Railroad  to  be  built  against  a  pier  already  constructed.*  The  plan 
and  the  front  elevation  of  these  two  designs  are  identical,  and  the 
earth  fill  required  is  almost  exactly  the  same.  Fig.  137  was  adopted. 
The  estimate  for  Fig.  137  was  as  follows: 

Concrete,  2660  cu.  yd.  at  $7.25 $19 285.00 

Piles,  337  at  $8.50 2 864.50 

Reinfoicing  bars 300.00 

Total $22  449.50 

♦  W.  M.  Torrance,  Engineering  News,  vol.  Iv,  p.  36-40. 


Fig.  139. — Reinforced-Concrete  T 
Abutment. 


T  Abutment. 


549 


The  estimate  for  Fig.  138  was  as  follows: 

Ck)ncrete,  1  935  cu.  yd.  at  $7.50   $14  512.00 

Piles,  337  at  $8.50 2  864.60 

Reinforcing  Ixars 000.00 

Total $17  976.60 

Another  modification  of  the  U  abutment  proposed  for  the  same 
position  consisted  in  making  the  side  walls  hghter  than  in  the  ordinary 
U  abutment  and  in  tying  them  together  at  intervals  with  rods.    The 


CJ3 


Fig.  140. — Pier  Abutment. 

rods  were  to  be  encased  in  concrete  which  was  to  be  supported  by 
light  concrete  arches  resting  on  the  side  walls.  The  estimate  for  this 
design  was: 

Concpete,  3  636  cu.  yd.  at  $6.00  $21  876.00 

Piles,  420  at  $8.50 3  570.00 

Reinforcing  rods 60.00 

Earth  fUl,  4  000  cu  yd.  at  30  ct 1  200.00 

Total $26  663.00 

1084.  Reinforeed-Ooncreta  T  Abutment.  Fig.  139  shows  a  mod- 
ified form  of  T  abutment  employed  on  the  South  Bend  and  Southern 
Michigan  Railway  (electric  interurban).* 

*  A.  J.  Hammond,  chief  engineer,  in  Engineering  NewB,  vol.  Ivii,  p.  187. 
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1086.  Pub  Abutmem?.  Fig.  140,  page  549,  shows  what  may 
be  called  a  pier  abutment,  i.e.,  a  pier  that  takes  the  place  of  an 
abutment.  Fig.  140  is  the  design  prepared  by  the  State  Engineer  of 
New  York  for  highway  bridges  crossing  the  Barge  (the  enlarged 
Erie)  Canal.  The  unshaded  portion  of  the  pier  consists  of  two 
pyramidal  pedestals,  each  supporting  a  corner  of  the  reinforced- 
concrete  slab  which  constitutes  the  approach  span.  Each  of  the  two 
comers  of  the  shore  end  of  the  approach  span  rests  upon  a  square 
column.  The  general  form  of  this  design  has  long  been  used  with 
highway  bridges  to  obviate  the  use  of  either  a  longer  span  or  a  more 
expensive  abutment;  and  the  only  new  feature  in  Fig.  140  is  the  use 
of  a  reinforced-concrete  slab  for  an  approach  span,  which  made 
possible  the  use  of  columns  under  each  comer  of  the  approach  span 
instead  of  a  continuous  wall  under  each  end. 

Table  81  gives  the  cost  of  the  approaches  and  the  piers  for  two 
bridges  built  under  one  contract  in  1907,  exclusive  of  the  cost  of 
plant.  The  copings,  girders,  columns,  and  the  slab  were  made  of 
1:2:4  concrete;  and  the  remainder  of  the  stmcture  of  a  1  : 2  :  5 
mixture. 

TABLE  81. 

Cost  op  Approach  Span  and  Pier  Abutment  on  Erie  Canal.* 


Rbf. 
No. 


u 


Imcs  OP  Expbnsb. 


RoBBBTs  Road  BbidgkI  Bbndick  Road  Bbidob 


I    Cost    ,1 
Qomntity.     !     per    ;!     Qomntity. 

Cu.  Yd.,. 


MateriaU:    . 

Lumber  at  $25  per  M :7000ft.B.M. 

Cement  at  $1.50  per  bbL ji      340bbL 

Sand  at  $1.25  per  cti.  yd j!      100  co.  yd. 

Broken  StoDeat  $1.40per  cu.  yd...i      200  cu.  yd 
steel  at  2i  cts.  per  lb !    9  884  lb. 


Total  for  materials 

LtAor: 

Construction,  erection,  and  removal 

of  forms  at  $35.93  per  M  ft.  B.  M. 
Mixing   and    placing   concrete,    and 

plactns  steel 

Excavating,  and  driving  42  piles  . .  . 
Haulins  materiab 


Total  for  labor  . 


Total  for  labor  and  material      2  535  cu.  yd.  :  $10. 84       2 535  cu.  yd 


$0.«»;    7  000ft.B.M. 
2.01!      370  bbL 


.50 

1.10 

.97 


110  cu.  yd. 
220  cu.  yd. 
106161b. 


$5.27 

I 

1.98 

2.20' 

.48' 
.91 


$5  57 


Cost 

per 

Cu.Yd. 


$0.64 

2.02 

.50 

1.12 

.97 


$5.25 


2.06 

2.25 

.48 

1.03 


$5  82 


$11.07 


•  EmiX  Low,  in  En4/inftring-^ontracting,  \*oL  xxvii,  p.  21^-15. 


CHAPTER  XX 
BRIDGE  PIERS 

1087.  The  selection  of  the  site  of  the  bridge  and  the  arrangement 
of  the  spanS;  although  important  in  themselves,  do  not  property 
belong  to  the  part  of  the  problem  here  considered;  therefore  they 
will  be  discussed  only  briefly.  The  location  of  the  bridge  is  usually 
a  compromise  between  the  interests  of  the  railroad  or  the  highway, 
and  of  the  river.  On  navigable  streams,  the  location  of  a  bridge,  its 
height,  position  of  piers,  etc.,  are  subject  to  the  approval  of  engineers 
appointed  for  the  purpose  by  the  United  States  Government.  The 
law  requires  that  the  bridge  shall  cross  the  main  channel  nearly  at 
right  angles,  and  that  the  abutments  shall  not  contract  nor  the  piers 
obstruct  the  waterway.  For  the  regulations  governing  the  various 
streams,  and  also  reports  made  on  special  cases,  see  the  various 
annual  reports  of  the  Chief  of  Engineers,  U.  S.  A. 

The  arrangement  of  the  spans  is  determined  mainly  by  the  rela- 
tive expense  for  foundations,  and  the  increased  expense  per  linear 
foot  of  long  spans.  Where  the  piers  are  low  and  foundations  easily 
secured,  with  a  correspondingly  light  cost,  short  spans  and  an  increased 
number  of  piers  are  generally  economical,  provided  the  piers  do  not 
dangerously  obstruct  the  current  or  the  stream  is  not  navigable. 
On  the  other  hand,  where  the  cost  of  securing  proper  foundations  is 
great  and  much  difficulty  is  likely  to  be  encountered,  long  spans  and 
the  minimum  number  of  piers  is  best.  Sound  judgment  and  large 
experience  are  required  in  comparing  and  deciding  upon  the  plan  best 
adapted  to  the  local  conditions. 

Within  a  few  years  it  has  become  necessary  to  build  bridgie  piers 
of  very  great  height,  and  for  economioal  rousideratitms  steel  has 
been  substituted  for  stone.  The  < let ermi nation  of  the  stability  of 
such  piers  is  wholly  a  question  of  finding  the  stresses  in  frame  struc- 
tures,— the  consideration  of  which  is  frneign  to  our  su)>iect. 

1088.  FUKOTIONS  OF  A  BBIoaE  PiER,  A  bridge  pier  hm  two 
functions:  (1)  it  must  support  the  bridge,  and  (2)  it  nmsl  permit 
water  to  pass  with  the  least  possible  disturbance  to  thnt  wat4srt  Tlie 
first  concerns  the  stability  of  the  pier,  %vhich  depemis  upon  its  verUral 
cross  section;  and  the  second  concerns  the  fonrj  uf  thi>  hoH}ti>ntal 
cross  section  of  the  pier. 


652  Bridge  Piers.  [Chap.  XX. 

1089.  Thbobt  of  Stability.  A  bridge  pier  may  fail  in  either 
of  two  ways:  (1)  by  sliding  or  overturning  down  stream,  i.e.,  longi- 
tudinally, or  (2)  by  sliding  or  overturning  laterally. 

1090.  Longitudinal  Stability.  The  forces  that  tend  to  slide  or 
overturn  a  pier  down  stream  are  the  wind,  the  current  of  water,  and 
a  floating  field  of  ice. 

1091.  Effect  of  Wind.  The  pressure  of  the  wind  against  the 
truss  alone  is  usually  taken  at  50  lb.  per  sq.  ft.  against  twice  the 
vertical  projection  of  one  truss,  which  for  well-proportioned  trusses 
will  average  about  10  sq.  ft.  per  linear  foot  of  span.  The  pressure  of 
the  wind  against  the  truss  and  train  together  is  usually  taken  at 
30  lb.  per  sq.  ft.  of  truss  and  train.  The  train  exposes  about  10  sq.  ft. 
of  surface  per  linear  foot.  The  pressure  of  the  wind  against  any  other 
than  a  flat  surface  is  not  known  with  any  certainty;  for  a  cylinder, 
it  is  usually  assumed  that  the  pressure  is  two  thirds  of  that  against 
its  vertical  projection. 

The  center  of  pressure  of  the  wind  on  the  truss  is  practically  at 
the  middle  of  its  height;  that  of  the  wind  on  the  train  is  7  to  9  feet 
above  the  top  of  the  rail,  according  to  whether  the  train  is  for  freight 
or  passengers;  and  that  of  the  wind  on  the  pier  is  at  the  middle  of 
the  exposed  part. 

1092.  Effect  of  Current,  For  the  pressure  of  the  current  of  water 
against  an  obstruction,  Weisbach's  Mechanics  of  Engineering  (page 
1,030  of  Goxe's  edition)  gives  the  formula, 

^  =  »«'*-^' (1) 

in  which  P  is  the  pressure  in  pounds,  «  the  exposed  surface  in  sq.  ft., 
k  a  coefficient  depending  upon  the  ratio  of  width  to  length  of  the 
pier,  w  the  weight  of  a  cubic  foot  of  water,  v  the  velocity  in  ft.  per 
sec.,  and  g  the  acceleration  of  gravity.  For  piers  with  rectangular 
cross  section,  k  varies  between  1.47  and  1.33,  the  first  being  for 
square  piers  and  the  latter  for  those  3  times  as  long  as  wide;  for 
cylinders,  k  =  about  0.73.  The  law  of  the  variation  of  the  velocity 
with  depth  is  not  certainly  known;  but  it  is  probable  that  the  velocity 
varies  as  the  ordinates  of  an  ellipse,  the  greatest  velocity  being  a 
little  below  the  surface.  Of  course,  the  water  has  its  maximum 
effect  when  at  its  highest  stage. 

The  center  of  pressure  of  the  current  is  not  easily  determined, 
since  the  law  of  the  variation  of  the  velocity  with  the  depth  is  not 
accurately  known;  but  it  will  probably  be  safe  to  take  it  at  one 
third  the  depth. 

1098.  FUxUing  Ice,  The  pier  is  also  liable  to  a  horizon  lal  pressure 
due  to  floating  ice.    The  formulas  for  impact  are  not  applicable  to 
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this  case.  The  assumption  is  sometimes  made  that  the  field  of  ice 
which  may  rest  against  the  pier  will  simply  increase  the  surface 
exposed  to  the  pressure  of  the  current.  The  greatest  pressure  possible 
will  occur  when  a  field  of  ice,  so  large  that  it  is  not  stopped  by  the 
impact,  strikes  the  pier  and  plows  past,  crushing  a  channel  through 
it  equal  to  the  greatest  width  of  the  pier.  The  resulting  horizontal 
pressure  is  equal  to  the  area  crushed  multiplied  by  the  crushing 
strength  of  the  ice.  The  latter  varies  with  the  temperature;  but 
since  ice  will  move  down  stream  in  fields  only  when  melting,  we  desire 
its  minimum  strength.  The  crushing  strength  of  floating  ice  is  some- 
times put  at  20  tons  per  sq.  ft.  (300  lb.  per  sq.  in.);  but  in  com- 
puting the  stability  of  the  piers  of  the  St.  Louis  steel-arch  bridge, 
it  was  taken  at  600  lb.  per  sq.  in.  (43  tons  per  sq.  ft.).  According 
to  experiments  made  under  the  author's  direction,*  the  crushing 
strength  of  ice  at  23°  F.,  varies  between  370  and  760  lbs. 
per  sq.  in. 

The  arm  for  the  pressure  of  the  ice  should  be  measured  from  high 
water. 

Occasionally  a  gorge  of  ice  may  form  between  the  piers  and  dam 
the  water  back.  The  resulting  horizontal  pressure  on  a  pier  will  then 
be  equal  to  the  hydrostatic  pressure  on  the  width  of  the  pier  and  half 
the  span  on  either  side,  due  to  the  difference  between  the  level  of  the 
water  immediately  above  and  below  the  bridge  opening.  A  pier  is 
also  liable  to  blows  from  rafts,  boats,  etc.;  but  as  these  can  not 
occur  simultaneously  with  a  field  of  ice,  and  will  probably  be  smaller 
than  that,  it  will  not  generally  be  necessary  to  consider  them. 

1094.  Sometimes  a  bridge  pier  is  subjected  to  a  heavy  shove  from 
the  expansion  of  freezing  ice;  but  the  usual  method  of  protecting  the 
pier  is  to  break  up  the  ice  immediately  around  the  pier. 

1095.  Resisting  Forces.  The  force  resisting  sliding  is  the  friction 
due  to  the  combined  weight  of  the  train,  the  bridge,  and  the  part  of 
the  pier  above  the  section  considered.  For  the  greatest  refinement, 
it  would  be  necessary  to  compute  the  forces  tending  to  slide  the  pier 
for  two  conditions,  viz.:  (1)  with  a  wind  of  50  lb.  per  sq.  ft.  on  truss 
and  pier,  in  which  case  the  weight  of  the  train  should  l>e  omitted 
from  the  resisting  forces;  and  (2)  with  a  wind  of  30  [b.  per  sq.  ft.  on 
truss,  train,  and  pier,  in  which  case  the  weight  of  a  train  of  e?npttf 
box  cars  should  be  included  in  the  resisting  force?i.  If  the  wat^r  can 
find  its  way  under  the  foundation  in  hydrostatic  condition »  the 
weight  of  the  part  of  the  pier  that  is  immersed  in  the  wat^r  will  be 
diminished  by  62^  lb.  per  cu.  ft.  by  buoyancy;  but  if  it  finds  its  way 
under  any  section  by  absorption  only,  then  no  allowance  need  b© 
made  for  buoyancy. 

♦The  Technograph,  University  of  niinois,  No.  9  (18Q4-^5),  p.  3S-^S, 
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The  forces  resisting  overturning  are  the  weight  of  the  pier  above 
the  section  considered  and  the  combined  weight  of  the  truss  and 
the  train. 

1096.  Conclusion,  The  factor  of  safety  against  sliding  and  over- 
turning can  easily  be  computed  similarly  as  for  dams.  However,  in 
computing  the  maximum  compressive  stress  in  bridge  piers  the 
formulas  employed  for  dams  can  not  be  applied,  since  they  are  appli- 
cable only  to  elementary  rectangular  sections,  while  in  computing  the 
maximum  compressive  stress  in  bridge  piers  the  entire  cross  section 
must  be  considered,  and  as  a  rule  it  is  not  a  rectangle.  Equations 
1  and  2,  page  354,  are  applicable  to  bridge  piers,  in  which  case  /  is 
the  moment  of  inertia  of  the  horizontal  cross  section  about  an  axis 
through  its  center  of  gravity  and  perpendicular  to  its  long  axis. 

1097.  In  the  former  editions  of  this  book  an  example  was  given 
of  the  method  of  computing  the  stability  of  a  bridge  pier.  That 
investigation  was  made  for  an  unusually  high  pier  standing  between 
two  unusually  long  single-track  railroad  spans  (Fig.  143,  page  558), 
and  the  most  dangerous  conditions  were  assumed.  The  result  of 
that  computation  was  that  any  pier  which  has  suflScient  room  on  top 
for  the  bridge  seat  and  which  has  a  batter  of  1  in  12  or  1  in  24  is 
safe  against  any  mode  of  failure  from  longitudinal  forces;  in  other 
words,  the  length  required  on  the  top  for  the  bridge  seat,  together 
with  a  slight  batter  for  appearance,  generally  give  sufficient  longi- 
tudinal stability  of  a  single-track  pier  against  sliding,  overturning, 
and  crushing.  This  conclusion  is  especially  true  for  a  double-track 
bridge,  and  for  a  pier  of  truly  monolithic  concrete. 

1098.  Traii8yer86  Stability.  The  forces  that  tend  to  produce 
sliding  or  overturning  transverse  to  the  length  of  the  pier,  i.e., 
parallel  to  the  bridge,  are:  (1)  the  dynamic  action  of  the  moving 
load,  (2)  the  expansion  of  the  bridge,  and  (3)  the  action  of  the  wind 
against  the  side  of  the  pier.  The  first  applies  only  to  railroad  bridges, 
but  the  second  and  third  occur  with  all  bridges.  The  possibility  of  a 
pier's  failing  by  sliding  or  overturning  laterally  is  usually  considerably 
greater  than  that  of  its  failing  by  sliding  or  overturning  longi- 
tudinally. 

1099.  Dynamic  Action  of  Train,  The  locomotive  in  drawing  a 
train,  particularly  up  a  steep  approach,  exerts  a  pull  which  must 
finally  be  balanced  by  the  resistance  of  a  pier  to  sliding  and  over- 
turning in  a  direction  opposite  to  the  motion  of  the  train;  and  if 
brakes  are  applied  to  the  moving  train  while  upon  the  bridge,  a 
force  will  be  developed  which  tends  to  slide  and  overturn  a  pier  in 
the  same  direction  as  the  motion  of  the  train.  The  latter  is  the 
larger,  since  it  may  be  one  fifth  of  the  weight  of  the  entire  train 
upon  any  one  span.    This  force  acts  at  the  level  of  the  rail.    The 
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moment  of  this  force  about  the  edge  of  any  horizontal  cross  section 
is  resisted  by  the  moment  of  the  combined  weight  of  the  truss,  the 
train,  and  the  pier. 

1100.  Expansion  of  Bridge,  The  expansion  or  contraction  of  the 
bridge  may  exert  a  lateral  pull  on  the  pier.  If  the  rollers  or  sliding 
plates  at  the  free  end  of  the  bridge  are  in  good  working  condition,  this 
force  is  comparartively  unimportant;  but  if  the  rollers  become 
blocked  by  cinders  and  rust,  as  they  frequently  do,  or  if  the  sliding 
plates  become  rusted,  as  they  often  do,  the  force  developed  by  the 
expansion  or  contraction  of  the  bridge  may  be  quite  important.  The 
force  developed  is  equal  to  the  weight  of  the  bridge  multiplied  by  the 
coefficient  of  friction.  This  force  may  act  either  with  or  against  the 
dynamic  action  of  the  train ;  but  of  course  the  former  is  the  condition 
to  be  considered. 

The  coefficient  of  rolling  friction  for  bridge  rollers  in  good  con- 
dition, or  of  sliding  plates  in  good  condition  is  comparatively  small  ; 
but  if  the  rollers  fail  to  work  or  the  plates  become  rusted,  the  bridge 
is  compelled  to  slide,  when  the  coefficient  of  friction  may  become 
0.15  to  0.20  or  even  more  for  high  unit  pressures. 

1101.  Wind  on  Side  of  Pier.  The  amount  and  point  of  applica- 
tion of  the  force  of  the  wind  against  a  pier  has  be«n  considered  in 
§  1091,  and  hence  nothing  need  be  said  here  on  that  subject. 

1102.  Resultant  Stabili^.  The  resultant  tendency  to  slide  is 
equal  to  the  square  root  of  the  sum  of  the  squares  of  the  longitudinal 
and  of  the  transverse  forces  tending  to  produce  sliding. 

Similarly,  the  resultant  force  tending  to  overturn  the  pier  is 
equal  to  the  square  root  of  the  sum  of  the  squares  of  the  longitudinal 
and  of  the  transverse  forces;  but  ordinarily  the  factor  of  safety  for 
the  resultant  moment  will  be  greater  than  that  for  the  transverse 
moment,  because  the  arm  of  the  resisting  moment  is  considerably 
greater,  being  half  of  a  diagonal  diameter  of  the  pier  instead  of  half 
of  the  shortest  diameter. 

Strictly,  the  formula  for  the  maximum  crushing  stress  (equation 
1,  page  354)  should  be  applied  in  the  plane  of  the  resultant  moment, 
in  which  case  /  would  represent  the  moment  of  inertia  of  the  hori- 
zontal cross  section  with  reference  to  an  axis  through  the  center  of 
gravity  of  the  section  and  perpendicular  to  the  plane  of  the  resultant 
moment;  but  ordinarily  the  following  approximate  solution  is 
sufficient.  The  maximum  compressive  stress  due  to  the  forces  acting 
longitudinally  upon  the  pier  occurs  at  the  down-stream  end  of  a 
horizontal  section,  and  that  due  to  the  forces  acting  transversely 
upon  the  pier  occur  at  one  side  of  a  horizontal  section;  and  there- 
fore the  resultant  compressive  stress  will  be  approximately  the  sum 
of  the  maximum  longitudinal  and  of  the  maximum  transverse  forces. 
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If  the  down-stream  end  of  the  horizontal  cross  section  is  square, 
this  approximate  solution  will  be  more  neariy  correct  than  if  the 
down-stream  end  is  pointed. 

1103.  Form  of  Gross  Siotion.  The  dimensions  on  the  top 
will  depend  somewhat  upon  the  form  of  the  cross  section  of  the  pier, 
and  also  upon  the  style  and  span  of  the  bridge.  The  examples  pre- 
sented later  give  representative  dimensions.  Theoretically  the 
dimensions  at  the  bottom  are  determined  by  the  area  necessary  for 
stability;  but  the  top  dimensions  required  for  the  bridge  seat, 
together  with  a  slight  batter  for  the  sake  of  appearance,  usually 
gives  sufficient  stability. 

In  a  sluggish  stream,  the  form  of  the  horizontal  cross  section  is 
not  of  much  moment;  but  in  a  strong  current  it  is  important. 

The  up-stream  end  of  a  pier,  and  to  a  considerable  extent  the 
down-stream  end  also,  should  be  rounded  or  pointed  to  serve  as  a 
cut-water  to  turn  the  current  aside  and  to  prevent  the  formation  of 
whirls  which  act  upon  the  bed  of  the  stream  aroimd  the  foundation, 
and  also  to  prevent  shock  from  ice,  logs,  boats,  etc.  In  some  r^pects 
the  semi-ellipse' is  the  best  form  for  the  ends;  but  as  it  is  more  expen- 
sive to  form,  the  ends  are  usually  finished  to  intersecting  arcs  of 
circles  or  with  semicircular  ends.  For  an  example  of  the  former, 
see  Fig.  143  (page  558);  and  of  the  latter,  see  Fig.  145  (page  559). 
Above  the  high-water  line  a  rectangular  cross  section  is  as  good  as  a 
curved  outline,  except  possibly  for  appearance. 

A  cheaper,  but  not  quite  as  efficient,  construction  is  to  form  the 
two  ends,  called  starlings,  of  two  inclined  planes.    As  seen  in  plan, 

the  sides  of  the  starlings 
3l  usually  make  an  angle  of 
about  45°  with  the  sides  of 
the  pier  (see  Fig.  144,  page 
558).  A  still  cheaper  con- 
struction, and  the  one  most 
common  for  the  smaller 
piers,  is  to  finish  the  up- 
stream end,  below  the  high- 
water  line,  with  two  in- 
clined planes  which  inter- 
sect each  other  in  a  line 
having  a  batter  of  from 
3  or  4  inches  per  foot,  and  to  build  the  other  three  sides  and  the  part 
of  the  up-stream  face  above  the  high-water  line  with  a  batter  of  1 
in  12  or  1  in  24  (see  Fig.  141  and  142). 

1104.  The  portion  of  the  pier  above  high  water  is  sometimes 
built  as  two  independent  pedestals;    and  sometimes  the  pedestals 


Fig.  141. — Cooper's  Highway  Bridge  Pier. 
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are  connected  all  the  way  up  by  a  thin  vertical  wall,  but  sometimes 
only  at  the  top  by  an  arch. 

1106.  Examples  of  Masonry  or  Plain-Oonorbte  Piers. 
Highway  and  Eleetric-Railway.  Fig.  141  shows  the  form  for  a  plain 
concrete  or  masonry  pier  for  highway  and  electric  railway  bridges, 
and  Table  82  gives  the  dimensions  for  various  spans.  "*" 

TABLE  82. 
Top  Dimensions  for  the  Pier  Shown  in  Fig.  141. 


Span. 


Dmtancb  a. 


DUTAMGB  l. 


For  Country  Highway  and  Single-Track  Electric  Railway  Bridges: 


50  feet 

2  feet  8  inches 

Clear  roadway +4  feet  0  inches 

100     " 

3  " 

2 

"       +5 

•*   0 

(( 

150     " 

3  " 

8 

"       +6 

"   9 

(1 

200     " 

4  " 

4 

"       +6 

"   6 

II 

250     " 

4  " 

10 

u       .,.7 

"   0 

<i 

300     " 

5  " 

4 

"       +7 

"   6 

« 

For  Double-Track  Electric  Railways: 

Add  1  foot  to  the  above  values  of  I. 

1106.  New  Tork  Central  Pier.  Fig.  142  shows  the  standard 
pier  employed  by  the  New  York  Central  and  Hudson  River  Rail- 
road for  piers  40  ft.  high  or  less.f    The  up-stream  end  is  the  same 
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Side  Elevation  U^slvam  ClMOliai. 

hi'bolttmy  1^-31^ 


Plan.  StorkwofBT. 

Fia.  142.— Standard  Pier.     N.  Y.  C.  <fc  H.  R.  R.  R. 

*  Cooper's  Specifications  for  Foundations  and  Substnicturee  of  Highway  and 
Electric-Railway   Bridges. 

t  By  courtesy  of  W.  J.  Wilgus,  Vice  President  and  former  Chief  Engineer. 


558 


Bridge  Piers. 


[Chap.  XX. 


as  the  down-stream,  except  where  the  stark-water  is  necessary. 
The  coping  and  the  stark-water  cap  are  made  of  1  : 1  : 2  portland 
cement  concrete,  and  the  remainder  of  the  pier  of  1:3:6.  Items 
5,  6,  8,  and  9  of  the  specifications  for  standard  abutments  (see  the 
second  paragraph  of  §  1076)  apply  also  to  the  piers.  For  square 
crossings  and  spans  of  40  ft.  or  less,  the  width  on  top,  ii,  is  4  ft.,  and 
it  increases  6  inches  for  each  20-ft.  increase  in  the  length  of  the  span 


Plan  on  Top 


Pbn  wHti  Cof*i9  rtmovMl 


Plan. 


g^r^'fi' 


Fig.  143. — Channel  Pier,  Cairo         Fio.  144. — Plain-Concrete  Pier.     A.  T. 


Bridge,  I.  C.  R.R. 


A  8.  F.  R.R. 


up  to  100  ft.,  and  then  the  same  amount  for  each  25-ft.  increase  up 
to  250  ft.  If  the  pier  is  more  than  30  ft.  high,  it  has  a  corbel  course 
under  the  coping;  or,  in  effect,  the  pier  has  one  coping  as  shown,  and 
upon  that  another  coping  which  projects  4  inches. 

1107.  Cairo  Bridge  Pier.  Fig.  143  shows  the  dimensions  of  a 
stone-block  masonry  pier  of  the  Illinois  Central  Railway's  single- 
track  bridge  over  the  Ohio  River  at  Cairo,  111.  This  pier  stands 
between  two  523-foot  spans,  and  stands  upon  a  bed  of  sand  of  in- 
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definite  depth.    This  is  the  pier  that  was  used  in  the  computations 
referred  to  in  §  1097. 

1108.    Santa  Fe  Railroad.      Fig.    144   shows  a  plain  concrete 
bridge  pier  built  on  the  Atchison,  Topeka,  and  Santa  F6  Railway 


'I4''6^ 


fc.!.= 


"^•"^j-l; 


-6'-6'- 


r-gg— 1 


Top  Plan. 


^-C-J'-^S^O'-^J^S^ 


Si. 


Sot  torn  Pfan. 


p?  "•" 


End  elevation 


it 


To  nbck-y 


Wf^ 


5idt  Llevation. 


Fio.  145.-— Concrete  Pier.     K.-C.  M.  &  O.  R.R. 


-//-^^ 


^i:^ii:-~6^r- 


No9ed  Ends 


Tromt  6*  below  Top. 
Fio.  146. — Forms  for  Concrete  Pier.     K.-C.  M.  &,  O.  R.R. 


System  in  an  uninhabited  mountain  region  of  New  Mexico.* 
The  pier  stands  between  two  100-foot  plate  girders.  The  stream  is 
ordinarily  dry,  but  is  subject  occasionally  to  severe  floods. 

1109.    Kaiuias    Oity,    Mexico    and  Orient    Railroad.      Fig.    145 
shows  the  outlines  of  one  of  several  concrete  piers  for  a  railroad 

•  By  courtesy  of  W.  B.  Storey,  Jr.,  Chief  Engineer. 
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plate  girder  bridge  on  the  Kansas  City,  Mexico  and  Orient  Railroad; 
and  Fig.  146  and  147  show  the  method  of  constructing  the  forms 
for  the  shaft  of  the  pier.*    For  the  cost  of  these  piers,  see  §  1110. 
The  curved  ends  of  these  piers  were  made  by  smooth  wood 

forms;  but  often  the  form  is  made 
polygonal,  and  a  sheet  of  .thin  steel 
is  nailed  on  the  inside  of  the  wood 
form  to  give  a  uniform  curvature 
and  a  smooth  surface. 

1110.  Cost  of  Plain-Ooncvote  Piars. 
Below  is  the  cost  of  the  piers  shown 
in  Fig.  145-47.  The  piers  were  simk 
in  coffer-dams  made  of  wood  sheet 
piles  through  12  to  18  feet  of  sand  to 
bed  rock.  The  concrete  was  mixed 
on  shore  by  machinery,  and  placed  in 
dump  boxes  on  push  cars  which  ran  by  gravity  to  the  pier.  The 
concrete  for  the  base  of  the  pier  was  deposited  in  the  coffer-dam. 
The  cost  per  cubic  yard  of  concrete  was  as  follows: 


FlO.  147. ^FORM  FOR  NOBE  OF  PlER. 


Material  and  labor  for  coffer-dams  at  $57 .  67  per  1  000 ft.  B.  M. 

Excavating  in  coffer-dam 

Biaterials  and  labor  for  forms  at  $52. 12  per  1  000  ft.  B.  M 

Cement^l.  13  bbl.  at  $1.50 

Freight,  unloading  and  storing 

Sand— 0.48  cu.  yd.  at  20  cts 

Freight,  unloading  and  storing 

Broken  stone — 0.80  cu.  yd.  at  45  cts 

Freight,  unloading,  and  storing 

Mixing  and  placing  concrete 

Machinery  and  supplies 

Miscellaneous 


$1.60 
.49 
.36 
1.69 
.32 
.10 
.48 
.36 
.52 
1.53 
.69 
.67 


Total  cost,  per  cu.  yd.  of  concrete $8.80 

1111.  Example  of  BimroBOiD  Oonobbte  Pub.  Illinois  Oen- 
tral  Railroad.  Fig.  148  shows  one  of  the  reinforced  concrete 
channel  piers  of  the  Illinois  Central  Railway's  double-track  bridge 
across  the  Tennessee  River,  at  Gilberts ville,  Ky.f 

The  reinforcement  throughout  consists  of  |-inch  square  cor- 
rugated bars  (b,  Fig.  28,  page  236).  In  the  foundation  the  bars  are 
placed  6  inches  above  the  bottom,  in  each  direction  midway  between 
consecutive  lines  of  piles.  The  entire  pier  is  reinforced  by  horissontal 
rings,  about  6  inches  from  the  outside  of  the  concrete,  spaced  ver- 


*  Engineering-CorUracting,  April  3,  1907,  p.  143. 
t  By  courtesy  of  R.  £.  Oaut,  Bridge  Engineer. 
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tically  2  ft.  center  to  center,  except  that  there  are  three  rings  in  the 
coping  and  corbel  course.  The  coping  has  bars  spaced  2  ft.  center 
to  center  each  way  6  inches  under  the  top  surface.  The  pier  also  has 
a  system  of  vertical  rods  spaced  2  ft.  center  to  center  all  around  the 
pier,  except  in  the  footing  and  foundation  where  the  spacing  is  a 
little  greater.  Joints  in  adjacent  lines  of  reinforcement  are  not  less 
than  6  ft.  apart.    At  their  junction  the  bars  are  lapped  at  least  18 
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Fig.  148. — Pier  Tennessei:  River  Bridge.     Illinois  Central  R.R. 


inches  and  are  tied  with  at  least  two  turns  of  a  No.  16  galvanized 
wire.    All  intersections  are  tied  likewise. 

The  forms  were  constructed  of  sheeting,  studding,  and  horizontal 
wales.  The  opposite  waleing  pieces  were  bolted  together  with  rods 
running  through  the  pier,  each  rod  being  in  three  pieces  with  a 
sleeve-nut  near  the  surface  of  the  concrete  on  each  side.  The  curved 
ends  of  the  piers  were  formed  somewhat  as  shown  in  Fig.  145-47. 
36 
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1112.  The  following  is  the  actual  cost  of  excavating  433  cu.  yd. 
of  earth  and  placing  130  cu.  yd.  of  plain  concrete  for  a  highway 
bridge  pier  near  Huntley,  Montana,  during  weather  so  cold  as  to 
necessitate  the  heating  of  the  water,  sand,  and  gravel.*  The  forms 
were  made  of  2-inch  lumber  dressed  on  one  side  and  beveled  on  the 
edges. 

Excavating  433  cu.  yd.  of  earth,  including  pumping  and  $37.58 

for  coffer-dam,  per  cu.  yd.  of  concrete $1 .04 

Lumber  for  forms — 6  600  ft.  B.  M.  at  one  third  cost .34 

Nails  for  form8--2  kegs  at  $3.20 05 

Labor  on  forms 1 .  03 

•  Mixing  and  placing  concrete 1 .  30 


Cement— 1 .  18  bbl.  at  $1 .  86 
Sand— 0.39  cu.  yd.  at  $0.66. . . 
Gravel— 0.97  cu.  yd.  at  $0.66 

Coal— 3  tons  at  $3.25 

Steel— 110  lb.  at  $2.88  ct 

Superintendence 


2.20 
.26 
.64 
.08 
.02 
.21 


Total  cost  per  cu.  yd.  of  concrete   $6.14 

1113.  Pivot   Pubs.     Pivot    piers,   i.e.,   the    center    piers    for 
swing  bridges,  differ  from  piers  for  fixed  spans  only  in  that  they  are 


Fio.  149. — Pivot  Pier.     Northern  Pacific  R.R.,  Grand  Forks,  N.  D. 

circular,  are  larger  on  top,  and  usually  have  plumb  sides.    Pivot 
piers  are  protected  from  the  pressure  of  ice  and  from  shock  by  boats, 

♦  Engineering-Contracting,  vol.  xxx,  p.  445, — Dec.  30,  '08. 
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etc.,  by  an  ice  breaker  which  is  entirely  distinct  from  the  pier.  The 
ice  breaker  is  usually  constructed  by  driving  a  group  of  60  or  70  piles 
in  the  form  of  a  V  (the  sharp  end  up 


stream),  at  a  short  distance  above 
the  pier.  On  and  above  these 
piles  a  strong  timber  crib-work 
is  framed  so  as  to  form  an  in- 
clined ridge  up  which  the  cakes 
of  ice  slide  and  break  in  two  of 
their  own  weight.  Between  the 
ice  breaker  and  the  pier  two  or 
three  rows  of  piles  are  driven, 
on  which  a  comparatively  light 
crib  is  constructed  for  the 
greater  security  of  the  pier  and 
also  for  the  protection  of  the 
river  craft. 

Fig.  149  shows  the  masonry 
of  the  pivot  pier  for  the  North- 
em  Pacific  R.  R.  bridge  over 
the  Red  River  at  Grand  Forks, 
N.  Dak.  The  specifications  for 
the  grillage  were  as  follows: 
"Fasten  the  first  course  of  tim- 
bers together  with  J-inch  by 
20-inch  drift  bolts,  IS  inches 
apart;  fasten  second  course  to 
first  course  with  drift  bolts  of 
same  size  at  every  other  inter- 
section. Timbers  to  be  laid  with 
broken  joints.  Put  on  top  course 
of  4-inch  by  12-inch  plank,  nailed 
every  2  feet  with  ■]^inch  by 
8-inch  boat  spikes.  The  last  course  is  to  t)e  thoroughly  calked 
with  oakum.*' 

Fig.  150  shows  the  pier  of  the  swing  span  of  the  Illinois  Central 
Railway's  bridge  across  the  Tennessee  River  at  GilbertsviHe,  Ky.* 
The  pier  is  reinforced  the  same  as  the  piers  of  the  fixed  spans — 
see  S  1111. 


ftaff  Top  Plan 


Fib.  160.— Pivot  Pier, 
TRAL  R.R. 


har  nit  Ptark. 
Illinois  Cen- 


*  By  courtesy  of  R.  E.  Gaut,  Bridge  Engineer. 


CHAPTER  XXI 
CULVERTS 

1116.  A  culvert  is  a  structure  through  a  railroad  or  highway 
embankment  to  cany  a  small  stream.  The  term  is  usually  restricted 
to  structures  that  are  built  according  to  general  plans  which  vary 
only  with  the  area  of  waterway  and  without  regard  to  the  height 
of  the  embankment.  When  the  span  is  more  than  15  or  20  feet,  a 
special  design  is  usually  made  for  the  structure;  and  therefore  the 
term  culvert  is  properly  applied  only  to  structures  having  a  water- 
way less  than  15  or  20  feet  wide. 

Art.     1.  Waterway  Required. 

1116.  The  determination  of  the  amount  of  waterway  required  in 
any  given  case  is  a  problem  that  does  not  admit  of  an  exact  mathe- 
matical solution.  Although  the  proportioning  of  culverts  is  in  a 
measure  indeterminate;  it  demands  an  intelligent  treatment.  If  the 
culvert  is  too  small,  it  is  likely  to  cause  a  washout,  entailing  possibly 
loss  of  life,  interruptions  of  traflSc,  and  cost  of  repairs.  On  the  other 
hand,  if  the  culvert  is  made  unnecessarily  large,  the  cost  of  con- 
struction is  needlessly  increased.  Any  one  can  make  a  culvert 
large  enough;  but  it  is  the  province  of  the  engineer  to  design  one  of 
sufficient  but  not  extravagant  size. 

1117.  The  Faotobs.  The  area  of  the  waterway  required  depends 
upon  (1)  the  rate  of  rain-fall,  (2)  the  kind  and  condition  of  the 
soil,  (3)  the  character  and  inclination  of  the  surface,  (4)  the  condi- 
tion and  inclination  of  the  bed  of  the  stream,  (5)  the  shape  of  the 
area  to  be  drained  and  the  position  of  the  branches  of  the  stream, 
(6)  the  form  of  the  mouth  and  the  inclination  of  the  bed  of  the 
culvert,  and  (7)  whether  it  is  permissible  to  back  the  water  up  above 
the  culvert,  thereby  causing  it  to  discharge  under  a  head. 

1.  It  is  the  maximum  rate  of  rain-fall  during  the  severest 
storms  which  is  required  in  this  connection.  This  certainly  varies 
greatly  in  different  sections;  but  there  are  almost  no  data  to  show 
what  it  is  for  any  particular  locality,  since  records  generally  give  the 
amount  per  day,  and  rarely  per  hour,  while  the  duration  of  the  storm 
is  seldom  recorded.  Further,  probably  the  longer  the  series  of  ob- 
servations, the  larger  will  be  the  maximum  rate  recorded,  since  the 
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heavier  the  storm  the  less  frequent  its  occurrence;  and  hence  a 
record  for  a  short  period,  however  complete,  is  of  but  little  value 
in  this  connection.  Further,  the  severest  rain-falls  are  of  compara- 
tively limited  extent,  and  hence  the  smaller  the  area,  the  larger  the 
possible  maximum  precipitation.  Finally,  the  effect  of  the  rain-fall 
in  melting  snow  would  have  to  be  considered  in  determining  the 
maximum  amount  of  water  for  a  given  area. 

2.  The  amount  of  wat^r  to  be  drained  off  will  depend  upon  the 
permeability  of  the  surface  of  the  ground,  which  will  vary  greatly 
with  the  Idnd  of  soil,  the  degree  of  saturation,  the  condition  of, 
cultivation,  the  amount  of  vegetation,  etc. 

3.  The  rapidity  with  which  the  water  will  reach  the  water  courses 
depends  upon  whether  the  surface  is  rough  or  smooth,  steep  of  flat, 
barren  or  covered  with  vegetation,  etc. 

4.  The  rapidity  with  which  the  water  will  reach  the  culvert 
depends  upon  whether  there  is  a  well-defined  and  unobstructed 
channel,  or  whether  the  water  finds  its  way  in  a  broad  thin  sheet. 
If  the  water  course  is  unobstructed  and  has  a  considerable  inclina- 
tion, the  water  may  arrive  at  the  culvert  nearly  as  rapidly  as  it  falls; 
but  if  the  channel  is  obstructed,  the  water  may  be  much  longer  in 
passing  the  culvert  than  in  falling. 

5.  Of  course,  the  waterway  depends  upon  the  amount  of  area 
to  be  drained;  but  in  many  cases  the  shape  of  this  area  and  the 
position  of  the  branches  of  the  stream  are  of  more  importance  than 
the  amount  of  the  territory.  For  example,  if  the  area  is  long  and 
narrow,  the  water  from  the  lower  portion  may  pass  through  the 
culvert  before  that  from  the  upper  end  arrives;  or,  on  the  other 
hand,  if  the  upper  end  of  the  area  is  steeper  than  the  lower,  the 
water  from  the  former  may  arrive  simultaneously  with  that  from 
the  latter.  Again,  if  the  lower  part  of  the  area  is  better  supplied 
with  branches  than  the  upper  portion,  the  water  from  the  former 
will  be  carried  past  the  culvert  before  the  arrival  of  that  from  the 
latter;  or,  on  the  other  hand,  if  the  upper  portion  is  better  supplied 
with  branch  water  courses  than  the  lower,  the  water  from  the  whole 
area  may  arrive  at  the  culvert  at  nearly  the  same  time.  In  large 
areas  the  shape  of  the  area  and  the  position  of  the  water  courses  are 
very  important  considerations. 

6.  The  efficiency  of  a  culvert  may  be  materially  increased  by  so 
arranging  the  upper  end  that  the  water  may  enter  it  without  being 
retarded  (see  S  1127).  The  discharging  capacity  of  a  culvert  can 
also  be  increased  by  increasing  the  inclination  of  its  bed,  provided  the 
channel  below  will  allow  the  water  to  flow  away  freely  after  having 
passed  the  culvert.  The  last,  although  very  important,  is  fre- 
quently overlooked. 
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7.  The  discharging  capacity  of  a  culvert  can  be  greatly  increased 
by  allowing  the  water  to  dam  up  above  it.  A  culvert  will  discharge 
twice  as  much  under  a  head  of  4  feet  as  under  a  head  of  1  foot.  This 
can  safely  be  done  only  with  a  well-constructed  culvert  through  a 
water-tight  embankment. 

1118.  Methods  or  DBTEBMiKiHa  Watibway.  There  are  two 
methods  of  determining  the  area  of  the  waterway  required:  (1)  by 
the  use  of  an  empirical  formula,  and  (2)  by  direct  observation.  The 
first  method  is  the  only  one  that  can  be  employed  in  a  new  country 
or  where  there  are  no  other  structures  over  the  stream;  while  the 
second  method  is  applicable  on  a  line  already  open  or  in  a  territory 
well  settled  up. 

The  determination  of  the  values  of  the  different  factors  entering 
into  the  problem  is  almost  wholly  a  matter  of  judgment.  An  esti- 
mate for  any  one  of  the  factors  mentioned  in  the  preceding  section 
may  be  in  error  from  100  to  200  per  cent,  or  even  more,  and  of 
CDurse  any  result  deduced  from  such  data  must  be  very  uncertain. 
Fortunately,  mathematical  exactness  is  not  required  by  the  problem, 
nor  warranted  by  the  data.  The  question  is  not  one  of  10  or  20 
per  cent  of  increase;  for  if  a  2-foot  pipe  is  insufficient,  a  2i-foot  pipe 
will  probably  be  the  next  size — an  increase  of  50  per  cent, — and  if 
a  6-foot  arch  culvert  is  too  small,  an  8-foot  will  be  used — an  increase 
of  80  per  cent.  The  real  question  is  whether  a  2-foot  pipe  or  an 
8-foot  arch  culvert  is  needed. 

1119.  Empirical  Formulas.  Numerous  empirical  formulas  have 
been  proposed;  but  at  best  they  are  all  only  approximate,  since  no 
formula  can  give  accurate  results  with  inaccurate  data.  The  several 
formulas  for  area  of  waterway,  when  applied  to  the  same  problem, 
give  very  discordant  results,  owing  (1)  to  unavoidable  errors  in 
estimating  the  various  factors  mentioned  in  J  1117  and  (2)  to  the 
formulas*  having  been  deduced  for  localities  differing  widely  in  the 
essential  characteristics  upon  which  the  results  depend.  For  ex- 
ample, a  formula  deduced  for  a  dry  climate,  as  India,  is  wholly 
inapplicable  to  a  humid  and  swampy  region,  as  Florida;  and  a  formula 
deduced  from  an  agricultural  region  is  inapplicable  in  a  city. 

However,  an  approximate  formula,  if  simple  and  easily  applied, 
may  be  valuable  as  a  nucleus  about  which  to  group  the  results  of 
personal  experience.  Such  a  formula  is  to  be  employed  piore  as  a 
guide  to  the  judgment  than  as  a  working  rule;  and  its  form,  and  also 
the  value  of  the  constants  in  it,  should  be  changed  as  subsequent 
experience  seems  to  indicate. 

1120.  There  are  two  classes  of  these  formulas,  one  of  which 
purports  to  give  the  quantity  of  water  to  be  discharged  per  unit  of 
drainage  area,  and  the  other  the  area  of  the  waterway  in  terms  of 
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the  area  of  the  territory  to  be  drained.  The  former,  often  called 
nin-off  formulas,  give  the  amount  of  water  supposed  to  reach  the 
culvert;  and  the  area,  slope,  form,  etc.,  of  the  culvert  must  be  ad- 
justed to  allow  this  amount  of  water  to  pass.  There  are  no  reliable 
data  by  which  to  determine  the  discharging  capacity  of  a  culvert  of 
any  given  form,  and  hence  the  use  of  the  formulas  of  the  first  class 
adds  complication  without  securing  any  compensating  reliability. 
Such  formulas  will  not  be  considered  here.* 

Of  the  formulas  giving  directly  the  area  of  the  waterway  in  terms 
of  the  territory  to  be  drained,  Myers's  and  Talbot's  are  the  only 
ones  in  common  use. 

1121.  Myers's  Formula,  This  formula  was  proposed  by  E.  T.  D. 
Myers  in  1887,  and  is  said  to  be  the  one  most  us^  by  engineers  in 
the  New  England  and  Atlantic  States.    It.  is: 


Area  of  waterway,  in  square  feet  =  C  V  Drainage  area,  in  acres, 

in  which  C  is  a  variable  coefficient  to  be  assigned.  For  slightly 
rolling  prairie,  C  is  usually  taken  at  1;  for  hilly  ground  at  1.6;  and 
for  mountainous  and  rocky  ground  at  4.  For  most  localities,  at 
least,  this  formula  gives  too  large  results  for  small  drainage  areas. 
For  example,  according  to  the  formula,  a  culvert  having  a  waterway 
of  one  square  foot  will  carry  the  water  from  only  a  single  acre. 
Further,  if  the  preponderance  of  the  testimony  of  the  formulas  for 
the  quantity  of  water  reaching  the  culvert  from  a  given  area  can 
be  relied  upon,  the  area  of  waterway  increases  more  rapidly  than 
the  square  root  of  the  drainage  area  as  required  by  this  formula. 
Hence,  it  appears  that  neither  the  constants  nor  the  form  of  this 
formula  were  correctly  chosen;  and,  consequently,  for  small  drainage 
areas  it  gives  the  area  of  waterway  too  great,  and  for  large  drainage 
areas  too  small. 

1122.  Talbofs  Formula,  This  formula  was  proposed  by  Prof. 
A.  N.  Talbot  in  1888,t  and  is  the  one  most  generally  employed  by 
engineers.     It  is: 

Area  of  waterway  y  in  square  feet  =  (7  V  {Drainage  area,  in  acres), ^ 

*  For  several  such  formulas,  as  well  as  much  valuable  information  concerning 
the  relation  of  area  of  waterway  to  the  rain-fall  and  to  the  drainage  area,  see  any  one 
of  the  following  articles:  1.  Waterways  for  Culverts  and  Bridges,  by  G.  H.  Bremner 
and  others  in  Jour.  Western  Soc.  of  Engineers,  April,  1906,  p.  137-90.  2.  The  Requisite 
Waterway  for  Railway  Culverts  by  H.  W.  Parkhurst,  Bulletin  No.  75,  American  Rail- 
way Engineering  and  Maintenance  of  Way  Association,  May,  1906,  p.  10-19.  3.  The 
Best  Method  of  Determining  the  Size  of  Waterways,  Appendix  B  to  the  Report  of  the 
Committee  on  Roadway  of  the  American  Railway  Engineering  and  Maintenance  of 
Way  Association,  Bulletin  No.  108,  February,  1909,  p.  89-146. 

t  Selected  Papers  of  the  Qvil  Engineers'  Club  of  the  University  of  Hlinois,  No.  2, 
p.  14-17. 
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in  which  C  is  a  coefficient  which  varies  from  1  to  J.  Data  from  various 
States  give  values  for  C  as  follows:  "  For  steep  and  rocky  ground,  C 
varies  from  J  to  1.  For  rolling  agricultural  country  subject  to 
floods  at  times  of  melting  of  snow,  and  with  the  length  of  valley  three 
or  four  times  its  width,  C  is  about  J;  and  if  the  stream  is  longer  in 
proportion  to  the  area,  decrease  C.  In  districts  not  affected  by 
accumlated  snow,  and  where  the  length  of  the  valley  is  several  times 
the  width,  \  or  J,  or  even  less,  may  be  used.  C  should  be  increased 
for  steep  side  slopes,  especially  if  the  upper  part  of  the  valley  has  a 
much  greater  fall  than  the  channel  at  the  culvert." 

The  author  has  tested  the  above  formula  by  numerous  culverts 
and  small  bridges  in  a  small  city  and  also  by  culverts  under  high- 
ways in  the  country  (all  slightly  rolling  prairie),  and  finds  that  it 
agrees  fairly  well  with  the  experience  of  fifteen  to  twenty  years. 
In  these  tests,  it  was  found  that  waterways  proportioned  by  this 
formula  will  probably  be  slightly  flooded,  and  consequently  be  com- 
pelled to  discharge  under  a  small  head,  once  every  four  or  five  years. 

1123.  In  both  of  the  preceding  formulas  it  will  be  noticed  that 
the  large  range  of  the  "constant'*  C  affords  ample  opportunity  for 
the  exercise  of  good  judgment,  and  makes  the  results  obtained  by 
either  formula  almost  wholly  a  matter  of  opinion;  in  other  words, 
the  above  formulas  with  their  variable  coefficients  should  be  regarded 
as  giving  the  probable  maximum  and  minimum  area  of  waterway, 
and  should  be  used  more  as  a  guide  to  the  judgment  than  as  an 
infallible  mathematical  rule. 

1124.  Direct  Observation.  Valuable  data  on  the  proper  size  of 
any  particular  culvert  may  be  obtained  (1)  by  observing  the  existing 
openings  on  the  same  stream,  (2)  by  measuring — preferably  at  time 
of  high  water — a  cross  section  of  the  stream  at  some  narrow  place, 
and  (3)  by  determining  the  height  of  high  water  as  indicated  by 
drift  and  the  evidence  of  the  inhabitants  of  the  neighborhood. 
With  these  data  and  a  careful  consideration  of  the  various  matters 
referred  to  in  §  1117,  it  is  possible  to  determine  the  proper  area  of 
waterway  with  a  reasonable  degree  of  accuracy. 

Ordinarily  it  is  wise  to  take  into  account  a  probable  increase  of 
flow  as  the  country  becomes  better  improved.  However,  in  con- 
structing any  structure,  it  is  not  wise  to  make  it  absolutely  safe 
against  every  possible  contingency  that  may  arise,  for  the  expen- 
diture necessitated  by  such  a  course  would  be  an  unjustifiable 
extravagance.  Washouts  can  not  be  prevented  altogether,  nor 
their  liability  reduced  to  a  minimum,  without  an  unreasonable 
expenditure.  It  has  been  said — and  within  reasonable  limits  it  is 
true — that  if  some  of  a  number  of  culverts  are  not  carried  away  each 
year,  they  are  not  well  designed;  that  is  to  say,  it  is  only  a  question 
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of  time  when  a  properly  proportioned  culvert  will  perish  in  some 
excessive  flood.  It  is  easy  to  make  a  culvert  large  enough  to  be  safe 
under  all  circumstances,  but  the  difference  in  cost  between  such  a 
structure  and  one  that  would  be  reasonably  safe  would  probably 
much  more  than  overbalance  the  losses  from  the  washing  out  of  an 
occasional  culvert.  It  is  seldom  justifiable  to  provide  for  all  that 
may  possibly  happen  in  the  course  of  fifty  or  one  hundred  years. 
One  dollar  at  5  per  cent  compound  interest  will  amount  to  $11.47 
in  50  years  and  to  $131.50  in  100  years.  Of  course,  the  question  is 
not  purely  one  of  finance,  but  also  one  of  safety  to  human  life;  but 
even  then  it  logically  follows  that,  unless  the  engineer  is  prepared 
to  spend  $131.50  to  avoid  a  given  danger  now,  he  is  not  justified  in 
spending  $1  to  avoid  a  similar  danger  100  years  hence.  This  phase 
of  the  problem  is  very  important,  but  is  foreign  to  the  subject  of 
this  volume. 

1126.  In  the  construction  of  a  new  railroad,  considerations  of 
first  cost,  time,  and  a  lack  of  knowledge  of  the  amount  of  future 
traflSc  as  well  as  ignorance  of  the  physical  features  of  the  country, 
usually  require  that  temporary  structures  be  first  put  in,  to  be  re- 
placed by  permanent  ones  later.  In  the  meantime  an  incidental 
but  very  important  duty  of  the  engineer  is  to  make  a  careful  study 
of  the  requirement  of  the  permanent  structures  which  will  ulti- 
mately replace  the  temporary  ones.  The  high-water  mark  of  streams 
and  the  effect  of  floods,  even  in  water  courses  ordinarily  dry,  should 
be  recorded.  With  these  data  the  proper  proportioning  of  the  water- 
way of  the  permanent  structures  becomes  a  comparatively  easy  task. 

Most  of  the  older  railroads,  as  a  result  of  their  experience,  have 
tables  or  formulas  for  waterways  which  are  quite  accurate  for  their 
particular  territory  and  forms  of  culverts.  F6r  several  such  formulas 
and  tables,  see  Bulletin  No.  108  of  the  American  Railway  Engineer- 
ing and  Maintenance  of  Way  Association,  February,  1909,  page 
89-146. 

Art.  2.    Pipe  Culverts. 

1126.  Obmikal  Dbsiom  op  Oulvxets.  Any  culvert  consists  of 
two  distinct  parts,  the  trunk  and  the  head-walls  or  wings  at  the  ends 
of  the  trunk;  and  consequently  the  design  of  any  culvert  consists 
of  (1)  the  arrangement  of  the  head- walls  or  wings  so  as  to  protect 
the  embankment  and  facilitate  the  flow  of  the  water  through  the 
culvert,  and  (2)  the  proportioning  of  the  cross  section  of  the  trunk 
or  barrel  of  the  culvert.  The  first  is  substantially  the  same  for  all 
forms  of  culverts. 

1127.  Design  of  Ends.     There  are  three  methods  of  finishing 
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the  ends  of  culverts — either  box  or  arch.  1.  The  culvert  is  finished 
with  a  straight  wall  at  right  angles  to  the  axis  of  the  culvert  (see 
Fig.  151).  2.  The  wings  are  placed  at  an  angle  of  3(f  with  the  axis 
of  the  culvert  (see  Fig.  152).  3.  The  wing  walls  are  built  parallel  to 
the  axis  of  the  culvert,  the  back  of  the  wing  and  the  abutment  be- 
ing in  a  straight  line  and  the  only  splay  or  flare  being  derived  from 
thinning  the  wings  at  their  outer  ends   (see  Fig.  153).    The  first 
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method  is  shown  to  a  larger  scale  in  Fig.  154,  page  573,  and  Fig.  156, 
page  584;  the  second  at  the  up-stream  end  of  Fig.  157,  page  585; 
and  the.  third  at  the  down-stream  end  of  Fig.  157,  and  in  Fig.  161, 
page  587. 

The  quantity  of  masonry  required  for  these  three  forms  of  wings 
does  not  diflfer  materially,  Fig  153  requiring  the  least  and  Fig.  151 
the  most.  The  most  economical  angle  for  the  wings  of  Fig.  152  is 
about  30°  with  the  axis. 

The  position  of  the  wings  shown  in  Fig.  152  is  by  far  the  most 
common  and  is  better  than  either  of  the  others.  Fig.  151  is  objection- 
able for  hydraulic  considerations,  and  also  because  it  is  more  likely 
to  become  choked  than  either  of  the  others.  Fig.  153  does  not  have 
splay  enough  to  admit  the  natural  width  of  the  stream  at  high  water, 
and  does  not  give  suflBcient  protection  to  the  toe  of  the  embankment. 
However,  if  the  culvert  is  ever  to  be  extended  to  accommodate 
another  track,  the  straight  wing  has  a  decided  advantage. 

1128.  The  wings,  both  straight  and  splayed,  are  usually  stepped 
or  sloped  to  conform  to  the  side  slope  of  the  embankment;  but  occa- 
sionally the  straight  wings  are  built  with  a  level  top  surface  under  the 
belief  that  with  such  wings  the  culvert  is  less  likely  to  become  clogged 
by  drift  than  if  the  wings  were  sloped  or  stepped,  since  even  though 
drift  may  partially  or  entirely  stop  the  flow  of  the  water  between  the 
ends  of  the  wings  the  water  may  pour  over  the  drift  into  the  well 
thus  formed  and  still  find  its  way  into  the  culvert.  The  need  of  this 
construction  is  usually  not  very  great,  nor  is  the  benefit  of  it  certain; 
but  the  extra  cost  is  not  very  great,  since  it  is  a  little  cheaper  to  con- 
struct a  wing  with  a  level  top  than  one  with  a  stepped  or  sloped  upper 
surface. 
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Sometimes  posts  are  set  in  the  channel  a  little  above  the  mouth 
of  the  culvert,  to  catch  the  drift,  which  accomplish  somewhat  the 
same  purpose  as  building  the  wing  walls  up  square. 

1129.  Usually  the  two  ends  of  the  culvert  are  finished  alike; 
but  sometimes  the  up-stream  end  has  wings  as  in  Fig.  152,  and  the 
down-stream  end  wings  as  in  Fig.  153,  which  is  very  good  practice. 
For  examples  of  this  construction,  see  Fig.  157  (page  585),  and 
Fig.  174  (page  598). 

1130.  Pips  Oulvsets.  The  simplest  form  of  a  culvert  is  a  pipe 
of  burned  clay,  cast  iron,  or  concrete.  Owing  to  the  undesirability 
of  openings  through  an  embankment,  very  small  openings  are  not 
made,  the  water  being  conducted  along  the  side  of  the  roadway  until 
it  can  be  discharged  into  a  proportionally  large  stream  through  the 
embankment.  Therefore,  the  smaller  sizes  of  drain  and  sewer  tiles 
and  cast-iron  pipes  are  not  used  for  culverts. 

Pipe  culverts  are  durable,  and  on  account  of  the  smoothness  of 
their  inner  surface  are  hydraulically  eflBcient.  They  are  also  com- 
paratively cheap,  and  are  readily  put  into  place — particularly  in  an 
opening  that  has  temporarily  been  lined  with  wood — without  dis- 
turbing the  roadbed. 

1131.  ViTBiFiSD  Pipe  Oulvkbts.  Vitrified  sewer  pipes  are 
extensively  employed  for  small  culverts  under  highways,  although 
in  the  Northern  States,  monolithic  concrete  seems  to  be  displacing 
the  larger  sizes.  Formerly,  such  culverts  were  quite  common  under 
steam  railroads;  but  in  recent  years  many  of  the  railroads,  at  least 
in  the  Northern  States,  have  discontinued  their  use  because  of 
frequent  breakages  due  either  to  the  pipe's  being  laid  too  near  the 
track  or  to  the  action  of  frost  in  the  soil  around  the  culvert,  or  to 
unexplainable  causes,  or  because  of  the  disjointing  of  the  pipes  due 
to  the  settlement  and  the  consequent  spreacUng  of  the  earth  embank- 
ment. Vitrified  pipes  are  extensively  employed  for  culverts  by 
highways  and  railways  in  the  Southern  and  Southwestern  States, 
where  stone  suitable  for  either  masonry  or  concrete  is  scarce  and  not 
to  be  had  at  reasonable  prices. 

The  pipe  employed  for  culverts  is  that  known  to  the  trade  as 
culvert  pipe  or  "extra  heavy *'  or  "double  strength *'  sewer  pipe, 
which  is  20  to  40  per  cent  (varying  with  the  maker  and  the  size) 
heavier  than  the  quality  ordinarily  employed  for  sewers.  When 
double-strength  sewer  pipe  was  first  made,  it  was  generally  believed 
that  such  pipe  would  be  abundantly  strong  for  culverts  for  either 
highways  or  railways,  provided  a  culvert  under  a  highway  had  at 
least  1  foot  of  earth  over  it  and  under  a  railway  3  feet  of  earth  and 
ballast;  but  experience  has  shown  that  under  present  loads  this  is 
not  enough  in  either  case.     Part  of  the  disrepute  of  vitrified  pipe 
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for  highway  culverts  is  due  to  the  fact  that  the  ends  of  shallow  cul- 
verts have  not  been  protected  by  a  masonry  head- wall,  and  conse- 
quently the  pipes  have  been  broken  progressively  from  the  end  of 
the  culvert  by  the  wheels  of  passing  vehicles.  With  proper  methods 
of  construction,  vitrified  pipe  of  less  diameter  than  30  inches  will  give 
satisfactory  results  for  highway  culverts,  provided  in  all  cases  there 
is  at  least  18  inches  of  earth  over  the  tile,  and  provided  where  8-  or 
10-ton  traction  engines  are  in  common  use  there  is  at  least  24  inches. 

1132.  Ck>nstniction.  In  laying  the  pipe,  the  bottom  of  the  trench 
should  be  rounded  out  to  fit  the  lower  half  of  the  body  of  the  pipe, 
with  proper  depressions  for  the  sockets.  The  earth  should  be  rammed 
carefully,  but  soUdly,  around  the  lower  part  of  the  pipe.  Appar- 
ently the  pipe  is  sometimes  broken  by  too  vigorous  ramming  over  the 
pipe  with  a  too  heavy  rammer;  and  therefore  care  should  be  taken 
to  determine  the  effect  of  any  particular  tamping.  If  it  is  desired 
that  the  culvert  shall  discharge  under  much  of  a  head,  the  joints 
should  be  calked  with  cement  mortar  to  prevent  the  possibility  of 
the  water's  being  forced  out  at  the  joints  and  washing  away  the  soil 
from  around  the  pipe. 

The  end  of  the  culvert  should  be  protected  with  a  timber  or 
masonry  or  concrete  bulkhead.  Of  course,  a  head  wall  of  masonry 
or  of  concrete  is  better  than  a  timber  one.  The  foundation  of  the 
bulkhead  should  be  deep  enough  not  to  be  disturbed  by  frost.  In 
constructing  the  end  wall,  it  is  well  to  increase  the  fall  near  the 
outlet  to  allow  for  a  possible  settlement  of  the  interior  sections. 
The  upper  end  of  the  culvert  should  be  so  protected  that  the  water 
will  not  readily  find  its  way  along  the  outside  of  the  pipes,  in  case  the 
mouth  of  the  culvert  should  become  submerged.  When  concrete 
and  brick  bulkheads  are  too  expensive,  a  fair  substitute  can  be  made 
by  setting  posts  in  the  ground  and  spiking  on  plank.  When  planks 
are  used,  it  is  best  to  set  them  with  considerable  inclination  towards 
the  road-bed  to  prevent  their  being  crowded  outward  by  the  pressure 
of  the  embankment. 

The  freezing  of  water  in  the  pipe,  particularly  if  more  than  half 
full,  is  liable  to  burst  it;  consequently  the  pipe  should  have  a  suffi- 
cient fall  to  drain  itself,  and  the  outlet  should  be  so  low  that  there 
is  no  danger  of  back-water's  reaching  the  pipe. 

When  the  capacity  of  one  pipe  is  not  sufficient,  two  or  more  may 
be  laid  side  by  side.  Although  two  small  pipes  do  not  have  as  much 
discharging  capacity  as  a  single  large  one  of  an  equal  cross  section, 
yet  there  is  an  advantage  in  laying  two  small  ones  side  by  side,  since 
then  the  water  need  not  rise  so  high  to  utilize  the  full  capacity  of  the 
two  pipes  as  would  be  necessary  to  discharge  itself  through  a  single 
one  of  larger  size. 
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1133.  Example.  Fig.  154  shows  the  standard  for  vitrified 
and  cast-iron  pipe  culverts  of  the  New  York  'Central  and  Hud- 
son River  R.  R.*     Table  83  gives  the  dimensions  for  the  various 
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Fio.  164. — Standard  Pipe  Culvert.  N.  Y.  C.  A  H.  R.  R.  R. 

diameters  of  pipe.  Fig.  154  shows  a  head  wall  perpendicular  to  the 
barrel  of  the  culvert;  but  this  road  also  builds  pipe  culverts  with 
wings  splayed  at  an  angle  of  30°  with  the  axis  of  the  culvert. 

The  following  notes  are  from  the  oflScial  drawing  for  Fig.   154. 

TABLE  83. 
Dimensions  of  Head  Walls  for  Different  Sizes  of  Pipe. 


1^' 

Single  Line  of  Pipe. 

Double  Line  op  Pipe. 

•3  a 

|i 

Cu.  Yd.  in 

Cu.  Yd.  in 

H. 

W. 

ooe 

H. 

W. 

one 

fifi 

Head  Wall. 

Head  Wall. 

10 

3'  4-^ 

3'  8* 

1.22 

3'  4^ 

5'  0* 

1.60 

12 

3'  6" 

4'  0* 

1.34 

3'  6* 

6'  6^ 

1.78 

16 

3'   10* 

5'  4^^ 

1.83 

3'   10* 

r  r 

2.43 

18 

4'  0* 

6'  0* 

2.09 

4'  0* 

8'  0* 

2.69 

20 

4'  r 

6'  ^^ 

2.31 

'        4'  2* 

8'  8* 

2.96 

24 

4'  6" 

r  6-' 

2.75 

.        4'  6* 

10'  0* 

3.61 

30 

5'  0' 

9'  r 

3.53 

5'  0* 

12'  2* 

4.46 

36 

5'  6^^ 

10'   10* 

4.38 

5'  6* 

14'  4* 

5.50 

"  1.  The  grade  of  the  pipe  not  to  be  less  than  3  inches  in  12  feet,  if 
conditions  permit.  2.  Old  rails  10  to  12  inches  center  to  center  to 
be  used  where  soft  material  is  found;    and,  where  splicing  of  rails 

♦By  courtesy  of  H.  Femstrom,  ('hief  Kngineer. 
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is  necessary,  they  are  to  b^  fully  bolted  with  two  angle  bars,  and  the 
splices  in  adjoining  rails  are  to  break  joint.  3.  Pipe  joints  to  be 
made  water-tight  with  neat  portland  cement  and  oakum.  4.  The 
back  filling  in  rear  of  pipe  ends  to  consist  of  stone  or  other  porous 
material.  5.  All  exposed  comers  and  edges  to  be  rounded  to  a 
1-inch  radius." 

1134.  Formerly,  steam  railroads  sometimes  laid  vitrified  culvert 
pipe  upon  a  bed  of  concrete;  but  such  a  practice  is  no  longer  wise, 
since  the  cost  of  concrete  has  so  decreased  as  to  make  it  cheaper  and 
better  to  construct  a  concrete  pipe  culvert  or  a  monolithic  concrete 
culvert  (see  {  1140,  and  also  Art.  3 — Box  Culverts — and  Art.  4 — 
Arch  Culverts).  However,  if  the  vitrified  pipe  is  to  be  used,  and  it 
can  not  be  bedded  firmly,  then  it  may  be  necessary  to  lay  a  founda- 
tion of  concrete,  in  which  case  the  concrete  should  envelop  the  lower 
third,  or  even  the  whole  lower  half,  of  the  pipe  so  as  to  distribute  the 
pressure  and  thus  to  diminish  the  possibility  of  longitudinal  cracks. 

1136.  Ck)8t.  Prices  of  vitrified  pipe  vary  greatly  with  the  con- 
ditions of  trade,  and  with  competition  and  freight.  Current  (1909) 
prices  for  ordinary  culvert  pipe,  in  car-load  lots  f.o.b.  at  the  factory, 
are  about  as  in  Table  84.  Sewer  pipe  usually  cost  about  20  per  cent 
less  than  culvert  pipe.  The  standard  length  is  2  ft.  for  24-inch  pipe 
and  less,  and  2^  ft.  for  27-inch  pipe  and  over. 

TABLE  84. 
Cost  and  Weight  of  Vitrified  Culvert  Pipe. 


Inudb 
Diameter. 

Price  per  Foot. 

Area. 

Weight  per 
Foot. 

Amount  in  a 
Car  Load. 

12  inches. 

$0.19 

.78  sq.  ft. 

54  lbs. 

500  feet. 

14 

.27 

1.07  '•     " 

64  " 

400  " 

16 

.35 

1.40  "     " 

80  *' 

350  " 

18 

.40 

1.76  '*     '' 

100  '* 

300  " 

20 

.50 

2.18  "     " 

110  " 

250  *' 

22 

.75 

2.64  "     " 

150  " 

230  " 

24 

1.15 

3.14  "     '• 

170  " 

200  " 

27 

1.30 

4.00  "     '* 

215  " 

120  " 

30 

1.65 

4.80  "     " 

300  " 

110  " 

33 

2.25 

6.00  "     " 

350  " 

90  " 

36 

2.80 

7.00  "     " 

390  *' 

80  " 

1136.  Oast-Irok  PiPi  OXTLVEETS.  Formerly  cast-iron  pipes 
were  considerably  used  for  culverts  in  localities  where  there  was  no 
stone  suitable  for  masonry,  when  a  waterway  was  required  greater 
than  could  be  obtained  with  a  vitrified  pipe.  Cast-iron  pipe  from  12 
to  48  inches  in  diameter,  in  sections  6,  8,  and  12  feet  long,  was  used 
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by  all  the  railroads  of  the  Mississippi  Valley.  Some  cast  their  own 
pipe,  while  others  bought  water  pipe.  In  recent  years  most  roads 
make  a  pipe  which  is  heavier  than  the  ordinary  water  pipe.  The 
dimensions  differ  on  different  roads,  but  the  following  seem  to  be  the 
heaviest  in  common  use. 

TABLE  85. 
Dimensions  of  Cast-Iron  Culvert  Pipe. 


Inmdb 

DlAMBTBR. 

Wbight  per  Foot. 

THICKNSaS. 

Wbight  pbb  Linbal  Foot 
PBR  SQ.  rr.  or  Abba. 

12  inches. 

75  lbs. 

0.52  inch. 

96  lbs. 

18   " 

167  " 

0.73  " 

94  " 

24   " 

250  " 

1.00  " 

80  " 

30   " 

334  " 

1.06  " 

68  " 

36   " 

450  " 

1.12  " 

64  " 

42   " 

600  " 

1.38  " 

62  " 

48   " 

725  " 

1.44  " 

57  " 

At  present  there  is  a  tendency  to  discontinue  the  use  of  cast-iron 
pipe  culverts  for  two  reasons,  viz. :  (1)  The  larger  sizes  of  cast-iron 
pipe  frequently  crack  under  either  comparatively  low  or  very  high 
embankments;  and  (2)  concrete  culverts  can  usually  be  made  which 
are  stronger  and  cheaper.  But  in  localities  where  materials  for 
making  concrete  are  scarce,  cast-iron  pipe  will  doubtless  continue 
to  be  used. 

1137.  OanBtniction.  In  constructing  a  cast-iron  culvert,  the 
points  requiring  particular  attention  are:  1.  Form  a  depression 
for  the  socket,  so  the  pipe  may  not  be  supported  at  its  two  ends  and 
possibly  break  as  a  beam.  2.  Shape  the  soil  to  fit  the  bottom  of 
the  pipe,  so  that  it  may  have  a  uniform  support  on  the  bottom. 
3.  Since  the  pipe  is  nearly  certain  to  settle  more  under  the  middle 
of  the  roadway  than  at  the  ends,  the  center  of  the  pipe  should  be 
laid  a  little  above  a  straight  line  joining  the  two  ends.  4.  Tamp  the 
soil  in  tightly  under  and  along  the  sides  of  the  pipe  to  give  a  firm 
lateral  support.  5.  Protect  the  two  ends  by  a  suitable  head  wall. 
G.  If  necessary  lay  riprap  or  construct  an  apron  at  the  lower  end  to 
prevent  scour  at  the  outfall. 

Ordinary  cast-iron  pipes  are  strong  enough  to  support  any  ordi- 
nary embankment,  if  the  pipe  is  properly  bedded  and  if  the  earth  is 
thoroughly  tamped  against  the  side;  but  breakages  do  sometimes 
occur  where  the  pipe  is  not  carefully  bedded,  or  where  the  earth  is 
dumped  on  one  side  and  allowed  to  slide  down  against  the  pipe.* 

♦  Data  of  test««  of  cast-iron  culvert  pipe,  see  Bulletin  No.  22,  University  of  Illi- 
nois Eng'g  Exp.  Sta. 
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Some  railroads  limit  the  larger  sizes  of  cast-iron  pipe  culverts  to 
banks  more  than  8  or  10  ft.  high  and  less  than  25  or  30  ft. 

The  amount  of  masonry  required  for  the  end  walls  depends  upon 
the  relative  width  of  the  embankment  and  the  number  of  sections  of 
pipe  used.  For  example,  if  the  embankment  is,  say,  40  feet  wide 
at  the  base,  the  culvert  may  consist  of  three  12-foot  lengths  of  pipe 
and  a  light  end  wall  near  the  toe  of  the  bank;  but  if  the  embankment 
is,  say,  32  feet  wide,  the  culvert  may  consist  of  two  12-foot  lengths 
of  pipe  and  a  comparatively  heavy  end  wall  well  back  from  the  toe 
of  the  bank.  The  smaller  sizes  of  pipe  usually  come  in  12-foot 
lengths,  but  sometimes  a  few  6-foot  lengths  are  included  for  use  in 
adjusting  the  length  of  culvert  to  the  width  of  the  bank.  The  larger 
sizes  are  generally  6  feet  long. 

1138.  Examples.  Fig.  155  shows  the  method  employed  on  the 
Atchison,  Topeka  and  Santa  F6  R.  R.  in  putting  in  cast-iron  pipe 
culverts.*  Table  86  gives  the  dimensions  of  the  end  walls  for  the 
various  sizes.     The  length  of  pipe  is  determined  by  taking  the 
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multiple  of  6  feet  next  larger  than  the  length  given  by  the  posi- 
tion slope  as  in  Fig.  155.  To  allow  for  settling,  the  pipe  is  laid  to 
a  vertical  curve  having  a  crown  at  the  center  of  1  inch  for  each 
5  feet  in  vertical  height  from  bottom  of  pipe  to  profile  grade. 

Fig.  154,  page  573,  shows  the  standard  cast-iron  pipe  culvert  of 
the  New  York  Central  and  Hudson  River  Railroad. 

1139.  Cost.  The  price  of  cast-iron  pipe  varies  with  the  con- 
dition of  trade,  but  is  about  1^  cents  per  pound,  f.o.b.  at  the  foundry. 
In  constructing  a  branch  railroad  in  Southern  Illinois,  on  which  690 
tons  of  cast-iron  pipe  were  used,  the  average  cost  of  unloading  was 
33  cents  per  ton,  of  wagon  haul  was  44  cents  per  ton  per  mile,  and 

♦  By  courtfsy  of  W.  B.  Storey,  Jr.,  chief  engineer  A.  T.  A  S.  F.  R.  R.  System. 
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of  laying  was  55  cents  per  ton,  the  cost  of  laying  being  more  per  ton 
for  the  smaller  sizes  than  for  the  larger. 

Table  85  (page  575)  shows  that  the  average  weight  of  the  pipe 
per  foot  per  square  foot  of  waterway  is  about  70  pounds;  and  hence 
the  cost  of  the  trunk  of  a  cast-iron  pipe  culvert,  exclusive  of  trans- 
portation and  labor,  is  about  70  X  li  =  $1.05  per  lineal  foot  per 
sq.  ft.  of  area.    The  cost  of  vitrified  culvert  pipes  is,  from  Table  84 


TABLE  86. 

Dimensions  of  End  Walls  for  Cast-Iron  Pipe  Culverts  Shown 

IN  Fig.  155. 
Dimensions  not  given  below  are  the  same,  for  all  sizes,  as  those 
given  in  Fig.  1 55. 


Itbms. 


Head  Wall,  length 

thickness,  upper  end, 

bottom   

lower  end,  bottom 

top 

height 

Apron,  length  

wiath 

Wing  Wall,  len^h 

height  at  outer  end   . . . 
height  at  inner  end   . . . 

Contents,  upper  head  wall,  cu.  yd 

lower  head  wall ,  cu.  yd 


Insidb  Diambtbr  op  Pipe. 


18  in.      24  m.     30  in.      36  in.      42  in.      48  in. 


2'(r 
2'7r 

2.76 
3.00 


S'O* 
2'0' 

6'9^ 
S'O* 

ro* 

2'9^ 

3.50 
3.50 


9'9^ 

2'3' 
3'0* 
2'0* 
TQ" 

CO' 

3'0* 
I'O* 
3'0^ 

5.50 
5.25 


11'6' 

2'6' 
3'0* 
2'0' 
S'O* 

3'6' 
7'6' 

3'0* 

re* 

3'6* 

7.00 
6.75 


13'3-' 
2'9* 

8'6* 
1'6^ 

^r 

9.00 
7.50 


15'0* 

3'0' 
3'0' 
2'0' 
9'0* 


I'O* 


9' 


3'9* 
1'6* 

4'or 

11.25 
9.25 


(page  574),  about  50  cents  per  foot  per  square  foot  of  waterway. 
The  cost  of  the  head  walls  required  for  vitrified  and  for  cast-iron 
pipe  culverts  is  substantially  the  same;  and  hence  the  above  data 
show  approximately  the  relative  cost  of  the  two  forms  of  culvert. 
According  to  this  showing,  cast-iron  is  considerably  more  expensive 
than  vitrified  clay;  but  this  difference  is  partly  neutralized  by  the 
greater  ease  with  which  the  iron  pipe  can  be  put  into  place  either  in 
new  work  or  in  replacing  a  wooden  box  culvert. 

1140.  OoMOBxn   Pipe  Oulvkbts.    Concrete  pipes  both  plain 

and  reinforced  have  been  employed  for  culverts.     Plain  concrete  is 

most  suitable  for  small  sizes,  but  it  has  been  used  for  pipes  48  inches 

inside  diameter.    There  are  three  reasons  why  plain  concrete  is  less 

37 
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desirable  for  culvert  pipe  than  reinforced  concrete,  viz.:  1.  The 
plain  concrete  is  heavier  for  the  same  strength,  and  hence  is  more 
difficult  to  handle.  2.  The  plain  concrete  is  more  likely  to  be 
broken  in  handling.  3.  Plain  concrete  is  unable  to  stand  any  con- 
siderable distortion  of  its  cross  section  without  collapse. 

1141.  Plain  (kmcrete  Onlvert  Pipe.  Plain  concrete  culvert  pipe 
are  on  the  market.  They  have  either  square-butting  or  beveled- 
telescoping  joints.  The  latter  are  likely  to  crack  on  account  of  the 
unequal  settlement  of  adjacent  pipes.  For  a  description  of  the  forms 
and  the  dimensions  of  plain  concrete  culvert  pipe,  see  Journal 
Western  Society  of  Engineers,  Vol.  xii,  p.  83-88. 

1142.  Reinforced  Ck>ncrete  Onlvert  Pipe.  Recently  reinforced  con- 
crete pipe  2,  3,  and  4  feet  in  inside  diameter  have  been  used  by  rail- 
roads in  culvert  construction.  The  pipes  usually  have  a  bell  and 
spigot  joint;  and  have  a  hoop  reinforcement  which  is  near  the  interior 
surface  at  the  top  and  bottom  of  the  pipe,  and  near  the  exterior 
surface  at  the  sides  of  the  pipe.  The  48-inch  pipe  is  4  inches  thick, 
and  the  reinforcement  consists  of  hoops  spaced  3  inches  cente»-  to 
center  and  longitudinal  bars  spaced  8  inches,  both  being  J-inch 
square  corrugated  bars.  The  smaller  pipes  are  reinforced  with  wire 
net.  The  pipes  are  made  in  8-ft.  lengths.  Such  pipe  can  be  rolled 
from  the  cars  on  skids  the  sams  as  cast-iron  pipe 

The  strength  of  reinforced  concerte  pipe  will  vary  with  the  amount 
of  reinforcement  and  with  the  age  of  the  concrete.  Some  tests  made 
by  bedding  a  48-inch  pipe  in  sand  in  a  strong  box  and  applying  a  load 
as  nearly  uniform  as  possible  over  the  horizontal  projection  of  the 
pipe,  gave  an  average  breaking  load  of  6,960  lb.  per  sq.  ft.,  for  pipe 
about  180  days  old  and  containing  approximately  1  per  cent  of 
reinforcement.*  The  strength  of  a  48-inch  cast-iron  pipe  1.50 
inches  thick  was  13,000  lb.  per  sq.  ft.f  This  shows  that  the  cast- 
iron  pipe  is  nearly  twice  as  strong  as  the  reinforced  concrete.  How- 
ever, the  strength  of  the  concrete  pipe  could  be  materially  increased 
at  very  little  expense  by  adding  a  little  concrete  on  the  compression 
side  at  the  top,  bottom,  and  sides  of  the  pipe.  Under  ordinary 
conditions,  the  48-inch  concrete  pipe  costs  only  about  60  per  cent 
as  much  as  the  cast-iron  and  the  36-ineh  about  76  per  cent;  and  for 
sizes  less  than  36  inches  cast-iron  pipe  is  more  economical. 

1143.  Strength  of  pipe  Oxtlveets.  The  data  in  the  preceding 
section  seem  to  show  that  the  breaking  load  of  the  cast-iron  pipe 
is  the  equivalent  of  the  pressure  of  a  bank  of  earth  130  feet  high, 
and  of  the  reinforced  concrete  pipe  is  the  equivalent  of  a  bank  70  feet 

♦  Eng'g  ExpH  St«.,  University  of  Illinois,  Bulletin  No.  22,  p.  45;  or  Jour.  West 
Hoc.  of  Eng*r8,  vol.  xiii,  p.  413. 

f  Ibid.f  p.  42,  or  p.  411,  respectively. 
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high;  but  it  should  be  remembered  that  these  are  the  results  when  dry 
sand  was  packed  around  the  pipes  as  carefully  as  possible,  and  that 
any  variation  from  the  conditions  of  the  experiment  may  materially 
aflfect  the  load  the  pipe  will  support.  For  example,  if  the  bedding 
is  such  as  to  give  as  much  thrust  at  the  sides  of  the  pipe  as  vertical 
load  at  the  crown,  there  will  be  no  bending  moment  in  an  annular 
cross  section,  and  hence  the  pipe  will  carry  a  maximum  load.  Again, 
if  the  pressure  is  uniform  over  the  horizontal  projection,  the  pipe 
will  carry  twice  as  much  as  if  the  pressure  is  concentrated  along  a 
line  at  the  top  and  the  bottom.  The  last  relation  suggests  that  in 
bedding  the  pipe  in  firm  ground  the  trench  should  be  so  shaped  that 
the  pipe  will  surely  be  free  at  the  bottom,  even  after  settlement  occurs. 
The  nature  of  the  filling  and  the  method  of  depositing  it  have  a  great 
influence  upon  the  strength  of  the  pipe;  but  in  every  case  it  is  wise 
to  attend  carefully  to  the  bedding  of  the  pipe,  particularly  to  securing 
(1)  a  uniform  support  under  the  pipe,  (2)  a  considerable  horizontal 
thrust  at  the  sides,  and  (3)   a  uniform  pressure  on  top.* 

Art.  3.     Box  Culverts. 

1144.  Box  culverts,  i.e.,  culverts  having  a  rectangular  waterway, 
were  formerly  often  built  of  timber  or  stone,  and  are  at  present  often 
made  of- plain  or  reinforced  concrete. 

There  are  two  forms  of  box  culverts:  one  having  only  roof  and 
side  walls,  and  one  having  floor,  roof,  and  side  walls.  Strictly  speak- 
ing, the  first  should  be  called  an  open  box,  and  the  second  a  closed  box; 
but  ordinarily,  the  first  is  referred  to  as  an  open  box,  and  the  second 
simply  as  a  box  culvert.  In  the  open  box  culvert  the  side  walls 
have  independent  footings  which  carry  the  load;  and  in  the  closed 
box  the  floor  carries  the  load,  although  the  so-called  floor  may 
project  outside  of  the  side  walls. 

1146.  Timber  is  not  much  used  now  for  culverts  owing  to  its 
high  price  and  perishable  nature;  and  stone-box  culverts  are  not 
much  used  now  owing  to  the  diflBculty  of  obtaining  suitable  stone 
within  a  reasonable  distance.  Wood  culverts  should  be  considered 
only  temporary,  and  the  area  of  the  waterway  should  be  so  much 
larger  than  actually  required  that  a  permanent  culvert  can  be  con- 
structed inside  of  the  timber  one  before  the  latter  decays. 

Stone-box  culverts  were  made  by  resting  slabs  of  stone  upon  side 
walls  which  were  sometimes  laid  up  dry  and  sometimes  with  mortar. 
The  span  of  the  cover  stones  varied  from  2  to  4  feet,  and  the  thick- 
ness from   10  to   16  inches.     The  former  editions  of  this  volume 

♦  For  a  discussion  of  the  strength  of  culvert  pipes  under  different  conditions  of 
loading,  see  Bulletin  No.  22  of  University  of  Illinois  Eng'g  Exp't  Sta.,  p.  4-22. 
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contain  a  full  discussion  of  box  culvert  and  also  illustrations  of  the 
standard  stone-box  culvert  employed  on  several  railroads. 

Plain  concrete  is  not  economical  for  use  in  box  culverts,  since 
both  the  roof  and  the  floor,  and  probably  also  the  sides,  must  resist 
a  force  tending  to  produce  tension  in  the  concrete — a  stress  which 
the  material  can  not  economically  carry. 

Reinforced  concrete  is,  therefore,  the  only  material  that  is 
economical  and  durable  for  use  in  box  culverts.  The  reinforced 
concrete  box  section  is  used  also  for  cattle  passes,  for  undergrade 
highway  crossings,  etc. 

1146.  For  spans  of  less  than  15  or  20  feet,  the  box  culvert  is 
usually  superior  to  an  arch  culvert  for  three  reasons,  viz. : 

1.  The  space  occupied  is  only  a  few  feet  more  than  the  clear  span, 
and  hence  the  box  culvert  can  be  put  in  with  less  excavation  and  less 
disturbance  to  the  embankment  than  is  necessary  for  an  arch  culvert. 
2.  The  box  does  not  concentrate  the  load  upon  the  foundation  as 
does  the  arch,  and  hence  the  box  culvert  can  be  founded  directly 
upon  a  soft  soil  where  an  arch  culvert  would  require  piling.  3.  The 
foundation  is  immediately  under  the  span,  and  hence  it  is  much 
easier  to  drive  piles  for  the  foundation  of  a  box  culvert  than  for  an 
arch,  particularly  if  the  culvert  is  to  occupy  the  major  portion  of 
a  panel  of  a  wood-pile  trestle — as  is  often  the  case.  4.  The  form 
work  is  more  simple  for  the  box  than  for  the  arch  culvert. 

1147.  BXIMFOBGID  OONOBITE  BOX  OXTLVSETS.  In  recent  years 
reinforced  concrete  has  come  into  great  favor  for  small  culverts  and 
also  for  larger  culverts  where  the  head  room  is  not  sufficient  to  permit 
the  use  of  an  arch.  Generally  the  closed-box  type  is  employed; 
but  occasionally,  when  the  foundation  is  very  firm  and  not  likely  to 
scour,  the  open-box  is  used. 

1148.  Indefiniteness  of  Data.  It  is  not  possible  to  secure  mathe- 
matical accuracy  in  the  design  of  the  cross  section  of  a  culvert  for 
the  following  reasons: 

1.  The  law  of  the  pressure  of  earth  is  not  known  (see  {  998- 
1011).  The  relation  between  the  pressure  and  the  depth  of  earth  is 
not  known  for  a  homogeneous  mass  devoid  of  cohesion;  and  in  any 
particular  case  the  load  upon  the  roof  of  the  culvert  varies  greatly 
with  the  nature  of  the  filling  and  the  method  of  depositing  it.  It  is 
possible  that  under  certain  conditions  a  considerable  part  of  the  prism 
of  earth  vertically  above  the  culvert  may  be  supported  by  arch-like 
action  against  the  sides  of  the  excavation;  and  on  the  other  hand, 
it  is  possible  that  the  culvert  may  support  a  mass  of  earth  which  is 
wider  at  the  surface  than  the  span  of  the  culvert.  However,  it  is 
reasonably  certain  that  the  higher  the  embankment,  the  less  the 
proportionate  load  upon  the  culvert  top,  and  that  at  some  unknown 
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height  any  increase  in  height  will  not  increase  the  load  upon  the 
culvert. 

2.  The  effect  of  the  rail,  the  ballast,  and  the  earth  in  distributing 
the  live  load  parallel  to  the  track  is  not  known.  It  is  reasonably 
certain  that  the  live  load  is  transmitted  downward  in  diverging  lines; 
but  thqre  is  no  experimental  data  as  to  the  law  of  this  distribution. 
However,  since  the  weight  of  the  maximum  train  is  nearly  the  same 
as  the  weight  of  the  largest  locomotive,  it  is  safe  and  reasonably 
correct  to  assume  that  the  live  load  is  uniformly  distributed  along 
the  track  and  is  transmitted  vertically  downward  to  the  culvert  top. 

3.  The  effect  of  the  tie,  the  ballast,  and  the  earth  in  distributing 
the  live  load  perpendicular  to  the  track  is  not  known.  It  is  fre- 
quently assumed  that  the  live  load  is  carried  down  at  a  slope  of  ^ 
horizontal  to  1  vertical,  from  the  end  of  the  tie. 

4.  The  effect  of  the  live  load  upon  the  horizontal  component 
of  the  earth  thrust  is  not  known.  Some  designers  in  computing  the 
horizontal  component  of  the  earth  pressure  assume  that  the  live 
load  is  equivalent  to  an  equal  weight  of  earth;  while  experiments 
seem  to  show  that  the  live  load  does  not  materially  affect  the  hori- 
zontal component  (§1008). 

5.  There  are  no  experimental  data  as  to  a  reasonable  allowance 
for  the  effect  of  impact  due  to  the  motion  of  a  railroad  train.  The 
allowance  should  be  greatest  for  a  short  span  under  a  shallow  bank, 
and  least  for  a  long  span  under  a  high  bank.  The  allowance  by 
different  designers  varies  greatly,  some  allowing  100  per  cent  for 
shallow  banks  and  decreasing  as  the  height  increases;  and  a  designer 
who  is  frequently  quoted,  either  directly  or  indirectly,  allows  50  per 
cent  for  impact  on  all  banks  up  to  40  ft.  high.  It  is  probable  that 
the  effect  of  impact  upon  culvert  tops  is  not  very  great,  since  (1)  the 
elasticity  and  inertia  of  the  earth  neutralize  a  considerable  part  of 
the  effect  of  impact,  and  since  (2)  experiments  show  that  the  repeti- 
tion of  the  load  develops  cohesion,  and  hence  part  of  the  load  will 
be  carried  by  the  beam-like  action  of  the  earth  filling.  Probably  any 
allowance  for  impact,  except  possibly  for  spans  of,  say,  not  more 
than  10  feet  under  banks  less  than  5  feet  high,  is  largely  an  illusion. 

6.  The  degree  of  restraint  of  the  four  sides  of  the  reinforced  con- 
crete box  culvert  is  not  known.  Some  designers  assume  that  the 
cover  and  the  bottom  have  fixed  ends,  while  others  assume  them  to 
have  free  ends.  Further,  when  the  top  and  the  bottom  are  assumed 
to  be  monolithically  connected  to  the  sides,  the  effect  of  the  resulting 
moment  is  usually  neglected  in  determining  the  resistance  of  the 
sides  to  the  horizontal  component  of  the  earth  pressure. 

Because  of  the  different  assumptions  made  in  each  of  the  above 
cases,  and  also  because  of  differences  in  the  theories  concerning  the 
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resistance  of  reinforced  concrete  ({  444),  there  is  a  considerable 
diflference  in  the  results  obtained  by  different  designers. 

1149.  Design  of  Oross  Section.  To  4llustrate  the  method  of 
designing  a  reinforced  concrete  box  culvert,  assume  that  the  culvert 
is  under  a  railroad,  and  consider  only  a  section  one  foot  long  under 
the  center  of  the  track.  Assume  that  the  live  load  is  uniformly 
distributed  laterally  by  the  ties  over  8  feet  of  width,  and  that  it  is 
not  distributed  longitudinally.  For  example,  if  a  length  of  locomo- 
tive equal  to  the  span  of  the  culvert  weighs  10,000  lb.  per  lin.  ft., 
then  under  the  above  assumption  the  unit  Uve  load  on  the  culvert 
top  is  10,000  -^  8  =  1,250  lb.  per  sq.  ft. 

Let    d  =  the  thickness  of  the  slab,  in  inches; 
E  =  the  load  of  earth,  in  lb.  per  sq.  ft.; 
H  =  the  height  of  the  embankment  above  the  upper  limit 

of  the  waterway,  in  feet; 
h  =  the  clear  height  of  the  waterway,  in  feet; 
L  =  the  Uve  load,  in  lb.  per  sq.  ft.; 
M  =  the  maximum  bending  moment,  in  inch-pounds; 
S  =  the  clear  span  of  the  culvert,  in  feet; 
w  =  the  weight  of  a  unit  volume  of  the  earth  =  100  lb. 

per  cu.  ft. ; 
W  =  the  weight  of  a  unit  of  volume  of  the  concrete  =150 
lb.  per  cu.  ft. ; 
1160.  Top  of  the  Cidvert.    Considering  the  top  slab  as  a  beam 
fixed  at  the  ends,  the  maximum  bending  moment  occurs  at  the 
top  side  over  the  inside  face  of  the  side  wall,  and  is  equal  to  one 
twelfth  of  the  total  load  multiplied  by  the  span;  or 

M  =  ^S(E  -\-L)l2S-{-^(W  --  w)^S(l2S) 
=  SMlOOif  +  L)  +  :i^  (W  -  w)dS^ 


=  S»(100i/  +  L)  -h5o4*^' 


12 
12 


^S^  (lOOH  +  L  +  50^^ (1) 

The  bending  moment  on  the  cover  can  be  easily  determined  for 
any  particular  case  by  equation  1.  To  use  equation  1  as  it  stands, 
it  is  necessary  first  to  compute  the  approximate  thickness  of  the 
slab,  omitting  the  term  involving  d;  and  then  recompute  the  thick- 
ness using  the  approximate  thickness  for  d.  However,  it  is  hardly 
worth  while  to  include  the  unknown  thickness  of  the  slab,  d,  in 
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equation  1 ;  in  other  words,  it  is  sufficiently  exact  to  omit  the  term 
containing  d. 

1161.  The  amount  of  steel  to  be  used  is  1  to  1.5  per  cent  of  soft 
steel,  or  0.75  to  1.00  per  cent  of  high  carbon  steel  (§  463).  The  work- 
ing stress  in  the  steel  may  be  assumed  from  12,000  to  16,000  lb.  per 
sq.  in.  for  soft  steel  (§  470).  The  working  stress  in  the  concrete  may 
be  taken  at  650  lb.  per  sq.  in.  (§  474)  for  the  best  concrete,  provided 
the  full  load  is  not  applied  until  the  concrete  has  set  for  at  least  30 
days. 

The  thickness  of  the  slab  may  then  be  determined  by  equation 
11  or  by  equation  12,  page  228,  according  to  whether  the  amount  of 
steel  adopted  is  less  or  more  than  that  given  by  equation  10,  page 
228.  Assuming  that  the  adopted  steel  ratio  is  more  than  that  re- 
quired by  equation  10,  the  thickness  of  the  slab  is  given  by  equa- 
tion 12,  which  is 

<p  =  r^, (2) 

Is   P] 

the  b  in  equation  12  becoming  1  since  only  a  portion  of  the  cover 
one  foot  long  is  under  consideration.  M  is  the  value  of  the  moment 
from  equation  1  above,  /g  is  the  adopted  unit  stress  in  the  steel, 
p  is  the  steel  ratio,  and  j  =  0.875  approximately. 

The  thickness  of  the  slab  can  readily  be  computed  by  equation 
2.  To  the  net  thickness  as  thus  computed  should  be  added  1  to  2 
inches  for  the  proper  embedment  and  protection  of  the  steel. 

1162.  Owing  to  the  difficulty  of  really  fixing  the  ends  of  a  beam, 
it  is  quite  common,  in  computing  the  stresses  in  reinforced  concrete 
beams  having  nominally  fixed  ends,  to  assume  that  the  maximum 
bending  moment  is  more  than  that  for  a  beam  having  ends  abso- 
lutely fixed.  One  method  is  to  compute  the  moment  on  tUe  assump- 
tion that  the  beam  has  free  ends,  and  then  use  eight  tenths  of  the 
computed  moment  in  making  the  design,  which  is  equivalent  to 
assuming  that  the  maximum  moment  in  the  beam  is  ^  of  the  total 
load  multiplied  by  the  span,  while  the  maximum  moment  in  a  beam 
having  fixed  ends  is  -j^  of  the  total  load  multiplied  by  the  span. 
This  method  is  frequently  employed  in  the  design  of  reinforced  con- 
crete box  culverts,  and  is  often  specified,  directly  or  indirectly,  in 
the  building  ordinances  of  many  cities  as  the  method  to  be  employed 
in  computing  the  strength  of  a  reinforced  concrete  beam  having!; 
nominally  fixed  ends. 

1163.  Bottom  of  the  Culvert.  The  bottom  slab  is  usually  made 
the  same  as  the  top,  since  the  load  is  substantially  the  same;  and 
hence  the  floor  requires  no  new  computations. 

1164.  Sides  of  the  Cvlvert,    The  horizontal  component  of  the 
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earth  pressure  may  be  assumed  as  one  third  of  the  wei^t  of  the 
earth;  or  the  horizontal  pressure  at  the  top  of  the  side  wall  is  ^ 
w  H,  and  at  the  bottom  J  w  {H+  h),  and  the  average  is  i  ti;  (2  £f  +  A). 
The  moment  at  the  center  of  the  side  then  is  with  sufficient  accuracy 

-  IA{2HV  +  fc») (3) 

Knowing  the  bending  moment,  the  thickness  of  the  side  wall  may  be 
computed  by  equation  2,  page  583.  If  the  culvert  is  built  mono- 
lithic, then  it  is  proper  to  take  M  in  equation  2,  page  583,  as  0.8 
of  the  value  computed  by  equation  3  above. 

If  the  sides  and  the  top  are  rigidly  connected,  the  actual  moment 
in  the  side  will  be  less  than  that  given  by  equation  3,  because  the 
flexure  of  the  top  produces  a  moment  in  the  sides  contrary  to  that 
due  to  the  horizontal  pressure  of  the  earth. 
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Fio.  166.— K.-C.,  M.  &  O.  Ry.  Box  Culvert. 

1166.  Decrease  of  Section  toward  Ends,  The  preceding  design 
has  been  limited  to  a  unit  section  under  the  track;  but  beyond  the 
ends  of  the  ties  the  load  decreases,  and  hence  toward  the  ends  of  the 
culvert  the  amount  of  reinforcement  and  the  thickness  of  the  con- 
crete could  be  made  less  than  under  the  track.  This  decrease  would 
probably  not  pay  except  in  a  comparatively  long  culvert. 
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1166.  Shear  in  Concrete.  Since  the  span  is  comparatively  short, 
the  shear  is  small ;  and  hence  no  provisions  need  be  made  for  resisting 
shear  except  to  bend  up  part  of  the  main  reinforcing  bars. 

1167.  Bond  Stress.  All  plain  rods  should  have  an  embedment 
beyond  the  point  of  maximum  moment  of  50  diameters  (see  {  472). 

1168.  Longitudinal  Reinforcement.  If  the  supporting  power  of 
the  earth  is  not  uniform,  a  box  culvert  may  act  as  a  beam  spanning 
the  weak  places;  and  hence  in  such  cases  longitudinal  reinforcement 
may  be  advantageous.  Longitudinal  reinforcement  would  also  re- 
sist the  formation  of  contraction  cracks,  but  the  range  of  temperature 
for  a  culvert  is  comparatively  small,  and  hence  no  great  amount  of 
temperature  reinforcement  (§  503-6)  is  required. 


Fio.  167.— L.  8.  ft  M.  8.  Rt.  Box  Culviibt. 


1169.  Examples.  X.-C,  Af.  &  0.  Ry.  Fig.  156  shows  a  3-  by 
3-foot  reinforced  concrete  box  culvert  employed  by  the  Kansas 
City,  Mexico  and  Orient  Railway.*  Notice  that  this  culvert  has  the 
perpendicular  head  wall,  but  on  this  road  all  sizes  above  this  have 
splayed  wings  at  both  ends. 

1160.  L.  S.  &  M.  S.  Ry.  Fig.  157  shows  the  6-  by  6-foot 
box  culvert  employed  by  the  Lake  Shore  and  Michigan  South- 
em  Railway.f    Notice  the  splayed  wings  at  the  up-staream  end  and 

*  Railway  Age,  Jan.  8,  1904,  p.  49. 

t  By  courtesy  of  B.  R.  Leffler,  Bridge  Engineer. 
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the  straight  wings  at  the  down-stream  end.  Notice  also  that  there 
is  no  floor  or  pavement,  but  that  there  are  cross  walls  or  baffle  walls 
which  prevent  scour  and  also  act  somewhat  as  struts  to  hold  the  side 
wall  in  position.  This  road  finds  that  it  is  frequently  called  upon 
to  lower  the  waterway  of  its  culverts,  and  as  a  floor  or  pavement 
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Fio.  158. — Open  Box  Culvert.    Fio.  159. — Closed  Box  Culvert. 


interferes  with  this  more  than  the  cross  walls  has  adopted  the  latter 
instead  of  the  former.  Notice  that  there  are  no  shear  bars  in  the 
roof.  This  road  omits  shear  bars,  because  of  the  difficulty  of  getting 
them  properly  placed;  but  keeps  the  shear  in  the  concrete  within 
a  safe  limit. 

1161.  C.  M.  &  St,  P.  Ry.  Fig.  158,*  shows  the  cross  section  of 
an  8-  by  6-foot  open-box  culvert  employed  by  the  Chicago,  Milwaukee 

and  St.  Paul  Railway  as  designed 
for  a  16-foot  fill;  and  Fig.  159  shows 
an  8-  by  6-foot  closed  box  culvert 
as  designed  by  the  same  road  for 
a  32-foot  fill.  However,  the  unit 
stresses  were  not  assumed  to  be 
the  same  in  the  two  cases.  For 
example,  in  the  roof  for  the  16-foot 
bank  the  stress  in  the  steel  was 
limited  to  12,600  lb.  per  sq.  in., 
and  that  in  the  concrete  to  500  lb. 
per  sq.  in.,  while  for  the  32-foot  bank  the  corresponding  limits  were 
14,900  and  600,  respectively;  and  for  the  side  walls,  the  limits 
were  13,200  and  15,000  lb.  per  sq.  in.  for  the  steel,  and  400  and  450 
lb.  per  sq.  in.  for  the  concrete,  respectively.  Such  discrimination  is 
hardly  justified  by  the  indefinite  character  of  the  data  (see  §  1148). 

*  Report  of  the  Committee  on  Reinforced  Concrete  Culverts  of  the  Americaz) 
Railway  Bridge  and  Building  Association, — .'{nil way  and  Engineering  Review.  Nov.  7, 
1908,  p.  898-99. 


Fig.  160. — Forms  for  Box  Culvert. 
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Fig.  160,  page  586,  shows  the  forms  employed  in  the  construction 
of  the  culverts  shown  in  Fig.  158  and  159. 

1162.  lUiruns  Central  R.  R,  Fig.  161,  page  587,  shows  the 
standard  8-  by  8-foot  box  culvert  of  the  Illinois  Central  Railroad. 
The  culvert  shown  has  straight  wings  at  both  ends,  but  this  road  also 
builds  culverts  with  splayed  wings  and  with  head  walls  perpendicular 
to  the  axis  of  the  culvert.  Notice,  in  the  right-hand  portion  of  Sec- 
tion XX,  that  bars  are  placed 
|v^jt^.£^3^V^;^„^^^-J^-^^  on  both  sides  of  the  wing,  the 

'  '^  additional  bars  being  in  an- 

ticipation of  the  extension 
of  the  culvert  to  accommo- 
date a  second  track.  All 
the  reinforcement  is  corru- 
gated bars  (§  465),  and  is  3 
inches  from  the  nearest  sur- 
face of  the  concrete. 

1163.  C.  B,  <t  Q,  /?.  R. 
Fig.  162  shows  the  cross  sec- 
tion, of  a  20-  by  20-ft.  box 
culvert  employed  by  the 
Chicago,  Burlington  and 
Quincy  Railroad,  and  also 
the  forms  used  in  construct- 
ing the  culvert.*    This  road 


Pio.  162.— C.  B.  A  Q.  Box  Culvbbt. 


builds  single  box  culverts  of  all  dimensions  from  4  by  4  feet  to  20 
by  20  feet;  and,  when  a  greater  waterway  is  required  than  can  be 
secured  with  a  single  box,  builds  a  double  box,  one  of  which  is 
shown  in  Fig.  163. f 

Fig.  163  illustrates  the  difficulty  of  securing  in  structures  of  such 
magnitude,  such  a  distribution  of  the  pressure  upon  the  foundation 
as  will  prevent  unequal  settlement.  This  culvert  was  designed  for 
a  bank  30  feet  high  above  the  top  of  the  culvert,  and  consequently 
the  load  was  considerably  more  under  the  track  than  under  the  toe 
of  the  bank.  To  secure  a  foundation  under  the  body  of  the  culvert 
that  should  decrease  in  area  from  the  center  toward  the  ends  of  the 
culvert,  a  solid  concrete  floor  is  laid  over  the  entire  width  of  the 
waterway  under  the  track  and  a  gradually  increasing  portion  of  the 
floor  is  omitted  as  the  ends  of  the  culvert  are  approached.  This 
method  of  procedure  was  reasonably  successful,  although  minute 
cracks  showed  that  the  ends  of  the  culvert  did  not  settle  quite  as 

*  L.  J.  Hotchkias,  asst.  engineer,  in  Jour.  West.  Soc.  of  EngineeiB,  vol.  xii,  p. 
350— June,  1907. 

t  Chas.  H.  Cartlidge,  bridge  engineer,  in  Jour.  West.  Soc.  of  Eng'rs,  vol.  ix,  p.  266. 
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much  as  the  center.  The  wing  walls  must  be  designed  to  resist 
overturning,  and  the  area  of  the  base  required  for  this  purpose  is  so 
great  as  to  make  it  impossible  to  secure  a  pressure  per  unit  of  area 
which  shall  be  uniform  under  both  the  trunk  of  the  culvert  and  the 
wings;  and  therefore  it  is  the  practice  of  this  road  to  attach  the 
wings  to  the  body  by  a  tongue  and  groove  slip  joint  so  that  the  two 
may  settle  independently.  Sometimes  temporary  wings  of  piles 
and  planks  are  put  in,  and  after  the  culvert  has  settled,  permanent 
wings  of  concrete  are  built;  but  this  is  not  necessary  unless  the  foim- 
dation  is  very  soft. 


Half  Cenidr   5ccfK3n  Half  Did  VitAr 


Fig.  163.  C.  B.  A  Q.  Double  Box  Cultsbt. 

1164.  Highway  Cidvert,  Fig.  164,  page  590,  shows  the  standard 
design  for  a  highway  culvert  published  by  the  company  controlling 
the  corrugated  bars  (6  and  c,  Fig.  28,  page  236).  The  live  load  was 
assumed  to  be  a  20-ton  road  roller. 

This  design  was  made  for  a  fill  of  2  feet  of  earth  over  the  culvert; 
and  it  was  assumed  that  the  culvert  top  supported  a  prism  of  earth 
which  was  H  ft.  (in  this  case  2  ft.)  wider  than  the  clear  span  of  the 
culvert  (see  paragraph  3,  §  1148).  The  top,  bottom,  and  sides  were 
assumed  to  act  as  beams  having  fixed  ends;  and  the  flexure  in  the 
sides  due  to  the  bending  of  the  top  and  bottom  was  neglected. 
Notice  the  longitudinal  reinforcing  rods  near  both  surfaces  of  all 
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four  sides  to  prevent  cracks  due  to  unequal  settlement.  Notice 
also  the  reinforcement  at  the  corners,  and  the  provision  for  shear 
in  the  roof  and  the  floor  of  the  culvert. 
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Fio.  164. — Corrugated  Bar  Go's.  Box  Culvert. 


1166.  Raii'Top  Cvlverts,  In  the  early  use  of  concrete  for  cul- 
verts, particularly  before  the  principles  of  reinforced  concrete  were 
well  understood,  culverts  were  sometimes  built  with  a  considerable 

number  of  railroad  rails  in 
the  lower  sides  of  the  roof 
slab,  transversely  across  the 
opening.  These  rails  acted 
as  beams  and  also  as  rein- 
forcement in  the  lower  side 
of  the  roof  slab;  but  steel 
rails  have  too  large  sections 
to  be  efficient  reinforcement 
and  are  not  in  the  right 
form  for  economy,  and  con- 
sequently such  construction 
has  for  the  most  part  been 
discontinued  in  favor  of 
ordinary  reinforced  concrete 
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Fio.  165. — C.  M.  A:  St.  P.  Rail-top  Culvert. 


Art.  3.] 


Box  Culverts. 


591 


box  culverts.  However,  it  .sometimes  happens  that  it  is  necessary- 
to  provide  a  considerable  waterway  through  a  shallow  embankment, 
in  which  case  it  is  desirable  to  make  as  thin  a  roof  for  the  culvert 
as  po&sible;  and  under  these  circumstances  rail-top  culverts  are 
still  built.  Fig.  165  shows  the  cross  section  of  a  rail-top  cul- 
vert on  the  Chicago,  Milwaukee  and  St.  Paul  Railway,  and  also 
the  forms  used  in  the  construction.*  The  rails,  usually  old  ones, 
are  placed  upon  their  bases  nearly  in  contact,  and  should  extend  at 
least  12  inches  over  the  inside  edge  of  the  side  walls.  Usually  about 
2  inches  of  rich  mortar,  or  concrete  containing  only  fine  stone,  is 
placed  below  the  base  of  the  rail  to  protect  the  steel  from  corrosion; 
and  usually  at  least  6  inches  of  concrete  is  placed  above  the  top  of 
the  rails. 

Sometimes  when  the  distance  between  the  upper  side  of  the 
waterway  and  the  base  of  the  rail  is  limited  to  18  or  24  inches,  six 
or  eight  rails  are  set  with  bases  down  and  as  close  together  as  possible 
under  each  rail  of  the  track,  and  other  rails  are  turned  base  up  be- 
tween them,  thus  making  a  nearly  solid  course  of  rails  under  each 
rail  of  the  track. 

Sometimes,  instead  of  railroad  rails,  steel  I-beams  are  used, 
which  because  of  their  greater  depth  are  more  economical  as  beams 
and  permit  better  embedment  in  the  concrete. 


TABLE  87. 

Cost  of  8-  by  6-foot  Reinforced  Concrete  Box  Culverts 

For  the  cross  section  of  the  culverts,  see  Fig.  158  and  159,  page  586. 


16-Ft.  Fill. 

32-Ft.  Fill. 

Itbics  of  Expknse. 

Amount 
per  Lin.  Ft. 

1 

Coat  per 
Lin.  Ft. 

Amount 
per  lin.  Ft. 

Coat  per 
lin.  Ft. 

Concrete  :  roof  at  16 .  50  ... 
side  waUs  at  $7.50 
footings  at  16.50 

1 

0.53  CU.  yd. 
0.47  *'       '' 
0.55  "       " 

$3.44 
3.52 
3.58 

4.37 
4.50 

0.63  CU.  yd. 
0.51  "       ** 
0.76  "       " 

$4.10 
3.82 
4.94 

Total    

1 .  55  cu.  yd. 

83.8  lb. 
25.5    " 

1.90  cu.  yd. 

134.2  lb. 
21.7     " 

longitudinal 

Total  at  4  cts  .  . . 
Forms  :  at  4 . 5  cts.  per  sq.  ft. 

109.3  lb. 
100  ft.  B.  M. 

155.9  lb. 
90  ft.  B.M. 

6.24 
4.05 

Total  cost   

$19.41 

$23.15 

*  Jour.  West.  Sec.  of  Eng're,  vol,  vi,  p.  66-72 
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1166.  Oost  of  Ooiicrete  Box  Onlyerts.  For  data  concerning  the 
various  elements  of  the  cost  of  concrete,  see  {  412-28. 

1167.  Reinforced  Concrete  Box  Cvlverts.  Table  87,  page  591, 
shows  the  estimated  cost  of  the  reinforced  concrete  culverts  shown 
in  Fig.  158  and  159,  page  586,  as  given  by  the  Conmiittee.*  The 
price  of  the  concrete  includes  the  cost  of  the  excavation  and  of 
mixing  and  placing.  The  cost  of  the  forms  is  figured  at  2\  cents  per 
foot,  B.  M.,  for  the  original  cost  of  the  lumber,  which  it  is  as- 
sumed wiU  be  used  twice,  making  the  actual  cost  of  the  lumber  1 J 
cents  per  foot,  B.  M. ;  and  the  cost  of  labor  is  considered  3i  cents 
per  foot. 

1168.  The  following  is  the  cost  to  the  contractor  of  a  14-  by  16- 
ft.  box  culvert  250  ft.  long  built  near  Kansas  City,  Mo.,  in  1905.t 

Coot  per  Yard 
Items.  of  Concrbtb 

Excavation,  pumping,  etc $1 .84 

Piles,  389-8,047  lin.  feet 2.71 

Cement,  0.87  bbl.  at  $1.68   1.37 

Sand,  0.49  cu.  yd.  at  $0.70 34 

Stone,  0.90  cu.  yd.  at  $1 . 26 1 .  10 

Lumber,  at  $16.00  per  M  ft.,  B.  M 0.76 

Reinforcement,  109  lb.  at  2.36  cto 2.66 

Labor 2.48 

Wire,  nails,  water,  etc .18 

Total  cost $13.34 

1169.  The  following  is  the  cost  of  a  reinforced  concrete  box 
culvert  to  carry  an  irrigation  canal  under  a  creek,  built  in  Montana 
inlQOe.J 

iTBMB.  QP  Concrbtb. 

Excavating  and  backfilling,  2,083  cu.  yd.: 

excavatine  and  backfilling  at $0 .  66  per  cu.  yd. 

pumping,  labor 16    "    "    " 

supplies .03    "    "    " 

Total  forexcavating $0.76    "    "    "  $4.20 

Forms: 

materials — one  third  of  cost 0.66 

labor,  building  and  removing   2 .43 

pumping  to  remove  forms .21 

Total  for  forms 3.20 

Concrete,  369  cu.  yd.: 

cement,  1.19  bbl.  at  $1.86 $2.20 

sand,  0.91  cu.  yd.  at  $1.06 96 

gravel,  0.39  cu.  yd.  at  $1.06 .42 

Total  for  materials 3.60 

*  See  foot-note  on  page  586 

t  RaUway  Age,  Aug.  2,  1907. 

X  Engineering-Contracting,  June  10,  1908.  j 
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installing  plant $0. 33 

labor  mixing  and  placing                         2 .  14 
supplies    10 

Total  for  mixing  and  placing $2.57 

Reinforoement: 

material,  129  lb,  at  2. 88  cts $3.71 

hauling 06 

bending 23 

placing .26 

Total  for  steel 4.26 

Grand  Total,  per  cu.  yd.  of  concrete $13.63 

1170.  RaU'Top  Cvlvert.  The  following  is  the  cost  of  a  rail-top 
culvert  containing  113  cu.  yd.  of  concrete  and  requiring  36  cu.  yd. 
of  excavation,  built  in  Scranton,  Pa.,  in  1907,  for  the  Delaware, 
Lackawana  and  Western  R.  R.  by  contract.* 

Per  Cu.  Yd. 
Items.  op  Concrete. 

Excavation,  36  cu.  yd.  at  $1 . 29 $0.41 

Cement,  1.21  bbl.at$0.85 $1.03 

Stone,  1 .0  ton  at  $0.70 70 

Sand,  0.42  cu.  yd.  at  $0.55 ^ 

Total  for  concrete  materiab 1 .96 

Forms,  lumber $0.46 

labor 0.67 

Total  for  forms 1 .  13 

Rails  and  bolts .32 

Mixinff  and  placine  concrete   1 .25 

Handling  material   .50 

Superintendence  and  office  expense  .12 

Total  cost $5.69 


Art.  4.    Arch  Culverts. 

1171.  In  this  article  will  be  discussed  what  may  be  called  the 
theory  of  the  arch  culvert  in  contradistinction  to  the  theory  of  the 
stability  of  the  masonry  arch.  The  latter  will  be  considered  in  the 
next  chapter. 

By  the  theory  of  the  arch  culvert  is  meant  an  exposition  of  the 
method  of  disposing  a  given  quantity  of  masonry  so  as  to  secure  (1) 
maximum  discharging  capacity,  (2)  minimum  liabiUty  of  being  choked 
by  drift,  and  (3)  maximum  strength.  The  structures  here  considered 
are  arch  culverts  which  are  usually  built  according  to  standard  plans 
without  reference  to  the  height  of  the  embankment  above  them. 
When  the  bank  is  so  high  as  to  require  especial  consideration,  the 
principles  of  one  of  the  two  succeeding  chapters  must  be  employed. 

*  Engineering^ontracHngj  Jan.  1,  1908,  p.  16. 
38 
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Both  plain  and  reinforced  concrete  are  employed  for  arch  culvertS; 
the  latter  the  more  frequently. 

1172.  General  Form  of  OuLyEBT.  Splay  of  Wings.  There  are 
three  common  ways  of  disposing  the  wing  walls  at  the  end  of  the 
arch  culvert,  which  are  the  same  as  discussed  in  Art.  2,  Pipe  Cul- 
verts—see §  1126-29. 

1173.  Junction  of  Wings  and  Body.  The  most  common  position 
of  the  wings  of  arch  culverts  is  at  an  angle  of  about  30**  with  the 
axis  of  the  barrel;  and  for  this  position,  there  are  two  general 
methods  of  joining  the  wings  to  the  body  of  the  culvert,  which 
are  shown  in  plan  in  Fig.  166  and  167. 


/  \ 


Fio.  166. 


/  \ 


Fio.  167. 


When  culverts  were  made  of  stone-block  masonry,  the  form 
shown  in  Fig.  166  was  very  common.  Apparently  the  inner  end  of  the 
wings  was  set  back  from  the  side  of  the  waterway,  so  that  the  wing 
could  be  carried  up  outside  of  the  arch  ring  without  the  latter  inter- 
fering with  the  bonding  of  the  wing  to  the  head  wall  (see  Fig.  168) ; 
but  the  comers  thus  formed  at  a  and  b  are  very  objectionable, 
since  they  reduce  the  capacity  of  the  culvert  and  add  to  its  cost. 
The  angles  at  a  and  6,  Fig.  166,  materially  decrease  the  amount 
of  water  which  can  enter  under  a  given  head  and  also  the  amount 
which  can  be  discharged.  It  is  a  well-established  fact  in  hydraulics 
that  the  discharging  capacity  of  a  pipe  can  be  increased  200,  or 
even  300,  per  cent  simply  by  giving  the  inlet  and  outlet  forms  some- 
what similar  to  Fig.  167.  Although  nothing  like  this  increase  can 
be  obtained  with  a  culvert,  one  finished  at  both  the  upper  and  the 
lower  end  like  Fig.  167  will  discharge  considerably  more  water  than 
one  like  Fig.  166.  The  capacity  of  Fig.  167  decreases  as  the  angle 
between  the  wing  and  the  axis  increases;  hence,  the  less  splay  the 
better,  provided  the  outer  ends  of  the  wings  are  far  enough  apart 
to  accommodate  the  natural  width  of  the  stream  at  high  water. 
Also  the  less  the  splay,  the  less  the  probability  of  the  culvert's  being 
choked  with  drift.  Fig.  166  is  very  bad  for  both  the  admission  and 
the  discharge  of  water,  and  also  on  account  of  the  great  liability 
that  drift  and  rolling  stones  will  catch  in  the  angles  between  the  wings 
and  the  end  walls.     With  a  culvert  having  a  ground  plan  like  Fig. 
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166,  the  wings  sometimes  had  a  vertical  face  and  sometimes  a  bat- 
tered face;  and  with  the  latter  form  of  wings,  the  arrangement 
shown  in  Fig.  166  was  sometimes  slightly  (but  only  slightly)  improved 
by  moving  the  wing  forward  as  shown  in  Fig.  168. 

1174.  Four  methods  have  been  employed  to  eliminate  the 
comers  a  and  6,  Fig.  166,  in  an  arch  culvert  with  flared  wings.  1. 
When  culverts  were  built  of  coursed  masonry,  the  face  of  the  wing 
was  built  vertical  at  its  intersection  with  the  vertical  face  of  the 
side  wall  and  battered  elsewhere;  or  in  other  words,  the  face  of  the 
wing  below  the  springing  line  of  the  arch  was  warped.  With  rock- 
face  masonry  this  would  not  be  very  objectionable;   but  with  con- 


Fio.  168. 


Fig.  169. 


Crete  it  would  be  quite  objectionable,  since  it  would  complicate  the 
building  of  the  forms.  2.  Occasionally  the  wing  was  moved  inward 
until  the  battered  face  intersected  the  face  of  the  head  wall  at  the 
springing  line  of  the  arch,  and  then  the  comer  of  the  wing  which 
would  otherwise  project  into  the  waterway  was  rounded  off  to  a 
gentle  curve,  as  shown  in  Fig.  169.  This  solution  is  better  for 
masonry  than  for  concrete.  3.  A  solution  somewhat  similar  to  the 
last  consists  in  placing  the  wing  as  in  Fig.  169  and  cutting  off  the 
portion  tliat  would  project  into  the  waterway  by  extending  the 
plane  of  the  inside  face  of  the  vertical  side  wall.  The  surface  of  the 
portion  so  cut  away  is  shaded  in  Fig.  170.  For  an  illustration  of 
this  method  as  applied  in  practice,  see  Fig.  184,  page  604,  in 
which  illustration  the  portion  of  the  wing  that  is  cut  away  is  shown 
by  the  shaded  portion  abed.  This  method  complicates  a  trifle  the 
construction  of  the  concrete  forms.  4.  Not  infrequently  the  face 
of  the  side  wall  is  battered  and  intersects  the  battered  face  of  the 
wing  wall  in  a  right  line  which  passes  through  the  springing  line. 
For  an  example  of  this  form  of  constmction,  see  Fig.  173,  page  597, 
and  Fig.  175,  page  599. 

1176.  At  present,  concrete  arch  culverts  are  usually  built  of  the 
general  form  shown  in  Fig.  167,  except  that  either  the  face  of  the 
wing  is  vertical  or  the  face  of  the  wall  at  the  side  of  the  waterway 
has  the  same  batter  as  the  face  of  the  wing. 
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Fio.  171. — Abch  Culvxrt. 
Pennsylvania  Lines. 


1176.  Sexnicireiilar  vs.  Segmantal  Aiehes.  When  arch  culverts 
were  built  of  coursed  masonry,  there  was  considerable  discussion 
as  to  the  relative  merits  of  semi-circular  and  segmental  arch  culverts. 

The  segmental  arch  gave  the  greatest  waterway  for  a  given 
quantity  of  arch  masonry;  or  for  the  same  width  of  waterway  re- 
quired less  arch  masonry.  Theoretically, 
the  segmental  arch  should  be  the  thicker; 
but  the  thickness  of  the  arch  ring  of 
culverts  is  usually  greatly  in  excess  of 
that  required  for  strength,  and  conse- 
quently the  relative  thickness  was  not 
considered. 

With  concrete  arches,  the  concrete  in 
the  arch  costs  no  more  per  cubic  unit 
than  that  in  the  remainder  of  the  struc- 
ture, and  hence  there  is  little  or  no 
difference  between  semicircular  and  seg- 
mental arch  culverts.  However,  it  is  sometimes  claimed  that  the 
center  for  the  semicircular  arch  is  more  easy  for  an  ordinary  car- 
penter to  comprehend  and  construct  than  that  for  a  segmental  arch. 

1177.  IZABCFLI8  OF  PLAIH  Ck>HOBSTE  ABOH  OULVIBTS.  P«im- 
sylvania  Lines.    Fig. 


171  shows  the  cross 
section  of  a  3-  by 
3-ft.  plain  concrete 
arch  culvert  built  by 
the  Pennsylvania 
Lines  on  a  coal  branch 
in  southern  Indiana.* 
The  section  is  lighter 
than  is  conmionly 
built  by  railroads  (for 
example,  see  Fig.  172, 
but  in  this  case  it 
seems  to  have  been 
sufficiently  strong. 

1178.  M.  T.  0.  ft 
H.  R.  R.R.  Fig.  172 
shows  the  complete 
drawings  of  a  standard  3-  by  4-ft.  arch  culvert  of  the  New  York 
Central  and  Hudson  River  Railroad,  f  The  following  are  notes 
from  the  official  drawing.  "1.  The  foundations  are  not  to  be  shallower 

*  Engineering  News,  vol.  Iviii,  p.  145, — Aug.  8,  1907. 
t  By  permission  of  W.  J..  Wilgus,  Chief  Engineer. 
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than  shown,  but  are  to  be  carried  deeper  if  necessary.  2.  Old 
raihx)ad  rails  are  to  be  used  where  soft  material  is  found;  and,  where 
splicing  is  necessary,  they  are  to  be  fully  bolted  with  two  angle  bars, 
and  the  joints  in  adjoining  rails  are  to  be  staggered.  3.  The  back 
of  the  arch  is  to  be  coated  with  straight-run  coal-tar  pitch  ^  inch 


end  Vitw 
FiQ.  173. — C.  C.  &  O.  Rt.  Plain  Cascamam  Abcb  Culyebt. 


thick.    4.  All  exposed  comers  and  edges  are  to  be  rounded  to  1-inch 
radius.'* 

1179.  0.  0.  A  0.  Ry.  Fig.  173  is  the  standard  6-foot  plain 
concrete  arch  culvert  on  the  Carolina,  Clinchfield,  and  Ohio  Rail- 
way.* The  depth  of  foundations  shown  is  the  miniinum.  The 
down-stream  wings  may  be  either  straight  or  flared.  Notice  that  the 
inside  face  of  the  side  wall  ("bench  wall'')  has  the  same  batter  as 
the  face  of  the  wing. 

1180.  Erie  Railroad.    Fig.    174,  page  598,  shows  the  standard 

*  Railway  and  Engineering  Review,  March  13,  1909,  p.  206. 
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10-fl.  arch  culvert  of  the  Erie  RaUroad.'*'  Notice  that  the  inside 
face  of  the  wing  wall  is  vertical.  The  New  York  Central  and  Hudson 
River  Railroad,  the  Nashville,  Chattanooga,  and  St.  Louis  Railway, 
and  the  Union  Pacific  Railroad  have  a  somewhat  similar  standard."^ 
1181.  Illinois  Oentral.  Fig.  175  shows  the  standard  16-foot 
plain  concrete  culvert  of  the  Illinois  Central  Railroad,  f  Notice 
that  the  inside  face  of  the  wing  and  of  the  bench  wall  are  both 
battered.    The  wings  shown  are  flared,  but  this  road  also  builds 


l^streom  End  \      DtJwn-aft^om&iO. 

Elevation. 


Lon^twdrol  5«crion. 


U^strton  DkL 


Doom-aHian  Did. 


Plan. 
Fio.  174. — Erie  Standard  Plain  Concrete  Arch  Cul-vbrt. 


straight  wings.  The  top  face  of  the  wing  is  sloped,  but  the  road  also 
builds  stepped  wings.  This  road  also  builds  culverts  with  a  straight 
head  wall  parallel  to  the  track. 

1182.  Porto  Rico  Highway.  Fig.  176,  page  600,  shows  the  form 
of  plain  concrete  highway  culvert  constructed  by  the  Engineer 
Corps,  U.  S.  A.,  in  Porto  Rico. J 

♦  Bulletin  No.  105  (Nov.  1908),  Amer.  Ry.  Eng'g  and  M.  of  W.  AaBoc.,  p.  6. 
t  By  courtesy  of  R.  E.  Gaut,  Bridge  Engineer. 
X  Engineering  News,  vol.  Ixv,  p.  203. 
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1183.  EXABSPUS  OF  RSINFOBOID-CtoNOBXTE  AbOH  OuLVIRTS. 
0.  M.  &  8t.  P.  By.  Fig.  177  and  178,  page  600,  show  the  cross 
sections  of  two  8-foot  reinforced-concrete  semicircular  arch  culverts 
as  built  by  the  Chicago,  MDwaukee  and  St.  Paul  Railway,  and  Fig. 


j  half  End  Elevation. 


Side  Elevation. 


-^i^^ 


Plan.  ^'  Cross  Section. 

Fio.  175. — Illinois  Central  Plain  Concrete  Arch  Culvert. 


179  shows  the  cross  section  of  a  three-centered  arch  fiilven  on  the 
same  road.*  Fig.  177  was  designed  for  a  16-ft.  embankment,  and 
Fig.  178  for  a  32-ft.  fill;   and  Fig.  179  also  was  designed  for  a  16-ft. 

♦  Report  of  Committee  on  Reinforced  Concrete  Culverte  at  I  DOS  convention  of 
the  American  Railway  Bridge  and  Building  Association — RaUway  fxnd  En4fineitHng 
Heview,  Nov.  7,  1908,  p.  900. 
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embankment.  Fig  177  is  supposed  to  give  a  bearing  on  the  soil  of 
1.9  tons  per  sq.  ft.,  and  Fig.  178  and  179  are  supposed  to  give  1.8 
tons  per  sq.  ft.    The  relative  cost  of  the  first  two  is  shown  in  Table 


-o'i?i 
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FiQ.  176. — Plain  Concrete  Highway  Abch  Culvert,  Porto  Rico. 


Fig.  177.— C.  M.  A  St.  P.  Rt. 


FiG.  178.— C.  M.  A  &r.  P.  Rt. 


88,  page  605,  and  the  center  and  forms  used  in  constructing  the 
third  is  shown  in  Fig.  180. 

1184.  Illinois  Oentral  B.  B.     Fig.  181,  page  602,  shows  the  com- 
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plete  drawings  for  a  16-ft.  reinforced-concrete  under-grade  highway 
crossing  built  by  the  Illinois  Central  at  Gilbertsville,  Ky.,  which  is 
representative  of  the  practice  of  that  road  except  that  for  a  culvert 
proper  the  wings  would  usually  be  flared.*  Notice  that  the  inside 
face  of  the  bench  wall  and  of  the  wing  are  vertical,  and  compare 


Fio.  179.— C.  M.  &  »r.  P.  Rt. 

with  Fig.  175,  page  599.  On  account  of  this  structure's  being  in  a 
city,  false  joints  were  marked  on  the  arch  ring,  by  nailing  triangular 
strips  on  the  inside  of  the  concrete  forms.  Kg.  182,  page  603, 
shows  the  details  of  the  cornice;  and  Fig.  183,  page  603,  shows 
the  method  of  finishing  all  exposed  edges.  All  exposed  faces  of  the 
arch  ring  and  parapet  wall  have  a  l^inch  coat  of  facing  mortar. 


FlQ.    180.~FORM8  FOR  C.    M.   &  St.   P.   CX71.VKRT. 


The  structure  shown  in  Fig.  181,  page  602,  contains  195  cu.  yd. 
of  concrete  and  11,764  lb.  of  corrugated  bars  or  65  lb.  per  cu.  yd. 

1186.  L.  8.  &  M.  8.  By.  Fig.  184,  page  604,  shows  a  20-ft. 
reinforced-concrete  arch  culvert  as  built  by  the  Lake  Shore  and 
Michigan  Southern  Railway,  f    Notice  that  the  side  wall  is  plumb 

*  By  courtesy  of  A.  S.  Baldwin,  Chief  Engineer, 
t  By  courtesy  of  B.  R.  Leffler,  Bridge  Engineer. 
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on  the  inside  and  that  the  face  of  the  wing  is  battered,  the  portion 
of  the  wing  projecting  beyond  the  plane  of  the  inside  of  the  bench 
wall  being  cut  away,  as  shown  by  the  shaded  portion  abed. 

This  structure  was  built  against  the  end  of  an  old  arch,  the 
barrel  of  the  new  arch  being  75  ft.  7  in.  long.  The  structure  con- 
tains 943  cu.  yd.  of  concrete  in  the  arch  ring  and  132  in  the  wing  walls, 
a  total  of  1,075  cu.  yd.;   and  the  arch  ring  contains  33,689  lb.  of 


Fio.  182. — Detail  of  Cobnicb. 


Fig.  183. 


corrugated  bars,  and  the  footings  1,008  lb.,  a  total  of  34,697  lb.  of 
steel.  The  arch  ring  contains  37  lb.  of  steel  per  cu.  yd.,  and  the  foot- 
ing 7  lb.  The  concrete  was  mixed  1  : 2  J  :  5,  and  required  5,590 
sacks  of  cement,  495  cu.  yd.  of  sand,  and  990  cu.  yd.  of  stone. 

1186.  0o8T  OF  Aroh  Oulvirts.  For  the  cost  of  several  pltdn 
concrete  arch  culverts,  see  Table  42,  page  214. 

1187.  'the  cost  of  the  plain  concrete  culvert  shown  in  Fig.  171; 
page  596,  is  as  follows.* 

Items  Ck>8T  per 

Lin.  Ft.  Cu.  Yd. 

Cement,  SI. 97  per  bbl SI. 01  S2.34    ; 

Stone  and  screenings,  50  ct.  per  cu.  yd .25  .60 

Forms .04  .09    , 

Labor 1 .45  3.36 

Total S2.75  S6.38 

1188.  The  following  is  an  accurate  account  of  the  cost  of  a  semi- 
circular arch  culvert  of  26  ft.  span  containing  1,493  cubic  yards  of 
concrete,  built  under  traffic  for  a  railroad  near  Pittsburg,  Pa.  The 
wages  paid  were  as  follows:  Foreman  mason  in  general  charge, 
40  cents  per  hour;  laborers,  15  cents  per  hour;  foreman,  25  cents 
per  hour;  carpenters,  22.5  to  25  cents.  "The  general  conditions 
were  probably  as  favorable  as  any  likely  to  be  found  for  similar 
work."t 

♦  Engineering  News,  vol.  Iviii,  p.  146, — Aug.  8,  1907. 

t  Bulletin  No.  2,  Amer.  Ry.  Eng'g  and  M.  of  W  Aasoc.,  p.  8-10. 
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Items.  Cost 

MateriaU:  P«»  ^-  Yd. 

Coarse  gravel,  1 .03  tons  at  19  cents  p«r  ton 10. 19} 

Fine  gravel,  0.40  ton  at  21  cents  per  ion 08* 

Sand,  0. 32  ton  at  36  cents  per  ton llJ 

Cement,  0.95bbl.  at  SI.  60  per  barrel 1.53} 

Lumber   43 

Tools  and  other  storehouse  accounts    078 

Total  formaterials $2,438 

Labor: 

Preparing  site  and  cleaning  up  after  completion  of  structure, 

at  15. 5  cents  per  hour $0.21 

Forms,  at  23  cents  per  hour .28 

Platforms  and  buildings,  at  23  cents  per  hour 05 

Changing  trestle,  including  service  of  work  tndfi  and  steam 

demck  car 08} 

Excavation,  foundations,  at  15 . 5  cents  per  hour 31 

Handling  material,  at  15. 5  cents  per  hour 038 

Mixing  and  laying  on  concrete,at  15 . 5  cents  per  hour 1.44 

Total  forlabor $2.413 

Total  cost  per  cubic  yard  of  concrete   $4.85 

1189.  Table  88  gives  the  Committee's  estimate  of  the  cost  of 
the  reinforced-concrete  semicircular  8-foot  arch  culverts  shown 
in  Fig.  177  and  178,  page  600.  The  lumber  in  the  forms  is 
estimated  to  cost  2^  cents  per  ft.,  B.  M.,  and  it  is  assumed  to  be  used 
twice,  thus  making  the  net  cost  IJ  cents  per  ft.;  and  the  labor  on 
the  forms  is  figured  at  3J  cents  per  ft.,  B.  M.,  for  ordinary  fprms  and 
5J  cents  for  arch  centers.  The  cost  of  the  concrete  includes  the 
excavation. 

TABLE  88. 

Cost  of  8-ft.  Semicircular  Reinforced  Concrete  Arch 

Culverts. 

For  cross  sections  of  the  culverts,  see  Fig.  177  and  178,  page  600. 


16-Ft.  FiLU 

32-Ft.  Fill. 

Itbhs. 

Amount 
per  Lin.  Ft. 

Coetper 
Un.  R 

Amount 
per  Lin.  Ft. 

??n^K^ 

Concrete:  arch  ring  

0.65cu.yd. 

0.50     " 

0.75     " 

1.90 
39.11b. 
25.6  " 
64.61b. 

110ft.B.M. 

$4.90 
2.50 
3.80 

2.60 
6.10 

0.68cu.yd. 
0.50     *' 
1.07     " 
2.25 
111.71b. 
30.1  " 
141.81b. 
105ft.B.M. 

$5.10 

side  wal  s 

2.50 

footing 

7.00 

Total 

Reinfobcement:  transverse   

longitudinal 

Total 

'Forms 

6.70 
5.80 

Grand  Total 

119.90 

$26.10 

CHAPTER  XXII 
VOUSSOIR  ARCHES 

• 

1190.  An  arch  is  a  structure  which  under  the  action  of  the  load 
exerts  outward  thrusts  against  its  end  supports  (abutments). 

1191.  0LA88IFI0ATION  QT  AR0HE8.  Masonry  arches  may  be 
divided  into  voussoir  arches  and  monolithic  arches,  according  to 
whether  the  arch  ring  is  composed  of  several  separate  stouee  or  con- 
sists of  a  monolithic  mass  of  concrete.  The  separate  arch  stones  or 
voussoirs  may  be  blocks  of  natural  stone  dressed  to  the  required  * 
shape  or  of  concrete  moulded  to  proper  form. 

Arches  may  be  divided  also  into  hinged  and  hingeless,  according 
to  whether  or  not  there  are  one  or  more  joints  or  hinges  in  the  arch 
ring.  Of  course,  a  hingeless  arch  is  one  having  fixed  ends.  Hinged 
arches  may  have  one  hinge  at  the  crown,  or  one  at  each  abutment; 
or  one  at  each  abutment  and  one  at  the  crown.  However,  hinged 
arches  usually  have  either  two  hinges  or  three.  Both  voussoir  and 
monolithic  arches  may  be  built  with  or  without  hinges;  but  hing^ 
are  used  only  in  very  large  arches.  The  chief  advantage  of  the 
hinges  is  that  their  use  permits  a  more  accurate  analysis  of  the 
stresses,  and  consequently  makes  possible  a  saving  of  material;  and 
the  disadvantages  are  that  the  hinges  themselves  are  expensive, 
and  the  hinged  arch  is  not  as  stable  nor  as  durable  as  an  arch  without 
hinges.  Hinged  masonry  arches  are  somewhat  common  in  Europe, 
but  are  hardly  used  at  all  in  America.  Hinged  arches  will  be  briefly 
considered  in  the  next  chapter. 

1192.  DEFiNmoNS.  Parts  of  an  Arch.  The  following  are  the 
definitions  of  the  essential  parts  of  a  masonry  arch. 

Abutment,     A  skewback  and  the  masonry  which  supports  it. 

Arch  Sheeting.  The  arch  stones  which  do  not  show  at  the  ends 
of  the  arch. 

Backing.  The  masonry  outside  and  above  the  arch  stones, 
which  usually  has  joints  horizontal  or  nearly  so. 

Crown,     The  highest  part  of  the  arch. 

Coursing  Joint.  The  joint  between  two  adjoining  string  courses. 
It  is  continuous  from  ohe  end  of  the  arch  to  the  other. 

Extrados.  The  convex  curve  which  bounds  the  outer  extremities 
of  the  joints  between  the  voussoirs.     See  Fig.  185. 
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Haunch.  The  indefinite  part  of  the  arch  between  the  crown  and 
the  skewback. 

Heading  Joint.  A  joint  in  a  plane  at  right  angles  to  the  axis  of 
the  arch.    It  is  not  continuous. 

Intrados,    The  concave  line  of  intersection  of  a  vertical  plane 
with  the  lower  surface  of  the 
arch.    See  Fig.  185. 

Keystone.  The  center  or 
highest  voussoir  or  arch 
stone. 

Ring  Course.  The  stones 
between  two  consecutive 
series  of  heading  joints. 

Ring  Stones.  The  arch 
stones  which  show  at  the 
ends  of  the  arch. 

Rise.  The  vertical  distance  between  the  highest  part  of  the 
intrados  and  the  plane  of  the  springing  lines. 

Skewback.  The  inclined  surface  or  joint  upon  which  the  end  of 
the  arch  rests. 

Span.  The  horizontal  distance  perpendicularly  between  the 
lowest  joints  of  the  arch.     See  Fig.  185. 

Springer.    The  lowest  voussoir  or  arch  stone. 

Springing  Line.    The  inner  edge  of  the  skewback. 

Spandrel.  The  indefinite  space  between  the  extrados  and  the 
roadway.  The  wall  at  the  end  of  the  arch  above  the  extrados  is 
called  the  spandrel  waU;  and  the  material  between  the  end  walls 
and  above  the  extrados  is  called  the  spandrd  filling. 

String  Course.  A  course  of  voussoirs  extending  from  one  end  of 
the  arch  to  the  other. 

Voussoir.  One  of  the  wedge-shaped  stones  of  which  the  arch  is 
composed;  also  called  an  arch  stone.  The  voussoirs  which  show  at 
the  ends  of  the  arch  are  called  ring  stones;  and  those  which  do  not 
thus  show  are  called  arch  sheeting. 

1193.  Forms  of  Arches.  According  to  the  curve  formed  by  the 
intersection  of  a  vertical  plane  with  the  soffit,  arches  are  divided 
into  circular,  elliptical,  basket-handle,  and  pointed.  If  the  intrados 
is  a  semicircle,  the  arch  is  a  semicircular  or  fuU-centered  arch;  and 
if  the  intrados  is  less  than  a  semicircle,  it  is  a  segmental  arch.  A 
basket-handle  arch  is  one  in  which  the  intrados  is  composed  of  several 
arcs  of  circles  tangent  to  each  other;  and  a  pointed  arch  is  one  in 
which  the  intrados  consists  of  two  arcs  of  circles  intersecting  above 
the  middle  of  the  span. 

According  to  whether  or  not  the  end  walls  arc  at  right  angles 
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to  the  axis,  arches  are  divided  into  right  arches  and  skew  arches. 
A  right  arch  is  one  terminated  by  two  planes,  termed  heads,  at  right 
angles  to  the  axis  of  the  arch;  and  a  skew  arch  is  one  whose  heads 
are  oblique  to  the  axis.  Voussoir  skew  arches  were  never  very  com- 
mon, on  account  of  the  difficulty  of  dressing  the  complicated  vous- 
soirs  required;  and  since  the  introduction  of  concrete  in  arch  con- 
struction, they  are  never  built. 

Art.  1.    Theory  of  Stabilitt. 

1194.  There  are  two  classes  of  theories  of  the  stability  of  the 
masonry  arch — the  line  of  thrust  theories  and  the  elastic  deformation 
theories.  The  line  of  thrust  theory  considers  the  stability  of  the  arch 
ring  as  depending  upon  the  friction  and  the  reactions  between  the  sev- 
eral arch  stones;  while  the  elastic  theory  regards  the  arch  as  a  curved 
beam  which  depends  for  its  stability  upon  the  internal  stresses  devel- 
oped in  the  material  of  the  arch.  Both  theories  can  be  applied  to 
either  a  voussoir  or  a  continuous  arch,  although  usually  the  line  of 
thrust  theory  is  employed  for  the  voussoir  arch,  and  the  elastic 
theory  for  the  monolithic  arch.  There  is  no  great  difference  between 
the  two  theories,  although  the  elastic  theory  is  a  little  more  com- 
plicated but  a  little  more  accurate.  In  this  chapter  the  voussoir  arch 
will  be  investigated  by  the  line  of  thrust  theory;  and  in  the  next 
chapter  the  monolithic  arch  will  be  considered  by  the  elastic  theory. 

1196.  LiHi  OF  RB8I8TAH0B  Ddtuixd.  A  clear  comprehension  of 
the  nature  of  the  line  of  resistance  is  fundamental  in  the  theory  of 
the  voussoir  arch. 

If  the  action  and  reaction  between  each  pair  of  adjacent  arch 
stones  be  replaced  by  single  forces  so  situated  as  to  be  in  every  way 
the  equivalent  of  the  distributed  pressures,  the  line  connecting  the 
points  of  application  of  these  several  forces  is  the  line  of  resistance 
of  the  arch.  For  example,  assume  that  the  half  arch  shown  in 
Fig.  186  m  held  in  equilibrium  by  the  horizontal  thrust  T — the  re- 
action of  the  right-hand  half  of  the  arch — applied  nt  some  point  a 
in  the  joint  CH.  Assume  also  that  the  «"  :  .  rch-stones  fit 
mathematically,  and  that  there  is  no  adhct .  -  r     .nortar.    The 

forces  Fj,  F,,  Fs,  and  F^  represent  the  rest  •  .  ■  •.  1  the  forces 
(including  the  weight  of  the  stone  itself)  at  •  ,.:  -he  several 
voussoirs.     The  arch  stone  CIGH  is  in  equilibi*  u  •    he  action 

of  the  three  forces,  T,  Fj,  and  the  reaction  of  ;i  •'•  IJEG. 

Hence  these  three  forces  must  intersect  in  a  poin:  r  '  ^  section 
of  R^ — ^the  resultant  pressure  between  the  vou  .  '  ^  :!  and 
IJEG — can  be  found  graphically  as  shown  in  Fig.  •  •  point 

of  application  of  R^  is  at  h — ^the  point  where  R^  int*  t       -  i!>     ioint 
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01.    The  voussoir  IJEG  is   in  equilibriiun  under  the    action  of 
fti,  F„  and  /2,— the  resultant  reaction  between  JEGI  ^nd  JEDK, 
— and  hence  the  direction,  the  amount,  and  the  point  oty  application 
(c)   of  R^  can   be   deter- 
mined  as   shown  in  the 
figure.    ^3  and  R^  are  de- 
termined   in     the    same 
manner  as  Ry  and  A,. 

The  points  o,  6,  c,  d, 
and  e,  called  centers  of 
pressure^  are  the  points  of 
application  of  the  result- 
ants of  the  pressure  on 
the  several  joints;  or  they 
may  be  regarded  as  the 
centers  of  resistance  for  the 
several  joints.  In  the  for- 
mer case  the  line  abcde 
would  be  called  the  line 
of  pressure,  and  in  the  lat- 
ter the  line  of  resistance. 
Strictly  speaking,  the  line 
•  of  resistance  is  a  continuous  curve  circumscribing  the  polygon  abcJs. 
The  greater  the  number  of  joints  the  nearer  the  polygon  abcde 
approaches  this  curve.  Occasionally  the  polygon  mnop  is  called  the 
line  of  resistance.  The  greater  the  number  of  joints  the  nearer 
this  line  approaches  the  line  of  resistance  as  defined  above. 

If  the  four  geometrical  lines  oft,  6c,  cd,  and  de  were  placed  in  the 
relative  position  shown  in  Fig.  186,  and  were  acted  upon  by  the  forces 
T,  Fj,  F„  F„  F4,  and  R,  as  shown,  they  would  be  in  equilibrium; 
and  hence  the  line  abcde,  or  rather  a^urve  passing  through  the  points 
a,  6,  c,  d,  and  e,  is  sometimes  called  a  linear  arch. 


Fig.  187. 


Flo.  188. 


1196.  BfiTHOD  OF  Faxlubb  OF  Aeohes.    A  voussoir  arch  may 

yield  in  any  one  of  three  ways,  viz. :  (1)  by  the  crushing  of  the  stone, 

or  (2)  by  the  sliding  of  one  voussoir  on  another,  or  (3)  by  rotation 

about  an  edge  of  some  joint.     1.  An  arch  will  fail  if  the  pressure  on 
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any  part  is  greater  thar     '    '  a-    *i*ength  of  the  material  com- 

posing it.  2.  Fig.  187  k :^'  ^N  •;.,'  * :'J9,  represent  the  second  method 
of  failure.  In  the  f'>'  i!"  '  ^  .  inches  of  the  arch  slide  out  and  the 
crown  slips  dowr .  ..f...  in  tli  ::i^'yer  the  reverse  is  shown.  If  the  rise 
is  leas  than  the  t,-  '  .f.^  ^i**  arch  fails  by  the  sliding  of  one  voussoir 
on  the  other,  the  cvt  >  >.  Mil  usually  sink;  but  if  the  rise  is  more  than 
the  span,  the  haunch  ^  will  generally  be  pressed  inward  and  the 
crown  will  rise.    3.  Fig.  189  and  190  show  the  two  methods  by  which 


Fig.  189.  Fig.  190. 

an  arch  may  give  way  by  rotation  about  the  joints.  As  a  rule  the 
first  case  is  most  frequent  for  flat  arches,  and  the  second  for  pointed 
ones. 

1197.  There  are  three  criteria,  corresponding  to  the  three  modes 
of  failure,  by  which  the  stability  of  an  arch  may  be  judged.  (1) 
To  prevent  overturning,  it  is  necessary  that  the  line  of  resistance 
shall  everywhere  lie  between  the  intrados  and  the  extrados.  (2) 
To  prevent  crushing,  the  line  of  resistance  should  intersect  each 
joint  far  enough  from  the  edge  so  that  the  maximum  pressure 
will  be  less  than  the  crushing  strength  of  the  masonry.  (3)  To 
prevent  sliding,  the  angle  between  the  line  of  resistance  and  the 
normal  to  any  joint  should  be  less  than  the  angle  of  repose  ("angle 
of  friction")  for  those  surfaces;  that  is  to  say,  the  tangent  of  the 
angle  between  the  line  of  resistance  and  the  normal  to  any  joint 
should  be  less  than  the  coefiicient  of  friction  (§931). 

1198.  Stability  against  Rotation.  An  arch  composed  of  incom- 
pressible voussoirs  can  not  fail  by  rotation  as  shown  in  Fig.  189, 
unless  the  line  of  resistance  touches  the  intrados  at  two  points  and 
the  extrados  at  one  higher  intermediate  point  (see  Fig.  193,  page 
618) ;  and  an  arch  can  not  fail  by  rotation  as  shown  in  Fig.  190, 
unless  the  line  of  resistance  touches  the  extrados  at  two  points  and 
the  intrados  at  one  higher  intermediate  point  (see  Fig.  193).  The 
approximate  factor  of  safety  against  rotation  (§  939)  at  any  joint  is 
equal  to  half  the  length  of  the  joint  divided  by  the  distance  between 
the  center  of  pressure  and  the  center  of  the  joint;  that  is  to  say, 

th^  approximoAe  factor  of  safety  ==  ^^     .     .  (1) 
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in  which  I  is  the  length  of  the  joint  and  d  the  distance  between  the 
center  of  pressure  and  the  center  of  the  joint.  For  example,  if  the 
center  of  pressure  is  at  one  extremity  of  the  middle  third  of  the 
joint,  d  ==  Ji;  and,  by  equation  1,  the  factor  of  safety  is  three. 
If  the  center  of  pressure  is  Ji  from  the  middle  of  the  joint,  the 
factor  of  safety  is  two. 

It  is  customary  to  require  that  the  line  of  resistance  shall  lie 
within  the  middle  third  of  the  arch  ring,  which  is  equivalent  to 
specifying  that  the  approximate  factor  of  safety  for  rotation  shall 
not  be  less  than  three. 

1199.  Stability  against  Onuhing.  The  method  of  determining 
the  pressure  on  any  part  of  a  joint  has  already  been  discussed  in  the 
chapter  on  masonry  dams  (see  pages  470--76).  When  the  total 
pressure  and  its  center  are  known,  the  maximum  pressure  at  any  part 
of  the  joint  is  given  by  formula  19,  page  472.     It  is 

"-T-^^. (^ 

in  which  P  is  the  maximum  pressure  on  the  joint  per  unit  of  area; 
W  is  the  total  normal  pressure  on  the  joint  per  unit  of  length  of  the 
arch;  I  is  the  depth  of  the  joint,  i.e.,  the  distance  from  intrados  to 
extrados;  and  d  is  the  distance  from  the  center  of  pressure  to  the 
middle  of  the  joint.  This  formula  is  general,  provided  the  masonry 
is  capable  of  resisting  tension;  and  if  the  masonry  is  assumed  to  be 
incapable  of  resisting  tension,  it  is  still  general,  provided  d  does 
not  exceed  J  L 

For  the  case  in  which  the  masonry  is  incapable  of  resisting  tension 
and  d  exceeds  J  Z,  the  maximum  pressure  is  given  by  formula  23, 
page  475.     It  is 

2W 
^  =  3(P^ (3) 

If  the  line  of  resistance  for  any  arch  can  be  drawn,  the  maximum 
pressure  can  be  found  by  (1)  resolving  the  resultant  reaction  per- 
pendicular to  the  given  joint,  and  (2)  measuring  the  distance  d  from 
a  diagram  of  the  arch  similar  to  Fig.  186  (page  609),  and  (3)  sub- 
stituting these  data  in  the  proper  one  of  the  above  formulas  (the 
one  to  be  employed  depends  upon  the  value  of  d),  and  computing 
P,  This  pressure  should  not  exceed  the  safe  compressive  strength 
of  the  masonry. 

1200.  Unit  Pressure.  In  the  present  state  of  our  knowledge  it 
is  not  possible  to  determine  the  value  of  a  safe  and  not  extravagant 
unit  working  pressure.  The  customary  unit  appears  less  extrava- 
gant when  it  is  remembered  (1)  that  the  crushing  strength  of  masonry 


612  VoussoiR  Arches.  [Chap.  XXII. 

is  considerably  less  than  that  of  the  stone  or  brick  of  which  it  is 
composed  (see  §  581;  and  §  622-23  respectively),  and  that  we  have 
no  definite  knowledge  concerning  either  the  ultimate  or  the  safe 
crushing  strength  of  stone  masonry  (§  582-84)  and  but  little  con- 
cerning that  of  brickwork  in  large  masses  (§  622-29) ;  and  (2)  that 
all  the  data  we  have  on  crushing  strength  are  for  a  load  perpendicular 
to  the  pressed  surface,  whDe  we  have  no  experimental  knowledge  of 
the  effect  of  the  component  of  the  pressure  parallel  to  the  siuf ace  of 
the  joint,  although  it  is  probable  that  this  component  would  have 
somewhat  the  same  effect  upon  the  strength  of  the  voussoirs  as  a 
sheet  of  lead  has  when  placed  next  to  a  block  of  stone  subjected  to 
compression  (§  14). 

On  the  other  hand,  there  are  some  considerations  which  still 
further  increase  the  degree  of  safety  of  the  usual  working  pressure. 
(1)  When  the  ultimate  crushing  strength  of  stone  is  referred  to,  the 
crushing  strength  of  cubes  is  intended,  although  the  blocks  of  stone 
employed  in  actual  masonry  have  less  thickness  than  width,  and 
hence  are  much  stronger  than  cubes  (see  §  17,  §78,  and  §657). 
To  prevent  the  arch  stones  from  flaking  off  at  the  edges,  the  mortar 
is  sometimes  dug  out  of  the  outer  edge  of  the  joint.  This  procedure 
diminishes  the  area  under  pressure,  and  hence  increases  the  unit 
pressure;  but,  on  the  other  hand,  the  edge  of  the  stone  which  is  not 
under  pressure  gives  lateral  support  to  the  interior  portions,  and  hence 
increases  the  resistance  of  that  portion  (see  §  657).  It  is  impossible 
to  compute  the  relative  effect  of  these  elements,  and  hence  we  can 
not  theoretically  determine  the  eflficiency  of  thus  relieving  the 
extreme  edges  of  the  joint.  (2)  The  preceding  formulas  (2  and  3) 
for  the  maximum  pressure  neglect  the  effect  of  the  elasticity  of  the 
stone;  and  hence  the  actual  pressure  must  be  less,  by  some  unknown 
amount,  than  that  given  by  either  of  the  formulas. 

1201.  Notice  that  the  distance  which  the  center  of  pressure  may 
vary  from  the  center  of  the  joint  without  the  masonry's  being 
crushed  depends  upon  the  ratio  between  the  ultimate  crushing 
strength  and  the  mean  pressure  on  the  joint.  In  other  words,  if 
the  mean  pressure  is  very  nearly  equal  to  the  ultimate  crushing 
strength,  then  a  slight  departure  of  the  center  of  pressure  from  the 
center  of  the  joint  may  crush  the  voussoir;  but,  on  the  other  hand, 
if  the  mean  pressure  is  small,  the  center  of  pressure  may  depart 
considerably  from  the  center  of  the  joint  without  the  stone's  being 
crushed.  This  can  be  shown  by  equation  2,  page  611.  If  both  P 
and  TF  ^  Z  are  large,  d  must  be  small;  but  if  P  is  large  and  W  -¥•  I 
small,  then  d  may  be  large.  Essentially  the  same  result  can  be  de- 
duced from  equation  3,  page  611. 

Even  though  the  line  of  resistance  approaches  so  near  the  edge 
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of  the  joint  that  the  stone  is  crushed,  the  stability  of  the  arch  is  not 
necessarily  endangered.  For  example,  conceive  a  block  of  stone 
resting  upon  an  incompressible  plane,  AB,  Fig.  191;  and  assume 
that  the  center  of  pressure  is  at  N,  Then  the  pressure  is  applied 
over  an  area  projected  in  AV,  such  that  AN  =^  ^AV,  The 
pressure  at  A  is  represented  by  AK,  and  the  area  of  the  triangle 
AKV  represents  the  total  pressure  on  the  joint.  Assume  that  AK 
is  the  ultimate  crushing  strength  of  the 
stone,  and  that  the  center  of  pressure 
is  moved  to  N\  The  pressure  is  borne 
on  an  area  projected  in  AV\  The 
pressure  in  the  vicinity  of  A  is  uni- 
form and  equal  to  the  crushing  strength 
AK;  and  the  total  pressure  on  the 
joint  is  represented  by  the  area  of  the  yiq.  191. 

figure  AKGV\  which  has  its  center 

of  gravity  in  the  vertical  through  N\  Eventually,  when  the  center 
of  pressure  approaches  so  near  A  that  the  area  in  which  the  stone  is 
crushed  becomes  too  great,  the  whole  block  will  give  way,  and  the 
arch  will  fall.* 

1202.  Open  Joints.  It  is  frequently  prescribed  that  the  line  of 
resistance  shall  pass  through  the  middle  third  of  each  joint,  "  so 
that  the  joint  may  not  open  on  the  side  most  remote  from  the  line 
of  resistance."  If  the  line  of  resistance  departs  from  the  middle 
third,  the  remote  edge  of  the  joint  will  be  in  tension;  but  since 
cement  mortar  is  now  quite  generally  employed,  if  the  masonry  is 
laid  with  ordinary  care  the  joint  will  be  able  to  bear  considerable 
tension;  and  hence  it  does  not  necessarily  follow  that  the  joint  will 
open. 

If  the  line  of  pressure  departs  from  the  middle  third  and  the 
mortar  is  incapable  of  resisting  tension,  the  joint  will  open  on  the 
side  farthest  from  the  line  of  resistance.  For  example,  if  the  center 
of  pressure  is  at  A^,  Fig.  191,  then  a  portion  of  the  joint  AF  (  =  3 
AN)  is  in  compression,  while  the  portion  VB  has  no  force  acting 
upon  it;  and  hence  the  yielding  of  the  portion  AV  will  cause  the 
joint  to  open  a  little  at  B.  This  opening  will  increase  as  the  center 
of  pressure  approaches  A,  and  when  the  material  at  that  point  begins 
to  crush  the  increase  will  become  comparatively  rapid. 

*  Rankine  aa.ys:  "It  is  true  that  arches  have  stood,  and  still  stand,  in  which  the 
centers  of  resistance  of  joints  fall  beyond  the  middle  third  of  the  depth  of  the  arch 
ring;  but  the  stability  of  such  arches  is  either  precarious  now,  or  must  have  been 
precarious  while  the  mortar  was  fresh."  The  above  is  one  reason  why  the  stability 
of  the  arch  is  not  necessarily  precarious,  and  other  reasons  are  found  in  (  614  and 
also  in  the  subsequent  discussion.  A  reasonable  theory  of  the  arch  will  not  make  a 
structure  appear  instable  which  shows  every  evidence  of  security. 
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Notice  that  if  there  are  open  joints  in  an  arch,  it  is  certain  that 
the  actual  line  of  resistance  does  not  lie  within  the  middle  third  of 
such  joints.  Notice,  however,  that  the  opening  of  a  joint  does  not 
indicate  that  the  stability  of  the  arch  is  in  danger.  In  most  cases, 
an  open  joint  is  no  serious  matter,  particularly  if  it  is  in  the  soffit. 
If  in  the  extrados,  it  is  a  little  more  serious,  since  water  might  get 
into  it  and  freeze.  To  guard  against  this  clanger,  it  is  customary 
to  cover  the  extrados  with  a  layer  of  puddle  or  some  coating  imper- 
vious to  water. 

1203.  Stability  against  Sliding.  If  the  effect  of  the  mortar  is 
neglected,  an  arch  is  stable  against  sliding  when  the  line  of  resistance 
makes  with  the  normal  an  angle  less  than  the  angle  of  friction. 
According  to  Table  74  (page  464),  the  coefficient  of  friction  of 
masonry  under  conditions  the  most  unfavorable  for  stability — ^i.e., 
while  the  mortar  is  wet — is  about  0.50,  which  corresponds  to  an  angle 
of  friction  of  about  27°.  Hence,  if  the  line  of  pressure  makes  an 
angle  with  the  normal  of  more  than  27°,  there  is  a  possibility  of  one 
voussoir's  sliding  on  the  other.  This  possibility  can  be  eliminated 
by  changing  the  joints  to  a  direction  more  nearly  at  right  angles  to 
the  line  of  pressure. 

However,  there  is  no  probability  that  an  arch  will  receive  its  full 
load  before  the  mortar  has  begun  to  set;  and  hence  the  angle  of 
friction  is  virtually  much  greater  than  27°.  It  is  customary  to 
arrange  the  joints  of  the  arch  at  least  nearly  perpendicular  to  the  line 
of  resistance,  in  which  case  little  or  no  reliance  is  placed  on  the  re- 
sistance of  friction  or  the  adhesion  of  the  mortar. 

1204.  Oonclnsion.  From  the  preceding  discussion,  it  will  be 
noticed  that  the  factors  of  stability  for  rotation  and  for  crushing  are 
dependent  upon  each  other;  while  the  factor  for  sliding  is  independent 
of  the  other  conditions  of  failure,  and  is  dependent  only  upon  the 
direction  given  to  the  joints.  A  theoretically  perfect  design  for  an 
arch  would  be  one  in  which  the  three  factors  of  safety  were  equal 
to  each  other  and  uniform  throughout  the  arch.  But  as  arches  are 
ordinarily  built,  the  factor  for  rotation  is  about  three,  or  a  little  more; 
the  nominal  factor  for  crushing  is  ten  to  forty;  and  the  nominal 
factor  for  sliding  is  one  and  a  half  to  two. 

It  is  evident  that  before  any  conclusions  can  be  drawn  concerning 
the  strength  or  stability  of  a  masonry  arch,  the  position  of  the  line  of 
resistance  must  be  known;  or  at  least,  limits  must  be  found  within 
which  the  true  line  of  resistance  must  be  proved  to  lie.  But  before 
the  line  of  resistance  can  be  found,  the  external  forces  and  also  the 
crown  thrust  must  be  determined. 

1205.  The  External  Forces.  It  is  clear  that  before  we  can 
finds  the  strains  in  a  proposed  arch  and  determine  its  dimensions. 
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we  must  know  the  load  to  be  supported  by  it.  In  other  words, 
the  strength  and  stability  of  a  masonry  arch  depend  upon  the  posi- 
tion of  the  line  of  resistance;  and  before  this  can  be  determined,  it 
is  necessary  that  the  external  forces  acting  upon  the  arch  shall  be 
fully  known,  i.e.,  that  (1)  the  point  of  application,  (2)  the  direction, 
and  (3)  the  intensity  of  the  forces  acting  upon  each  voussoir  shall  be 
known.  Unfortunately,  the  accurate  determination  of  the  external 
forces  is,  in  general,  an  impossibility. 

1206.  Pressure  of  Water.  If  the  arch  supports  water  or  other 
liquid,  the  pressure  upon  the  several  voussoirs  is  perpendicular  to  the 
extrados,  and  can  easily  be  found;  and  combining  this  with  the 
weight  of  each  voussoir  gives  the  several  external  forces.  This  case 
seldom  occurs  in  practice. 

1207.  Pressure  of  Masonry.  If  the  arch  is  surmounted  by  a 
masonry  wall,  as  is  frequently  the  case,  it  is  impossible  to  determine, 
with  any  degree  of  accuracy,  the  eflfect  of  the  spandrel  walls  upon  the 
stability  of  the  arch.  It  is  usually  assumed  that  the  entire  weight 
of  the  masonry  above  the  soffit  presses  vertically  upon  the  arch; 
but  it  is  known  certainly  that  this  is  not  the  case,  for  with  even  dry 
masonry  a  part  of  the  wall  will  be  self-supporting.  The  load  sup- 
ported by  the  arch  can  be  computed  roughly  by  the  principle  of 
§  631;  but,  as  this  gives  no  idea  of  the  maimer  in  which  this  pressure 
is  distributed,  it  is  of  but  little  help.  The  error  in  the  assumption 
that  the  entire  weight  of  the  masonry  above  the  arch  presses  upon 
it,  is  certainly  on  the  safe  side;  but  if  the  data  are  so  rudely  approxi- 
mate, it  is  useless  to  attempt  to  compute  the  strains  by  mathematical 
processes.  The  inability  to  determine  this  pressure  constitutes  one 
of  the  limitations  of  the  theory  of  the  arch. 

Usually  it  is  virtually  assumed  that  the  extradosal  end  of  each 
voussoir  terminates  in  a  horizontal  and  vertical  surface  (the  latter 
may  be  zero) ;  and  therefore,  since  the  masonry  is  assumed  to  press 
only  vertically,  there  are  no  horizontal  forces  to  be  considered.  But 
as  the  extrados  is  sometimes  a  regular  curve,  there  would  be  active 
horizontal  components  of  the  vertical  pressure  on  this  surface;  and 
this  would  be  true  even  though  the  spandrel  masonry  were  divided 
by  vertical  joints  extending  from  the  extrados  to  the  upper  limit  of 
the  masonry.  Further,  even  though  no  active  horizontal  forces  are 
developed,  the  passive  resistance  of  the  spandrel  masonry — either 
spandrel  walls  or  spandrel  backing — materially  affects  the  stability 
of  an  arch.  Experience  shows  that  most  arches  sink  at  the  crown 
and  rise  at  the  haunches  when  the  centers  are  removed  (see  Fig.  189, 
page  610),  and  hence  the  resistance  of  the  spandrel  masonry  will 
materially  assist  in  preventing  the  most  common  form  of  failure. 
The  efficiency  of  this  resistance  will  depend  upon  the  execution  of 
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the  spandrel  masonry,  and  will  increase  as  the  deformation  of  the 
arch  ring  increases.  It  is  impossible  to  compute,  even  roughly,  the 
horizontal  forces  due  to  the  spandrel  masonry. 

Further,  in  computing  the  strains  in  the  arch,  it  is  usually  assumed 
that  the  arch  ring  alone  supports  the  masonry  above  it;  while,  as 
a  matter  of  fact,  the  entire  masonry  from  the  intrados  to  the  top  of 
the  backing  acts  somewhat  as  an  arch  in  supporting  its  own  weight. 

1208.  Pressure  of  Earth.  If  the  arch  supports  a  mass  of  earth,  we 
can  know  neither  the  amoimt  nor  the  direction  of  the  earth  pressure 
with  any  considerable  degree  of  accuracy  (see  Chap.  XVIII — Re- 
taining Walls, — ^particularly  §  1008). 

In  the  theory  of  the  masonry  arch,  the  pressure  of  the  earth  is 
usually  assumed  to  be  wholly  vertical,  even  though  it  is  well  known 
that  the  pressure  of  earth,  in  general,  gives  active  horizontal  forces. 
An  examination  of  Fig.  186  (page  609)  will  show  how  the  horizontal 
forces  add  stability  to  an  arch  ring  whose  rise  is  equal  to  or  less  than 
half  the  span.  It  is  clear  that  for  a  certain  position  and  intensity  of 
the  thrust  T,  the  line  of  resistance  will  approach  the  extrados  nearer 
when  the  external  forces  are  vertical  than  when  they  are  inclined. 
We  know  certainly  that  the  passive  resistance  of  the  earth  adds 
materially  to  the  stability  of  masonry  arches;  for  the  arch  rings 
of  many  sewers  which  stand  without  any  evidence  of  weakness  are 
in  a  state  of  unstable  equilibrium,  if  the  vertical  pressure  of  the 
earth  immediately  above  the  ring  be  considered  as  the  only  external 
force  acting  upon  it. 

1209.  The  value  and  position  of  the  horizontal  components  of  the 
external  forces  are  somewhat  indeterminate.  According  to  Ran- 
kine's  theory  of  earth  pressure,  the  horizontal  pressure  of  earth  at 

any  point  can  not  be  greater  than  ^         — -r  times  the  vertical  pres- 
sure at  the  same  point,  nor  less  than  :;; — ; — : — j  times  the  vertical 
^       '  1  +  sm  9 

pressure, — <f>  being  the  angle  of  repose.*  If  ^  =  30®,  the  above 
expression  is  equivalent  to  saying  that  the  horizontal  pressure  can 
not  be  greater  than  three  times  the  vertical  pressure  nor  less  than 
one  third  of  it.  Evidently  the  horizontal  component  will  be  greater 
the  greater  the  cohesion  and  the  harder  the  earth  spandrel-filling 
is  rammed  into  place.  The  condition  in  which  the  earth  will  be 
deposited  behind  the  arch  can  not  be  foretold;  but  it  is  probable 
that  at  least  the  minimum  value,  as  above,  will  always  be  realized. 
Hence  we  will  assume  that  the  horizontal  intensity  is  at  least  one 

*  Rankme's  Civil  Engineering,  p.  320. 
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ikird  of  the  vertical  intensity;  that  is  to  say,  h  ^  ^edl,  ia  which  e 
is  the  weight  of  a  cubic  unit  of  earth — which  may  be  assumed  at  100 
lb.  per  cu.  ft., — d  the  depth  of  the  center  of  pressed  surface  below 
the  top  of  the  earth  filling,  and  I  the  vertical  dimension  of  the  surface. 
On  this  assumption  the  values  and  the  positions  of  the  horizontal 
forces  acting  on  the  several  voussoirs  of  any  particular  arch  can 
readily  be  determined. 

It  would  be  more  logical  in  determining  the  horizontal  component 
of  the  earth  pressure,  to  use  the  angle  of  internal  friction  (§  1000) 
instead  of  the  angle  of  repose  as  above;  but  the  laws  of  earth  pressure 
are  not  known,  and  the  above  value  of  the  horizontal  component 
has  been  employed  by  the  author  in  testing  numerous  voussoir 
arches,  and  seems  to  give  results  in  accordance  with  experience;  and 
hence  it  will  be  employed  in  this  chapter. 

1210.  HTPOTHisni  FOB  THE  Obown  Thbust.  From  §  1195  it 
is  clear  that  the  position  of  the  line  of  resistance  can  not  be  known 
until  the  amount,  the  direction,  and  the  point  of  application  of  the 
crown  thrust  are  known. 

Each  value  for  the  intensity  of  the  thrust  at  the  crown  gives  a 
different  line  of  resistance.  For  example,  in  Fig.  186  (page  609), 
if  the  thrust  T  be  increased,  the  point  b — ^where  Ri  intersects  the 
plane  of  the  joint  HI — ^will  approach  /;  and  consequently  c,  d, 
and  e  will  approach  /,  K,  and  A  respectively.  If  T  be  increased 
sufficiently,  the  line  of  pressure  will  pass  through  A  or  H  (usually 
the  former,  this  depending,  however,  upon  the  dimensions  of  the 
arch  and  the  values  and  directions  of  Fj,  F,,  and  F,),  and  the  arch 
will  be  on  the  point  of  rotating  about  the  outer  edge  of  one  of  these 
joints.  This  value  of  T  is  then  the  maximum  thrust  at  a  consistent 
with  stability  of  rotation  about  the  outer  edge  of  a  joint,  and  the 
corresponding  line  of  resistance  is  the  line  of  resistance  for  maximum 
thrust  at  a.  Similarly,  if  the  thrust  T  be  gradually  decreased,  the 
line  of  resistance  will  approach  and  finally  intersect  the  intrados, 
in  which  case  the  thrust  is  the  least  possible  consistent  with  stability 
of  rotation  about  some  point  in  the  intrados.  The  lines  of  resistance 
for  maximum  and  minimum  thrust  at  a  are  shown  in  Fig.  192  (page 
618). 

If  the  point  of  application  of  the  force  T  be  gradually  lowered 
and  at  the  same  time  its  intensity  be  increased,  a  line  of  resistance 
may  be  obtained  which  will  have  one  point  in  common  with  the 
intrados.  This  is  the  line  of  resistance  for  maximum  thrust  at  the 
crown  joint.  Similarly,  if  the  point  of  application  of  T  be  gradually 
raised,  and  at  the  same  time  its  intensity  be  decreased,  a  line  of 
resistance  may  be  obtained  which  will  have  one  point  in  common 
with  the  extrados.     This  is  the  line  of  resistance  for  minimiun  thrust 
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at  the  crown  joint.    The  lines  of  resistance  for  maximum  and  mini- 
mum thrust  at  the  crown  are  shown  in  Fig.  193. 

Similarly  each  direction  of  the  thrust  T  will  give  a  new  line  of 
resistance.  In  short,  every  different  value  of  each  of  the  several 
factors,  and  also  every  combination  of  these  values,  will  give  a  dif- 
ferent position  for  the  line  of  resistance.  Hence,  the  problem  is  to 
determine  which  of  the  infinite  number  of  possible  lines  of  resist- 
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ftnce  is  the  actual  one.  This  problem  is  indeterminate,  since  there 
are  more  unknown  quantities  than  conditions  (equations)  by  which 
to  determine  them.  To  meet  these  difficulties  and  make  a  solution 
of  the  problem  possible,  various  hypotheses  have  been  made. 
Four  of  these  hypotheses  will  now  be  considered  briefly. 

1211.  Hypothesis  of  Least  Pressure.  Some  writers  have  assumed 
the  true  line  of  resistance  to  be  that  which  gives  the  smallest  absolute 
pressure  on  any  joint.  This  principle  is  a  metaphysical  one,  and 
leads  to  results  unquestionably  incorrect.  Of  the  four  hypotheses 
here  discussed  this  is  the  least  satisfactory,  and  the  least  frequently- 
employed.     It  will  not  be  considered  further. 

For  an  explanation  of  Claye's  method  of  drawing  the  line  of 
pressure  according  to  this  theory,  see  Van  Nostrand's  Engineering 
Magazine,  Vol.  xv,  p.  33-36.  For  a  general  discussion  of  the 
theory  of  the  arch  founded  on  this  hypothesis,  see  an  article  by  Pro- 
fessor Du  Bois  in  Van  Nostrand's  Engineering  Magazine,  Vol.  xiii, 
p.  341-46,  and  also  Du  Bois's  "  Graphical  Statics, "  Chapter  xv. 

1212.  Winkler's  Hypothesis.  Professor  Winkler,  of  Berlin, — a  well- 
known  authority — ^published  in  1879  in  the  Zeitschrift  des  Architekten 
und  Ingenieur  Vereins  zu  Hannover,  page  199,  the  following  theorem 
concerning  the  position  of  the  line  of  resistance:  "For  an  arch  ring 
of  constant  cross  section  that  line  of  resistance  is  approximately 
the  true  one  which  lies  nearest  to  the  axis  of  the  arch  ring,  as  deter- 
mined by  the  method  of  least  squares."* 

♦  This  theorem  was  first  brought  to  the  attention  of  American  readers  in  1880, 
by  Prof.  G.  F,  Swain  in  an  article  in  Van  Nostrand'a  Engineering  Mag<inne,  vol.  xxiii.  p. 
266-76. 
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The  only  proof  of  this  theorem  is  that  by  it  certain  conclusions 
can  be  drawn  from  the  voussoir  arch  which  harmonize  with  the  ac- 
cepted theory  of  solid  elastic  arches.  The  demonstration  depends 
upon  certain  assumptions  and  approximations,  as  follows:  1.  It 
is  assumed  that  the  external  forces  acting  on  the  arch  are  vertical; 
whereas  in  many  cases,  and  perhaps  in  most,  they  are  inclined. 
2.  The  loads  are  assumed  to  be  uniform  over  the  entire  span; 
whereas  in  many  cases  the  arch  is  subject  to  moving  concentrated 
loads,  and  sometimes  the  permanent  load  on  one  side  of  the  arch  is 
heavier  than  that  on  the  other.  3.  The  conclusions  drawn  from  the 
voussoir  arch  only  approximately  agree  with  the  theory  of  elastic 
arches.  4.  A  masonry  arch  does  not  ordinarily  have  a  constant 
cross  section  as  required  by  the  above  theorem;  but  it  usually,  and 
properly,  increases  toward  the  springing.  5.  The  phrase  "as  deter- 
mined by  the  method  of  least  squares "  means  that  the  true  line  of 
resistance  is  that  for  which  the  sum  of  the  squares  of  the  vertical 
deviations  is  a  minimum.  Since  the  joints  must  be  nearly  perpen- 
dicular to  the  line  of  resistance,  the  deviations  should  be  measured 
normal  to  that  line.  For  a  uniform  load  over  the  entire  arch,  the 
lines  of  resistance  are  comparatively  smooth  curves;  and  hence,  if 
the  sum  of  the  squares  of  the  vertical  deviations  is  a  minimum,  that 
of  the  normal  also  would  probably  be  a  minimum.  But  for  eccentric 
or  concentrated  loads,  it  is  by  no  means  certain  that  such  a  relation 
would  exist.  6.  The  degree  of  approximation  in  this  theorem  is 
less  the  flatter  the  arch. 

To  apply  Winkler's  theorem,  it  is  necessary  to  (1)  construct  a 
line  of  resistance,  (2)  measure  its  deviations  from  the  axis  of  the  arch, 
and  (3)  compute  the  sum  of  the  squares  of  the  deviations;  and  it  is 
then  necessary  to  do  the  same  for  all  possible  lines  of  resistances, 
the  one  for  which  the  sum  of  the  squares  of  the  deviations  is  least 
being  the  "  true  "  one. 

1213.  Instead  of  applying  Winkler's  theorem  as  above,  many 
writers  employ  the  following  principle,  which  it  is  asserted  follows 
directly  from  that  theorem:  "If  any  line  of  resistance  can  be  con- 
structed within  the  middle  third  of  the  arch  ring,  the  true  line  of 
resistance  lies  within  the  same  limits,  and  hence  the  arch  is  stable. " 
This  assertion  is  disputed  by  Winkler  himself,  who  says  it  is  not,  in 
general,  correct.*  It  does  not  necessarily  follow  that  because  one 
line  of  resistance  lies  within  the  middle  third  of  the  arch  ring,  the 
"true"  line  of  resistance  also  does;  for  the  "true"  line  may  coin- 
cide very  closely  with  the  axis  in  one  part  of  the  arch  ring  and 
depart  considerably  from  it  in  another  part,  and  still  the  sum  of  the 

*  Prof.  G.  F.  Swain's  review  of  Winkler's  Theorem — Van  Nottrand'a  Engineer- 
ing Magazine,  vol.  xxiii,  p.  276. 
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squares  of  the  deviations  be  a  minimum.  This  method  of  applying 
Winkler's  theorem  is  practically  nothing  more  or  less  than  an  appli- 
cation of  the  conclusions  derived  from  the  hypothesis  of  least  pres- 
sure (§  1211),  and  will  not  be  considered  further. 

1214.  Navier's  Principle.  Navier's  principle  is:  The  tangential 
stress  at  any  point  of  a  circle  pressed  by  normal  forces  is  equal  to 
the  normal  pressure  per  unit  of  area  multiplied  by  the  radius  of 
curvature  of  the  surface.  Rankine  applied  the  above  principle  to 
voussoir  arches  as  follows:  "The  condition  of  an  arch  of  any  form 
at  any  point  where  the  pressure  is  normal  is  similar  to  that  of  a  cir- 
cular rib  of  the  same  curvature  under  a  normal  pressure  of  the  same 
intensity;  and  hence  the  following  theorem:  The  thrust  at  any  nor- 
mally pressed  point  of  a  linear  arch  is  the  product  of  the  radium  of  curva- 
ture by  the  intensity  of  the  pressure  at  thai  point.  Or,  denoting  the 
radius  of  curvature  by  /?,  the  normal  pressure  per  unit  of  length 
of  intrados  by  p,  and  the  thrust  by  T,  we  have 

r  =  p/>." (4) 

At  best,  the  above  formula  gives  only  the  amount  and  by  impli- 
cation the  direction  of  the  crown  thrust;  but  tells  nothing  about 
its  point  of  application.  Rankine  employed  the  above  crown  thrust 
to  find  two  points  of  the  line  of  resistance;  and  assumed  that  if  a 
line  of  resistance  can  be  drawn  anywhere  within  the  middle  third 
of  the  arch  ring,  that  the  arch  was  stable  (§  1245).  The  use  of  this 
principle  determines  the  line  of  resistance  only  within  limits;  and  in 
general  gives  no  information  as  to  the  stability  of  the  arch  against 
sliding  or  crushmg,  and  gives  a  result  for  the  stability  against  over- 
turning at  only  two  joints.  Rankine's  theory  (§  1245)  of  the  arch 
is  the  only  one  that  employs  this  principle,  and  hence  it  will  not 
be  considered  further  here. 

1215.  Hypothesis  of  Least  Crown  Thrust.  This  is  the  last  of  the 
four  hypotheses  to  be  considered,  and  is  the  one  almost  universally 
employed  in  theories  of  the  voussoir  arch.*  According  to  this  hy- 
pothesis the  true  line  of  resistance  is  that  for  which  the  thrust  at 
the  crown  is  the  least  possible  consistent  with  equilibrium.  This 
assumes  that  the  thrust  at  the  crown  is  a  passive  force  called  into 
action  by  the  external  forces;  and  that,  since  there  is  no  need  for 
a  further  increase  after  it  has  caused  stability,  it  will  be  the  least 
possible  consistent  with  equilibrium.  This  principle  alone  does  not 
limit  the  position  of  the  line  of  resistance;  but,  if  the  external  forces 
are  known  and  the  direction  of  the  thrust  is  assumed,  this  hypothesis 

*  First  proposed  by  Moseley  in  1837, — see  Moseley's  Principles  of  Engineeriof^ 
and  Architecture,  p.  431  of  second  American  edition. 
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furnishes  a  condition  by  which  the  line  of  resistance  corresponding 
to  a  TTiiTiimiim  thrust  can  be  found  by  a  tentative  process. 

1216,  To  Find  the  Obown  Thrust.  To  find  the  crown  thrust 
that  will  satisfy  the  above  hypothesis  proceed  as  follows:  The  portion 
of  the  arch  shown  in  Fig.  194 
is  held  in  equilibrium  by  (1)  the 
vertical  forces,  te?,,  Wi,  etc., 
(2)  by  the  horizontal  forces 
A„  ht,  etc.,  (3)  by  the  reaction 
R  at  the  abutment,  and  (4) 
by  the  thrust  T  at  the  crown. 
The  direction  of  R  is  imma- 
terial in  this  discussion.  Let 
a  and  b  represent  the  points  of  ^ 

application  of  T  and  R,  respec- 
tively, although  the  location  of  these  points  is  yet  undetermined.    Let 

T  =  the  thrust  at  the  crown; 

x^  =  the  horizontal  distance  from  b  to  the  line  of  action  of  w^; 

Xt  =  the  same  for  Wt]  etc.; 

y  =  the  perpendicular  distance  from  6  to  the  line  of  action  of  T; 

A,  =  the  perpendicular  distance  from  6  to  the  line  of  action  of 
Aj;  fc,  =  the  same  for  A,;  etc. 

Then,  by  taking  moments  about  6,  we  have 


hence 


Ty  =  u?,  X,  +  WtXt  +  etc.  -f  Ai  A:,  -f  A,i,  +  etc.; 


_,       Iw  X       Ihk 
T —  + 


y 


(5) 


(6) 


1.  The  value  of  T  depends  upon  I  h  k — ^the  sum  of  the  moments 
of  the  horizontal  component  of  the  external  forces.  In  discussing 
and  applying  this  principle,  the  term  I  h  k  ia  usually  neglected. 
Ordinarily  this  gives  an  increased  degree  of  stability;  but  this  is  not 
necessarily  the  case.  The  omission  of  the  effect  of  the  horizontal 
component  makes  the  computed  value  of  T  less  than  it  really  is,  and 
causes  the  line  of  resistance  found  on  this  assumption  to  approach 
the  intrados  at  the  haunches  nearer  than  it  does  in  fact;  and  hence 
the  conditions  may  be  such  that  the  actual  line  of  resistance  will  be 
unduly  near  the  extrados  at  the  haunches,  and  consequently  endanger 
the  arch  in  a  new  direction. 

2.  From  equation  6  it  appears  that,  other  things  remaining  the 
same,  the  larger  y  the  smaller  T;  and  hence,  for  a  minimum  value 
of  r,  a  should  be  as  near  C  as  is  possible  without  crushing  the  stone. 
Usually  it  is  assumed  that  aC  is  equal  to  one  third  of  the  thickness 
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of  the  arch  at  the  crown;  and  hence  the  average  pressure  per  unit 
of  area  is  to  be  equal  to  one  half  of  the  assumed  unit  working  pressure; 
or  in  other  words,  twice  the  thrust  T  divided  by  the  thickness  of  the 
crown  is  to  be  equal  to  the  unit  compressive  stress  at  the  crown. 

3.  To  determine  y,  it  is  necessary  that  the  direction  of  T  should 
be  known.  It  is  usually  assumed  that  T  is  horizontal.  If  the  arch 
is  symmetrical  and  is  loaded  uniformly  over  the  entire  span,  this 
assumption  is  reasonable;  but  if  the  arch  is  subject  to  a  moving 
load  which  is  heavy  in  comparison  with  the  weight  of  the  arch  and 
the  spandrel  filling,  the  thrust  at  the  crown  is  not  horizontal  and 
hence  can  not  be  determined  directly  (see  §  1237). 

4.  If  the  joint  AB  ]b  horizontal,  then  b  is  to  be  taken  as  near 
A  as  is  consistent  with  the  crushing  strength  of  the  stone,  or  at, 
say,  one  third  of  the  length  of  the  joint  AB  from  A,  Notice  that 
if  the  joint  AB  is  inclined,  as  in  general  it  will  be  (see  last  two 
paragraphs  of  §  1217  and  §  1222),  moving  h  toward  A  decreases  x 
and  at  the  same  time  increases  y.  Hence  the  position  of  b  corre- 
sponding to  a  minimum  value  of  T  can  be  found  only  by  trial.  It  is 
usual,  however,  to  assume  that  AbvB  one  third  of  AB^  whatever  the 
inclination  of  the  joint. 

1217.  Joint  of  Rupture.  In  the  preceding  section,  the  points 
a  and  6,  Fig.  194,  page  621,  were  chosen  with  a  view  of  making  T  the 
smallest  possible;  but  it  now  remains  to  find  a  value  of  T  that  shall 
be  consistent  with  the  equilibrium  of  the  semi-arch.  If  T  is  too 
small,  some  one  of  the  joints  1,  2,  3,  etc.,  Fig.  194,  may  open  at  the 
extrados;  and  on  the  other  hand,  if  T  is  too  large,  some  one  of  the 
joints  may  open  at  the  intrados.  Neither  of  these  conditions  would 
be  consistent  with  the  condition  of  equilibrium  assumed,  i.e.,  with 
the  assumption  that  the  center  of  pressure  is  to  remain  within  the 
middle  third  of  any  joint.  If  the  center  of  pressure  remains  within 
the  middle  third,  every  part  of  all  joints  will  be  under  compression, 
and  hence  no  joint  can  open  at  either  the  extrados  or  the  intrados. 
It  remains  then  to  find  a  value  of  T  that  shall  keep  the  center  of 
pressure  within  the  middle  third  of  every  joint. 

If  6,  the  origin  of  moments  for  equation  3,  page  611,  be  taken 
successively  at  the  inner  or  lower  end  of  the  middle  third  of  each 
joint,  the  corresponding  value  of  T  will  be  the  crown  thrust  for 
which  that  particular  joint  is  on  the  point  of  opening  at  the  extrados; 
and  if  under  this  condition  the  greatest  value  of  T  that  will  prevent 
any  joint  from  opening  on  the  intrados  be  found,  then  that  value 
is  the  crown  thrust  required  by  the  hypothesis,  for  a  less  value  will 
permit  one  or  more  joints  to  open  at  the  extrados  and  a  greater  value 
will  cause  one  or  more  joints  to  open  at  the  intrados. 

The  joint  for  which  the  tendency  to  open  at  the  extrados  is  the 
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greatest  is  called  the  joint  of  rupture.  The  joint  of  rupture  of  an 
arch  is  analogous  to  the  dangerous  section  of  a  beam.  Practically, 
the  joint  of  rupture  is  the  springing  line  of  the  arch,  the  arch  masonry 
below  that  joint  being  virtually  only  a  part  of  the  abutment.  There- 
fore the  first  step  in  testing  the  stability  of  a  given  arch  is  to  find  the 
joint  of  rupture. 

1218.  Example  of  the  Method  of  Determining  the  Joint  of  Rupture. 
Assume  that  it  is  required  to  determine  the  joint  of  rupture  of 
the  16-foot  arch  shown  in  Fig.  195  which  is  the  arch  of  the 
standard  voussoir-arch  culvert  formerly  employed  on  the  Chicago, 
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Fig.  195. 

Rock  Island  and  Pacific  Railroad.  Assume  that  the  arch  supports 
an  embankment  of  earth  extending  10  feet  above  the  crown,  and 
that  the  earth  weighs  100  pounds  per  cubic  foot  and  the  masonry  160. 
For  simplicity,  consider  a  section  of  the  arch  only  a  foot  thick  per- 
pendicular to  the  plane  of  the  paper.  The  half-arch  ring  and  the 
earth  embankment  above  it  are  divided  into  eight  sections,  which 
for  a  more  accurate  determination  of  the  joint  of  rupture  are  made 
smaller  near  the  supposed  position  of  that  joint. 

1219.  The  Vertical  Forces,  The  weight  of  the  several  sections 
of  the  arch  and  of  the  earth  above  them  can  readily  be  computed. 
The  sums  of  these  weights,  ii?,,  w^,  w^,  etc.,  are  given  in  Table  89, 
page  624. 

The  center  of  gravity  of  each  voussoir  may  be  determined  as 
explained  in  §  935;  but  the  center  of  gravity  of  the  prism  of  earth 
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resting  upon  each  arch  stone  may,  without  material  error,  be  taken 
as  acting  through  its  medial  vertical  line.  The  center  of  gravity 
of  the  combined  weights  can  be  determined  by  moments.  The 
position  of  each  of  the  resultants  of  the  several  combined  weights 
is  shown  in  Fig.  195. 

The  moment  arm  of  each  qi  the  combined  weights  with  reference 
to  the  several  origins  of  moments  is  measured  in  Fig.  195,  and  then 
entered  in  Table  89.  For  example,  the  1.00  in  the  column  headed 
Zif  is  the  arm  of  t£?,  about  the  lower  end  of  the  middle  third  of  joint 
1;  similarly  3.07  is  the  arm  of  Wi  about  the  lower  end  of  the  middle 
third  of  joint  2;  and  0.70  in  tbe^ column  headed  x,  is  the  arm  of  w, 
about  the  origin  of  moments  in  joint  2,  etc.»^ . 

1220.  The  HoruarUal  Forces.  The  horizontal  thrust  of  the  earth 
can  be  computed  as  stated  in  f  1209.  The  values  of  A„  A„  etc.,  the 
horizontal  components  of  the  earth  thrust,  are  given  in  Table  89. 

The  forces  hi,  ht,  etc.,  are  applied  at  the  middle  of  the  vertical 
projections  of  the  upper  ends  of  the  respective  voussoirs.  The  mo- 
ment arms  of  Ai,  A„  etc.,  are  measured  in  Fig.  195,  and  then  entered 
in  Table  89.  For  example,  1.08  in  the  column  headed  k^  is  the  arm 
of  Aj  about  the  origin  of  moments  in  joint  1;  1.76  is  the  arm  of  h 
about  the  origin  of  moments  in  joint  2;  etc. 

1221.  The  Value  of  y.  The  crown  thrust  T  is  assumed  to  be 
applied  at  the  upper  end  of  the  middle  third  of  the  crown  joint.  The 
arm  y  is  the  distance  from  T  to  the  origin  of  moments  for  the  several 
joints.  For  example,  0.76  in  the  column  headed  y  in  Table  89  is 
the  vertical  distance  from  the  upper  end  of  the  middle  third  of  the 
crown  joint  to  the  lower  end  of  the  middle  third  of  joint  1 ;  and  sim- 
ilarly for  the  other  values. 

1222.  The  Joint  of  Rupture.  The  crown  thrust  according  to 
equation  6,  page  621,  for  the  several  joints  is  given  in  the  last  column 
of  Table  89.  An  inspection  of  the  results  shows  that  the  crown 
thrust  for  joint  5  is  greater  than  that  for  any  other  joint;  and  there- 
fore joint  5  is  the  joint  of  rupture,  and  all  the  arch  masonry  below 
joint  5  is  virtually  only  part  of  the  abutment. 

The  angular  distance  of  the  joint  of  rupture  from  the  crown  is 
called  the  angle  of  rupture.*  In  Fig.  195,  page  623,  the  angle  of  rup- 
ture 18  46**  30^.    The  angle  of  rupture  is  usually  between  45**  and  60**. 

1223.  Any  increase  in  the  assumed  intensity  of  the  horizontal 
components  increases  the  computed  value  of  the  angle  of  rupture. 
For  example,  if  the  quantities  in  the  next  to  the  last  column  of 
Table  89  be  doubled,  the  thrust  for  joint  7  will  be  the  maximum. 

*  There  is  some  ambiguity  as  to  where  this  angle  is  to  be  measured.     It  will  be  here 
assumed  that  the  angle  of  rupture  is  the  angle  between  the  radius  through  the  crown 
and  the  radius  which  passes  through  the  inner  end  of  the  middle  third. 
40 
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Probably  this  condition  could  be  realized  by  tightly  tamping  the 
earth  spandrel-filling. 

Notice  that  the  preceding  discussion  of  the  position  of  the  joint 
of  rupture  is  for  a  uniform  stationary  load.  The  angle  of  rupture 
for  a  concentrated  moving  load  will  differ  from  the  results  found 
above;  but  the  mathematical  investigation  of  the  latter  case  is  too 
complicated  and  too  uncertain  to  justify  attempting  it. 

1224.  Ineonect  Method  of  Finding  Joint  of  Rupture.  There  is  a 
method  of  determining  the  joint  of  rupture  in  somewhat  common 
use  which  is  inaccurate  because  of  the  omission  of  the  horizontal 
components  of  the  earth  pressure  and  also  because  of  two  errors  in 
the  mathematical  work.  This  method  virtually  assimies  that  the 
crown  thrust  is  correctly  given  by  the  first  term  of  the  right-hand 
side  of  equation  6,  page  621;  and  proceeds  to  find  the  joint  of  rup- 
ture as  follows: 

Let  W  =  the  total  weight  resting  on  any  joint;  "5  =  the  hori- 
zontal distance  of  the  center  of  gravity  of  this  weight  from  the  origin 
of  moments;  and  y  »  the  arm  of  the  crown  thrust.  Then  equation 
6  becomes 

T-^ (7) 

To  determine  the  condition  for  a  maximum,  it  is  assiuned  that  W^ 
Ic,  and  y  are  independent  variables.  Diflferentiating  equation  7, 
regarding  T,  y,  and  Wx  as  independent  variables, 

dT^  1  d  {Wx)      Wl . 
dy'"  y     dy  y*  ' 

]v  t  .7  ,4  /,       Wdx  +  dW.^di  =  Wdx,  and  hence 
iZ  ^Wdx^W^ 
d  y      y  dy      y*  '    ' ^  ^ 

T-xcioiuie  the  condition  for  a  maximum  crown  thrust  is 

dy      y W 

A  common  method  of  differentiating  equation  7  is  more  simple 
but  less  accurate,  and  arrives  at  the  same  conclusion  as  above.* 

The  usual  interpretation  of  equation  9  is:  "The  joint  of  rupture 
is  that  joint  at  which  the  tangent  to  the  intrados  passes  through  the 
intersection  of  T  and  the  resultant  of  all  the  vertical  forces  above 
the  joint  in  question."  The  position  of  the  joint  of  rupture  can  be 
found  by  the  above  principle  only  by  trial;  and  this  method  possesses 

*  For  example,  see  Sonnet's  Dictionnaire  des  Math^matique  AppUqu^es,  p.1084-85. 
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no  advantage  over  the  one  explained  in  §  1218-23|  and  is  less  con- 
venient to  apply. 

The  preceding  investigation  is  approximate  for  the  following 
reasons:  1.  The  effect  of  the  horizontal  forces  is  omitted.  2.  J\\ 
I,  and  y  are  dependent  variables,  and  not  independent  as  assumed. 
3.  In  the  interpretation  of  equation  9,  instead  of  "the  tangent  to 
the  intrados,"  should  be  employed  the  tangent  to  the  line  of  resistance. 

1225.  In  applying  this  method,  a  table,  computed  by  M.  Petit, 
which  gives  the  angle  of  rupture  in  terms  of  the  ratio  of  the  radii  of 
the  intrados  and  the  extrados,  is  generally  employed.  The  table  in- 
volves the  assumption  that  a,  Fig.  194  (page  621),  is  in  the  extrados 
and  b  in  the  intrados;  and  also  that  the  intrados  and  extrados  are 
parallel.  According  to  this  table,  "  a  semicircular  arch  of  which  the 
thickness  is  uniform  throughout  and  equal  to  the  span  divided  by 
seventeen  and  a  half  is  the  thinnest  or  lightest  arch  that  can  stand. 
A  thinner  arch  would  be  impossible."  If  the  line  of  resistance  is 
restricted  to  the  middle  third,  then,  according  to  this  theory,  the 
thinnest  semicircular  arch  which  can  stand  is  one  whose  span  is 
five  and  a  half  times  the  uniform  thickness.  Many  arches  in  which 
the  thickness  is  much  less  than  one  seventeenth  of  the  span  stand 
and  carry  heavy  loads  without  showing  any  evidence  of  weakness. 
For  example,  the  span  of  arch  No.  23  of  Table  90,  page  648,  is  93 
times  the  thickness  of  the  arch  ring,  and  still  it  has  stood  since  1750 
without  any  signs  of  failure. 

Owing  to  the  approximations  involved,  and  also  to  the  limita- 
tions to  arches  having  intrados  and  extrados  parallel,  the  ordinary 
tables  for  the  position  of  the  joint  of  rupture  have  little,  if  any, 
practical  value.  The  only  satisfactory  way  to  find  the  angle  of  rup- 
ture is  by  trial  by  equation  6,  page  621,  as  explained  in  §  1218-23. 

According  to  M.  Petit's  table,  if  the  thickness  is  one  fortieth  of 
the  span,  the  angle  of  rupture  is  46*^  12';  if  the  thickness  is  one 
twentieth,  the  angle  is  53°  15';  and  if  one  tenth,  59**  41.' 

1226.  In  conclusion,  notice  that  the  investigations  of  both  this 
and  the  preceding  section  show  that  an  arch  of  more  than  about 
90**  to  120°  central  angle  is  impossible. 

1227.  TH10BIE8  OF  THE  Aroh.  Various  theories  have  been 
proposed  from  time  to  time,  which  differ  greatly  in  the  fundamental 
principles  involved.  Unfortunately,  the  underlying  assumptions 
are  not  usually  stated;  and,  as  a  rule,  the  theory  is  presented  in  such 
a  way  as  to  lead  the  reader  to  believe  that  each  particular  method 
"is  free  from  any  indeterminateness,  and  gives  results  easily  and 
accurately."  Every  theory  of  the  voussoir  arch  is  approximate,  ow- 
ing to  the  uncertainty  concerning  the  amount  and  distribution  of 
the  external  forces  (§  1205),  to  the  indeterminateness  of  the  position 
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of  the  true  line  of  resistance  (§  1210-23),  to  the  neglect  of  the  in- 
fluence of  the  adhesion  of  the  mortar  and  of  the  elasticity  of  the 
material,  and  to  the  lack  of  knowledge  concerning  the  strength  of 
masonry;  and,  further,  the  stresses  in  a  voussoir  arch  are  indeter- 
minate owing  to  the  effect  of  variations  in  the  material  of  which  the 
arch  is  composed,  to  the  effect  of  imperfect  workmanship  in  dressing 
and  bedding  the  stones,  to  the  action  of  the  center — ^its  rigidity, 
the  method  and  rapidity  of  striking  it, — ^to  the  spreading  of  the 
abutments,  and  to  the  settling  of  the  foundations.  These  elements 
are  indeterminate,  and  can  never  be  stated  accurately  or  adequately 
in  a  mathematical  formula;  and  hence  any  theory  can  be  at  best 
only  an  approximation.  The  influence  of  a  variation  in  any  one  of 
these  factors  can  be  approximated  only  by  a  clear  comprehension  of 
the  relation  which  they  severally  bear  to  each  other;  and  hence  a 
thorough  knowledge  of  theoretical  methods  is  necessary  for  the 
intelligent  design  and  construction  of  arches. 

Three  of  the  most  important  theories  will  now  be  considered. 

1228.  To  save  repetition,  it  may  be  mentioned  here,  once  for  all, 
that  every  theory  of  the  arch  is  but  a  method  of  verification.  The 
first  step  is  to  assume  the  dimensions  of  the  arch  outright,  or  to 
make  them  agree  with  some  existing  arch  or  conform  to  some  em- 
pirical formula.  The  second  step  is  to  test  the  assumed  arch  by  the 
theory,  and  then  if  the  line  of  resistance,  as  determined  by  the 
theory,  does  not  lie  within  the  prescribed  limits — usually  the  middle 
third, — ^the  depths  of  the  voussoirs  must  be  altered,  and  the  design 
must  be  tested  again. 

1229.  Ratiohal  Theory.  The  following  method  of  determining 
the  line  of  resistance  is  based  upon  the  hypothesis  of  least  crown 
thrust  (§  1215),  and  recognizes  the  existence  of  the  horizontal  com- 
ponents of  the  earth  pressure.  Two  forms  of  loading  will  be  con- 
sidered, viz. :  a  symmetrical  and  an  unsymmetrical  load. 

1230.  Symmetrical  Load.  As  an  example  of  the  application  of 
this  theory,  let  us  investigate  the  stability  of  the  semi-arch  shown 
in  Fig.  196  under  a  symmetrical  dead  load.  Two  solutions  will  be 
given  for  a  symmetrical  load,  viz.:  I,  a  general  solution;  and  II,  a 
special  solution  which  is  shorter  when  the  location  of  the  joint  of 
rupture  can  be  foretold  by  inspection, 

1231.  I.  General  Solution,  The  first  step  is  to  determine  the  line 
of  resistance.  The  maximum  crown  thrust  was  computed  in  Table 
89  (page  624),  as  ah^ady  explained  (§  1218-22).  To  construct  the 
force  diagram,  a  line  T  is  drawn  to  scale  to  represent  the  maximum 
thrust  as  found  in  the  fifth  line  of  the  last  column  of  Table  89.  From 
the  right-hand  end  of  T,  w^  is  laid  off  vertically  upwards;  and  from 
its  extremity,  h^  is  laid  off  horizontally  to  the  left.    Then  the  line 
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from  the  left-hand  extremity  of  ^i  to  the  lower  end  of  w,  (not 
shown  in  this  particular  case)  represents  the  direction  and  amount 
of  the  external  force  F,  acting  upon  the  first  division  of  the  arch 
ring;  and  the  line  iZ,  from  the  upper  extremity  of  F,  represents 
the  resultant  pressure  of  the  first  arch  stone  upon  the  one  next 
below  it.  Similarly,  lay  off  Wt  vertically  upwards  from  the  left- 
hand  extremity  of  ^i,  and  lay  off  h^  horizontally  to  the  left;  then 
a  line  F,  from  the  lower  end  of  w,  to  the  left-hand  end  of  A,  rep- 


resents the  resultant  of  the  external  forces  acting  on  the  second 
divisions  of  the  arch,  and  a  line  R,  from  the  upper  extremity  of  F, 
represents  the  resultant  pressure  of  the  second  arch  stone  on  the  third. 
The  force  diagram  is  completed  by  drawing  lines  to  represent  the 
other  values  of  u?i,  A„  F„  and  the  corresponding  reactions. 

In  the  diagram  of  the  arch,  the  points  in  which  the  horizontal 
and  vertical  forces  acting  upon  the  several  arch  stones  intersect,  are 
marked  gfi,  gf,,  etc.,  respectively;  and  the  oblique  line  through  each  of 
these  points,  drawn  parallel  to  F„F„etc.,of  the  force  diagram,  shows 
the  direction  of  the  resultant  external  force  acting  on  each  arch  stone. 
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To  construct  the  line  of  resistance,  draw  through  the  upper 
limit  of  the  middle  third  of  the  crown  joint  a  horizontal  line  to  an 
intersection  with  the  oblique  force  through  Qi;  and  from  this  point 
draw  a  line  parallel  to  /2i,  and  prolong  it  to  an  intersection  with  the 
oblique  force  through  gfs.  In  a  similar  manner  continue  to  the  spring- 
ing line. 

Then  the  intersection  of  the  line  parallel  to  22,  with  the  first 
joint  gives  the  center  of  pressure  on  that  joint;  and  the  intersection 
of  Ri  with  the  second  joint  gives  the  center  of  pressure  for  that  joint, 
— and  so  on  for  the  other  joints.  A  line  connecting  these  centers  of 
pressure  would  be  the  line  of  resistance;  but  the  line  is  not  shown  in 
Fig.  196. 

1232.  Notice,  for  example,  that  to  get  an  intersection  of  the 
line  parallel  to  R.j  with  joint  7,  the  line  must  be  projected  backward 
from  its  intersection  with  the  oblique  line  through  g^.  Care  is  re- 
quired to  prevent  mistakes  in  such  cases.  Notice  also  that  the  line 
of  resistance  must  pass  through  the  inner  end  of  the  middle  third 
of  the  joint  of  rupture.  This  relation  afifords  a  valuable  check  upon 
the  accuracy  of  the  work  of  drawing  the  line  of  resistance. 

1233.  Stability  against  Overturning.  Since  the  line  of  resistance  lies 
within  the  middle  third  of  the  arch  ring,  and  touches  the  outer  limit 
of  the  middle  third  at  the  crown  and  the  inner  limit  at  joint  5,  the 
approximate  factor  of  safety  against  rotation  (equation  13,  page  46^ 
is  3. 

The  true  factor  of  safety  (equation  12,  page  467)  k  Ag  -t-  rg^ 
Fig.  99,  page  466.  To  apply  this  formula  it  is  necessary  to  find  g 
for  a  particular  joint,  i.e.,  it  is  necessary  to  find  the  center  of  pressure 
for  the  resultant  of  the  normal  forces.  To  find  the  point  g,  proceed 
as  follows:  From  the  point  of  intersection  of  the  F  and  the  R  cor- 
responding to  the  particular  joint,  draw  a  line  perpendicular  to  the 
joint;  and  then  the  point  in  which  this  normal  component  pierces 
the  joint  is  the  center  of  pressure  of  the  normal  forces,  i.e.,  the  point 
g.  In  this  connection,  it  is  important  to  remember  that  the  point 
A  is  the  edge  of  the  joint  on  the  opposite  side  of  r  (the  point  in  which 
the  resultant  of  all  the  forces  pierces  the  joint)  from  g.  Proceeding 
as  above,  the  true  factor  of  safety  (equation  12,  page  467)  and  also 
the  approximate  factor  (equation  13,  page  468)  are  computed  as 
below: 

FACTOR  OF  SAFETY. 


NO.  or 

JOINT. 

TBDB   VALUE. 

APPROXIIIATK   VALUB. 

1 

6.00  H- 0.60-    12 

8.00-*- 2.62-    3 

2 

9.87 -H  0.62-  16 

9. 76 -HO. 76-  19 

3 

12.87  H-0. 12  -  16 

11.00-+-2.00-    5.6 

4 

15.87 -f-0        -00 

12.6    H-3.37-    3.7 

5 

18.62-1-0        »  00 

14. 37 -1-4. 12-    3.5 
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The  above  values  show  that  at  some  points  there  is  a  marked 
difference  between  the  true  and  the  approximate  factor  of  safety. 

1234.  Stability  against  Crushing.  Since  the  center  of  pressure 
is  always  within  the  middle  third,  there  is*  no  tension  in  any  joint, 
and  therefore  the  unit  crushing  stress  may  be  found  by  equation  2, 
page  611.  It  is  not  always  possible  by  inspection  to  tell  which  joint 
has  the  maximum  unit  crushing  stress;  and  therefore  it  is  usually 
necessary  to  compute  the  stress  at  several  joints.  In  the  case  in 
hand,  the  maximum  pressure  will  be  found  for  three  joints — ^the 
crown,  joint  5,  and  the  springing. 

At  the  crown,  d  =  ^ Z,  and  hence  P  —  2W  -^  I;  or,  since  W  =- 
9,369  lb.  and  I  =  1.25  ft.,  P  =  14,990  lb.  per  sq.  ft.  =  103  lb.  per 
sq.  in. 

At  joint  b,  W  ^  the  component  of  R^  normal  to  the  joint  = 
13,900  lb.,  I  =  2.42  ft.,  and  d  =  0.40  ft.;  therefore  P  =  11,480 
lb.  per  sq.  ft.,  =  80  lb.  per  sq.  in. 

At  the  springing,  W  =»  the  component  of  R^  perpendicular  to  the 
joint  =  21,090  lb.;  I  =  4.5  ft.,  and  d  =  0.16  ft.;  therefore 

^  ^  2^090  ^  6X21000X0.16^  ^  _ 

4.5  (4.5)  '  '  ' 

That  is,  P  =  5,680  pounds  per  square  foot,  or  39  pounds  per  square 
inch.  Except  for  a  particular  kind  of  stone  and  a  definite  quality 
of  masonry,  it  is  impossible  even  to  discuss  the  probable  factor  of 
safety;  but  it  is  certain  that  in  this  case  the  nominal  factor  is  ex- 
cessive (see  §  582-84),  while  the  real  factor  is  still  more  so  (see 
§  1200-02). 

If  the  maximum  pressure  at  the  most  compressed  joint  had  been 
more  than  the  safe  bearing  power  of  the  masonry,  it  would  have 
been  necessary  to  increase  the  depth  of  the  arch  stones  and  repeat 
the  entire  process.  Notice  that  the  total  pressure  on  the  joints 
increases  from  the  crown  toward  the  springing,  and  that  hence  the 
depth  of  the  arch  stones  also  should  increase  in  the  same  direction. 

1236.  Stability  against  Sliding,  To  determine  the  degree  of 
stability  against  sliding,  notice  that  the  angle  between  the  resultant 
pressure  on  any  joint  and  the  joint  is  least  at  the  springing  joint; 
and  hence  the  stability  of  this  joint  against  sliding  is  less  than  that 
for  any  other.  The  nominal  factor  of  safety  is  equal  to  the  coef- 
ficient of  friction  divided  by  tan  (90®  -  76®)  =  tan  14®  =  0.25. 
An  examination  of  Table  74  (page  464)  shows  that  when  the  mortar 
is  still  wet  the  coefficient  is  at  least  0.50;  and  hence  the  nominal 
factor  for  the  joint  in  question  is  at  least  2,  and  probably  more,  while 
the  real  factor  is  still  greater.     The  nominal  factor  for  joint  7  is  at 
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least  4.6,  and  that  for  joint  3  is  about  6.  There  is  little  or  no  prob- 
ability that  an  arch  will  be  found  to  be  stable  for  rotation  and  crush- 
ing, and  unstable  for  sliding.  If  such  a  condition  should  occur,  the 
direction  of  the  assumed  joint  could  be  changed  to  give  stability.* 
The  actual  joints  should  be  as  nearly  perpendicular  to  the  Une  of 
resistance  as  is  consistent  with  simplicity  of  workmanship  and  with 
stability.  For  circular  arches,  it  is  ordinarily  sufficient  to  make  all 
the  joints  radial.  In  Fig.  196,  page  629,  the  joints  are  radial  to  the 
intrados;  but  if  they  had  been  made  radial  to  the  extrados  or  to  an 
intermediate  curve,  the  stability  against  sliding,  particularly  at  the 
springing  joint,  would  have  been  a  little  greater. 

1236.  //.  Special  Solution,  The  special  feature  of  the  following 
method  is  that  it  enables  one  to  draw  a  line  of  resistance  without 
previously  having  computed  the  crown  thrust,  and  also  enables  one 
to  find  a  line  of  resistance  which  will  pass  through  two  prede- 
termined points;  and  one  of  the  most  useful  applications  of  this 
method  is  in  determining  the  line  of  resistance  for  a  segmental  arch 
having  a  central  angle  so  small  as  to  make  it  obvious  that  the  joint 
of  rupture  is  at  the  springing  line. 

For  example,  assume  that  it  is  required  to  draw  the  line  of 
resistance  for  the  circular  arch  shown  in  Fig.  197.  The  span  is  50 
feet,  the  rise  10  feet,  the  depth  of  voussoir  2.5  feet,  and  the  height 
of  the  earth  above  the  summit  of  the  arch  ring  is  10  feet.  The 
angular  distance  of  the  springing  from  the  crown  is  43^  45';  and 
since  the  angle  of  rupture  is  nearly  always  more  than  45**,  it  is  safe 
to  assimie  that  the  joint  of  rupture  is  at  the  springing.  The  problem 
then  is  to  find  a  line  of  resistance  that  will  pass  through  U  (the 
upper  end  of  the  middle  third  of  the  crown  joint)  and  through  b  (the 
lower  end  of  the  middle  third  of  the  springing  joint). 

The  first  step  is  to  compute  the  external  forces  similarly  as  in 
(  1205-09,  which  see. 

Next  construct  s,  load  line,  as  shown  in  the  force  diagram,  Fig. 
197,  by  laying  off  Wi  and  /i„  and  u?,  and  ^„  etc.,  in  succession,  and 
drawing  F„  F„  etc.  Since  the  crown  thrust  has  not  yet  been  deter- 
mined, the  position  of  the  pole  is  not  known,  and  hence  a  trial  posi- 
tion must  be  assumed.  Since  the  load  is  symmetrical,  we  may 
assume  that  the  thrust  at  the  crown  is  horizontal;  and  hence  we  may 
choose  a  pole  at  any  point,  say  P',  horizontally  opposite  0.  Draw 
lines  from  P'  to  the  extremities  of  P„  P„  etc.  Construct  a  trial 
equilibrium  polygon  by  drawing  through  U  a  line  parallel  to  the  line 
P'  0,  of  the  force  diagram,  and  prolong  it  to  an  intersection  with 
P,;  from  this  point  draw  a  line  parallel  to  R^,  and  prolong  it  to  an 

*  Strictly  any  change  in  the  direction  of  the  joints  will  necessitate  a  recomputation 
of  the  entire  problem;  but,  except  in  extreme  cases,  such  revision  is  unnecessaiy. 


Art.  1.] 


Theory  of  Stability. 


638 


intersection  with  F,,  etc.,  continuing  to  an  intersection,  6',  of  F, 
with  the  springing  line  prolonged. 

Prolong  the  side  of  the  trial  equiUbrinm  through  V  to  g  where 
it  intersects  the  line  of  the  crown  thrust  prolonged.  According  to 
the  principles  of  graphic  statics,  ^  is  a  point  on  the  resultant  of  the 
forces  Fi,  F,,  F,,  F^,  F^,  and  F.. 

The  section  of  the  arch  from  the  crown  joint  to  joint  6  is  at  rest 
under  the  action  of  the  crown  thrust  T,  the  resultant  of  the  external 
forces,  and  the  reaction  of  joint  6.  Since  the  first  two  intersect  at 
g,  and  since  it  has  been  assumed  that  the  center  of  pressure  for  joint 
6  is  at  h — ^the  inner  extremity  of  the  middle  third, — a  line  hg  must 
represent  the  direction  of  the  resultant  reaction  of  joint  6;  and  hence 


Fig.  197. 


the  line  72,,  in  the  force  diagram  drawn  from  the  upper  extremity 
of  F,,  parallel  to  bgf,  to  an  intersection  with  P'O,  represents,  to  the 
scale  of  the  load  line,  the  amount  of  the  reaction  of  joint  6.  Then 
PO,  to  the  same  scale,  represents  the  crown  thrust  corresponding 
to  the  line  of  resistance  passing  through  U  and  h;  and  a  hne — not 
shown  in  Fig.  197 — from  the  upper  extremity  of  F,  to  the  lower 
extremity  of  F„  would  represent,  in  both  direction  and  amount,  the 
resultant  of  Fj,  F„  F,,  F^,  F^,  and  F,. 

Having  found  the  thrust  at  the  crown,  complete  the  force  dia- 
gram by  drawing  the  lines  /^i,  R^y  /?„  etc.;  and  then  construct  a 
new  equilibrium  polygon  exactly  as  was  described  above  for  the 
trial  equiUbrium  polygon.  The  equilibrium  polygon  shown  in  Fig. 
197  by  a  solid  line  was  obtained  in  this  way. 

The  points  in  which  the  sides  of  the  new  equilibrium  polygon 
cut  the  corresponding  joints  are  the  centers  of  pressure  on  the  respec- 
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tive  joints.    The  stability  of  the  arch  may  be  discussed  as  in  S  1233- 
35. 

1237.  Unsymmetrieal  Load.  The  design  for  an  arch  ring  should 
not  be  considered  perfect  until  it  is  found  that  the  criteria  of  safety 
(§  1197)  are  satisfied  for  the  dead  load  and  also  for  every  possible 
position  of  the  live  load.  A  direct  determination  of  the  line  of  re- 
sistance for  an  arch  under  an  unsymmetrical  load  is  impossible. 
To  find  the  line  of  resistance  for  an  arch  under  a  symmetrical  load,  it 
was  necessary  to  make  some  assumption  concerning  (1)  the  amount 
of  the  thrust,  (2)  its  point  of  application,  and  (3)  its  direction;  but 
when  the  load  is  unsymmetrical,  we  neither  know  any  of  these  items 
nor  can  make  any  reasonable  hypothesis  by  which  they  can  be 
determined.  For  an  unsymmetrical  load  we  know  nothing  concern- 
ing the  position  of  the  joint  of  rupture,  and  know  that  the  thrust 
at  the  crown  is  neither  horizontal  nor  applied  at  one  third  of  the  depth 
of  that  joint  from  the  crown;  and  hence  the  preceding  methods  can 
not  be  employed.  When  the  load  is  not  symmetrical,  the  following 
method  may  be  employed  to  find  a  line  of  resistance;  but  it  gives  no 
indication  as  to  which  of  the  many  possible  lines  of  resistance  is  the 
true  one. 

Let  it  be  required  to  test  the  stability  of  a  symmetrical  arch  having 
a  uniform  live  load  covering  only  half  the  span.  The  problem  could 
be  solved  by  determining  the  external  forces  as  in  §  1219-20;  but 
for  variety  and  to  explain  a  method  of  determining  the  loads  that  is 
frequently  used,  in  one  form  or  another,  in  discussions  of  the  stability 
of  voussoir  arches,  a  different  method  of  determining  the  vertical 
forces  will  be  employed.  This  method  consists  in  reducing  the  actual 
load  upon  an  arch  (including  the  weight  of  the  arch  ring  itself)  to  an 
equivalent  homogeneous  load  of  the  same  density  as  the  arch  ring. 
The  upper  limit  of  this  imaginary  loading  is  called  the  reducedAoad 
contour, 

1238.  To  find  the  Reduced-Load  Contour,    Assume  that  it   is 

required  to  find  the  reduced-load  contour  for  the  dead  load  on  the  arch 

in  Fig.  198.     Assume  that  the  weight  of  the  arch  ring  is  160  pounds 

per  cubic  foot,  that  of  the  rubble  backing  140;  and  that  of  the  earth 

100.     Then  the  ordinate  at  a  to  the  load  contour  of  an  equivalent 

140 
load  of  the  density  of   the  arch   ring  is  equal  to  ah  4-  6c    -—  -4- 

100 
cd  —  = ,  say,  gf.  The  value  of  gf  is  laid  off  in  Fig.  199.  Com- 
puting the  ordinates  for  other  points  gives  the  line  EF,.¥ig.  199, 
which  is  the  reduced-load  contour  for  the  load  shown  in  Fig.  198. 
The  area  between  the  intrados  and  the  reduced-load  contour  is 
proportional  to  the  dead  load  on  the  arch. 
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In  a  similar  manner,  a  live  load  (as,  for  example,  a  train)  can  be 
reduced  to  an  equivalent  load  of  masonry, — in  which  case  the  re- 
duced-load contour  would  consist  of  a  line  GH  above  and  parallel 
to  EJ  for  that  part  of  the  span  covered  by  the  train;  while  for  the 
remainder  of  the  span,  the  line  JF  is  the  reduced-load  contour. 


Fia.  108. 
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To  utilize  the  reduced-load  contour,  draw  the  arch  and  its  re- 
duced-load contour  upon  thick  paper  or  card-board,  to  a  large  scale; 
and  divide  the  arch  into  any  number  of  imaginary  voussoirs,  and 
erect  verticals  from  the  upper  ends  of  the  imaginary  joints.  Then 
measure,  with  a  planimeter  or  otherwise,  the  area  of  each  voussoir 
and  its  load,  from  which  the  weight  of  each  voussoir  and  its  load  can 
be  easfly  determined.  Next,  with  a  sharp  knife,  carefully  cut  out 
the  area  representing  the  load  on  each  arch  stone.  The  center  of 
gravity  of  each  piece,  as  ijklmn,  Fig.  199,  can  be  found  by  bal- 
ancing it  on  a  knife-edge  successively  in  two  positions  at  right 
angles  to  each  other;  and  then  the  position  of  the  center  of  gravity 
is  to  be  transferred  to  the  drawing  of  the  arch. 

1239.  To  find  the  Line  of  Resistance.  Assume  that  it  is  desired 
to  find  the  line  of  resistance  for  the  arch  shown  in  Fig.  200,  page  636, 
whose  reduced-load  contour  is  as  shown.  Assume  that  the  vertical 
forces  have  been  determined  as  explained  in  the  preceding  section; 
and  also  assume  that  the  horizontal  component  of  the  earth  pressure 
is  one  third  of  the  vertical  intensity,  and  that  it  has  been  computed 
as  in  §  1208. 

An  equilibrium  polygon  can  be  made  to  pass  through  any  three 
points;  and  therefore  we  may  assume  three  points  for  a  trial  equilib- 
rium polygon, — as,  for  example,  (1)  the  lower  limit  of  the  middle 
third  of  the  joint  at  the  abutment  A,  (2)  the  middle,  C,  of  the  crown 
joint,  and  (3)  the  upper  limit  of  the  middle  third  of  the  joint  at  B. 

Construct  a  force  diagram  by  laying  ofiF  the  external  forces  suc- 
cessively from  0  in  the  usual  way,  selecting  a  pole,  P',  at  any  point, 
and  drawing  lines  connecting  P'  with  the  points  of  division  of  the 
load  line.  Draw  a  line  from  0  to  8,  and  then  08  is  the  resultant  of 
all  the  loads  upon  the  arch.    Then  commencing  at  A,  one  of  the 


636 


VoussoiR  Arches. 


[Chap.  XXII. 


given  points,  construct  a  preliminary  equilibrium  polygon  AC'B' 
by  the  method  explained  in  §  1231.  Draw  the  closing  line  AB'\ 
and  in  the  force  diagram  draw  a  line  HF,  through  F  parallel  to 
AB\    Then  OH  and  H8  are  the  reactions  at  A  and  B,  respectively. 

The  next  step  is  to  find  a  pole  such  that  the  equilibrium  polygon 
will  pass  through  C  and  B  instead  of  C  and  B',  In  the  force  diagram 
draw  a  line  from  0  to  4,  which  is  the  resultant  of  the  four  forces  to 
the  right  of  C.  Through  C  draw  a  line  CC  parallel  to  the  line  04. 
Connect  the  points  A  and  C,  and  also  A  and  C;  and  then  the  lines 
AC  and  AC  are  the  closing  lines  of  the  equilibrium  polygons  for 
the  forces  to  the  right  of  C,  Through  P*  draw  a  dividing  ray  parallel 
to  AC  cutting  04  at  K;  and  then  OK  and  K4  represent  the  reactions 
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of  the  forces  to  the  right  of  C,  acting  at  A  and  C  respectively.  The 
point  H  is  common  to  all  force  polygons  for  the  given  system  of 
forces;  and  the  point  K  is  common  to  all  force  polygons  for  the  forces 
to  the  right  of  C.  If  the  polygon  is  to  pass  through  C,  then  AC 
is  a  closing  line;  and  consequently  the  pole  of  the  force  diagram  must 
lie  on  a  Une  through  K  parallel  to  AC,  Similarly,  if  the  polygon 
is  to  pass  through  B,  then  AB  is  the  closing  Une;  and  consequently 
the  pole  must  lie  on  a  line  through  H  parallel  to  AB,  Therefore, 
if  from  H  and  K  lines  be  drawn  respectively  parallel  U)  AC  and  AB, 
their  intersection,  P,  is  the  pole  of  the  polygon  which  will  pass  through 
A,  C,  and  B.    This  polygon  is  shown  in  Fig.  200. 

1240.  If  a  line  of  resistance  can  not  be  drawn  within  the  pre- 
scribed limits,  then  the  section  of  the  arch  ring  must  be  changed 
so  as  to  include  the  line  of  resistance  within  the  desired  limits. 

1241.  Criterion.  If  the  line  of  resistance,  when  constructed  by 
any  of  the  preceding  methods,  does  not  lie  within  the  middle  third 
of  the  arch  ring,  the  following  process  may  be  employed  to  detennine 
whether  or  not  it  is  possible  to  draw  a  line  of  resistance  in  the  middle 
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third.  This  method  is  strictly  applicable  only  for  vertical  forces, 
and  hence  is  approximate  when  horizontal  forces  are  considered; 
but  it  is  sufficiently  exact  for  the  purpose.*- 

"Assume,  for  example,  that  the  line  of  resistance  of  Fig.  201  lies 
outside  of  the  middle  third  at  a  and  6.  Next  draw  a  line  of  resistance 
through  c  and  </,  the  points  where  normals  from  a  and  6  intersect  the 
outer  and  inner  boundary  of  the  middle  third  respectively.  To  pass 
a  line  of  resistance  through  c  and  rf,  it  is  necessary  to  determine  the 
value  and  point  of  application  of  the  corresponding  crown  thrust. 
The  condition  which  makes  the  line  of  resistance  pass  through  c  is: 
the  thrust  multiplied  by  the  vertical  dis- 
tance of  its  point  of  application  above  c  is 
EQUAL  TO  the  load  on  the  joint  at  c  multi- 
PLIED  BY  its  horizontal  distance  from  c. 
The  condition  that  makes  the  line  of  re- 
sistance pass  through  d  is:  the  thrust 
MULTIPLIED  BY  the  sum  of  the  distance 
its  point  of  application  is  above  c  and  of 
the  vertical  distance  between  c  and  d  is 
EQUAL  TO  the  load  on  the  joint  at  d 
MULTIPLIED    BY    its    horizontal    distance  *"      pio.  201. 

from  d.     These  conditions  give  two  equa- 
tions which  contain  two  unknown  quantities — the  thrust  and  the 
distance  its  point  of  application  is  above  c.     After  solving  these 
equations,  the  line  of  resistance  can  be  drawn  by  any  of  the  methods 
already  explained. 

"  If  this  new  line  of  resistance  lies  entirely  within  the  prescribed 
limits,  it  is  plain  that  it  is  possible  to  draw  a  line  of  resistance  therein; 
but  if  the  second  line  does  not  lie  within  the  prescribed  limits,  it 
is  not  at  all  probable  that  a  line  of  resistance  can  be  drawn  therein. 
The  possibility  of  finding,  by  a  third  or  subsequent  trial,  a  line  of 
resistance  within  the  limits  can  not,  in  general,  be  answered  definitely, 
since  such  a  possibility  depends  upon  the  form  of  the  section  of  the 
arch  ring. 

"  If  the  line  of  resistance  drawn  through  U  and  L  goes  outride  of 
[the  middle  third  of]  the  arch  ring  beyond  the  extrados  only,  m  at  a, 
the  second  line  of  resistance  should  be  drawn  through  c  and  L;  and 
if,  on  the  other  hand,  it  goes  outside  below  the  intrados  only,  aa 
at  6,  the  second  line  should  be  drawn  through  U  and  rf." 

1242.  SOEDTLBR'S  THEORY.  This  theory  is  the  one  m^st  fre- 
quently employed.  It  is  based  upon  the  hypothesis  of  least  crown 
thrust  (§  1215),  and  assumes  that  the  external  forces  are  vertical. 

*  Thb  process  wa«  devwed  by  Dr.  Scheffler;  but  the  following  statement  of  tt 
is  from  Lanza's  Applied  Mechanics,  p.  617-18. 
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In  Scheffler's  theory  the  joint  of  rupture  is  found  by  trial  sub- 
stantially as  explained  in  §  1218-22;  and  the  crown  thrust  is,  for 
example,  the  maximum- value  in  the  third  to  the  last  column  of  Table 
89,  page  624.  In  other  words,  Scheffler's  theory  is  the  same  as  the 
Rational  Theory  (§  1229-41),  except  that  it  neglects  the  horizontal 
components  of  the  earth  pressure,  and  therefore  uses  a  smaller  crown 
thrust  and  usually  also  a  different  joint  of  rupture.  For  the  arch 
in  Fig.  195,  page  623,  according  to  Scheffler's  theory  joint  4  is  the 
joint  of  rupture,  and  8,706  lb.  is  the  crown  thrust  (see  Table  89). 
The  line  of  resistance  is  determined  exactly  as  for  the  rational  theory 
except  that  the  load  line  for  Scheffler's  theory  is  straight.  The  lines 
of  resistances  (not  the  equilibriimi  polygon)  for  both  the  rational  and 
Scheffler's  theory  for  the  arch  shown  in  Fig.  195,  page  623,  are  given 
in  Fig.  202.  In  this  particular  case,  the  difference  between  the 
two  lines  above  the  joint  of  rupture  is  not  material;  but  the  dif- 
ference below  that  joint  has  an  important  effect  upon  the  thickness 
of  the  arch  at  the  springing,  and  also  upon  the  thickness  of  the 
abutment  (J  1246). 

If  the  maximum  ratio  of  the  horizontal  to  the  vertical  component 
of  the  external  forces  (see  last  paragraph  on  page  616)  had  been 
employed  in  determining  the  crown  thrust  and  the  line  of  resistance, 
there  would  have  been  a  greater  difference  in  the  position  of  both 
the  joint  of  rupture  and  the  line  of  resistance.  Although  the  hori- 
zontal components  of  the  external  forces  can  not  be  accurately  deter- 
mined, any  theory  that  disregards  them  is  needlessly  inaccurate. 

1243.  EironeonB  Application.  Not  infrequently  the  principle 
of  the  joint  of  rupture  is  entirely  neglected  in  applying  this  theory; 
that  is  to  say,  the  crown  thrust  employed  in  determining  the  line  of 
resistance  is  that  which  would  produce  equilibrium  of  rotation  about 
the  springing  line^  instead  of  that  which  would  produce  equilibriimi 
about  the  joint  of  rupture.  For  example,  instead  of  employing  the 
maximum  value  in  the  third  to  the  last  column  of  Table  89,  page  624, 
the  last  quantity  in  that  column  is  used.  The  line  of  resistance  ob- 
tained by  this  method  is  shown  in  Fig.  202  by  the  dotted  line,  the 
crown  thrust  (5,990,  as  computed  in  Table  89)  being  laid  off  from 
the  lower  end  of  w,  to  £^,  to  the  scale  employed  in  laying  oflf  the 
load  line. 

The  amount  of  the  error  is  illustrated  in  Fig.  202.  According 
to  this  analysis,  the  line  of  resistance  is  tangent  to  the  intrados, 
which  seems  to  show  that  the  arch  can  not  stand  for  a  moment. 
However,  many  such  arches  do  stand,  and  carr>'  a  heavy  railroad 
traffic  without  any  signs  of  weakness;  and  further,  any  reasonable 
method  of  analysis  shows  that  the  arch  is  not  only  ssie,  but  even 
extravagantly  so  (§  1234).     This  method  of  analysis  certainly  ac- 
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counts  for  some,  and  perhaps  many,  of  the  excessively  heavy  arches 
built  in  the  past. 

1244.  Beliability  of  Scheffler's  Theory.  The  author  has  deter- 
mined the  line  of  resistance  of  a  great  number  of  actual  arches,  and 
has  frequently  found  arches  that  had  given  no  signs  of  failure,  which 


Fig.  202. 
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were  unstable  according  to  Scheffler's  theory;  but  he  has  found  none 
which  were  unstable  by  the  rational  theory.  Of  course,  an  arch  may 
be  made  so  heavy  as  to  be  stable  by  an  approximate  theory;  but 
the  fact  that  some  arches  were  unstable  by  Scheffler's  theory,  and 
stable  by  the  rational  theory,  seems  to  show  that  the  latter  is  the 
more  accurate. 

1246.  Rakkimi'8  Theort.  Rankine's  theory  of  the  arch  recog- 
nizes  the  existence  of  the  horizontal  ccnnponent  of  the  earth  pressure, 
and  in  the  mathematical  work  leaves  nothing  to  be  desired;  but  he 
does  not  make  it  clear  that  his  mathematical  theory  can  be  applied 
in  practice.  He  employes  Navier's  principle  (§  1214)  to  find  the 
crown  thrust;  and  determines  the  position  of  the  joint  of  rupture 
by  means  of  a  differential  equation;  but  it  is  not  clear  that  the 
relationship  between  the  several  variables  in  this  equation  can  be 
stated  for  any  practical  case  in  a  manageable  mathematical  form. 
Rankine  does  not  work  out  any  numerical  example;  but  in  an  illus- 
tration of  the  method  of  determining  the  stability  of  any  proposed 
arch  he  virtually  assumes  that  the  portion  of  the]  semi-arch  above 
the  joint  of  rupture  is  acted  upon  by  only  three  forces — the  crown 
thrust,  the  weight  of  the  arch,  and  the  reaction  at  the  joint  of  rup- 
ture.* This  is  erroneous  (a)  because  it  neglects  the  horizontal  com- 
ponents of  the  external  forces;  and  (6)  because  it  finds  a  new  value 
for  the  thrust  at  the  crown  which,  in  general,  will  differ  from  that 
employed  in  finding  the  position  of  the  joint  of  rupture.  At  best 
Rankine's  theory  determines  the  line  of  resistance  within  limits  at 
only  two  points;  and  hence  gives  no  definite  information  as  to  the 
degree  of  stability  against  sliding,  overturning,  or  crushing  at  these 
points,  and  gives  no  information  at  all  for  other  points. 

Although  this  theory  has  long  been  before  the  public,  it  is  com- 
paratively Uttle  employed  in  practice.  This  is  probably  due,  in 
part  at  least,  to  the  fact  that  Rankine's  presentation  of  it  is  not  very 
simple  nor  very  clearly  stated,  besides  being  distributed  throughout 
various  parts  of  his  books — "Civil  Engineering"  and  "Applied 
Mechanics.'' 

1246.  Stability  or  Abutments.  The  stability  of  the  abutments 
is  in  a  measure  indeterminate,  since  it  depends  upon  the  position 
of  the  line  of  resistance  of  the  arch.  The  stability  of  the  abutment 
may  be  determined  most  easily  by  treating  it  as  a  part  of  the  arch, 
i.e.,  by  extending  the  load  line  so  as  to  include  the  forces  acting  upon 
it  and  drawing  the  reactions  in  the  usual  way. 

In  Fig.  202  (page  639)  is  shown  the  Ime  of  resistance  for  the 
abutment  according  to  the  rational  theory  of  the  arch  (J  1229-41), 
and  also  that  according  to  Scheffler's  theory  (§  1242-44),  the  former 

♦  Rankine's  Civil  Engineering,  p.  421-22. 
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by  the  solid  line  and  the  latter  by  the  broken  one.  Since  to  over- 
estimate the  horizontal  components  of  the  external  forces  would  be 
to  err  on  the  side  of  danger,  in  appl)ring  the  former  theory  in  Fig.  202 
the  horizontal  component  acting  against  the  abutment  was  disre- 
garded on  the  assumption  that  the  abutment  might  be  set  in  a  pit 
without  greatly  disturbing  the  surrounding  earth  and  consequently 
there  might  not  be  any  appreciable  horizontal  earth  thrust  against 
the  abutment.  If  the  horizontal  component  had  been  considered, 
the  difference  between  the  lines  of  resistance  for  the  two  theories 
ti^ould  have  been  still  greater.  Notice  that  the  analysis  which  recog- 
nizes the  existence  of  the  horizontal  forces,  i.e.,  the  rational  theory, 
permits  a  lighter  abutment  than  the  theory  which  assumes  the  exter- 
nal forces  to  be  entirely  vertical. 

The  omission  of  the  horizontal  components  assumes  that  the  only 
object  of  the  abutment  is  to  resist  the  thrust  of  the  arch;  and  that 
consequently  the  flatter  the  arch  the  greater  the  thrust  and  the 
heavier  the  abutment.  Ordinarily  the  abutment  must  resist  the 
thrust  of  the  arch  tending  to  overthrow  it  and  to  slide  it  outward, 
and  must  act  also  as  a  retaining  wall  to  resist  the  lateral  pressure  of 
the  earth  tending  to  overthrow  it  and  to  slide  it  inward.  For  large 
arches  the  former  is  the  more  important;  but  for  small  arches, 
particularly  under  high  embankments,  the  latter  is  the  more  inpor- 
tant.  Hence,  for  a  large  arch  or  for  an  arch  having  a  light  surcharge, 
the  abutment  should  be  proportioned  to  resist  the  thrust  of  the  arch; 
but  for  a  small  arch  under  a  heavy  surcharge  of  earth,  the  abutment 
should  be  proportioned  as  a  retaining  wall  (Chap.  XVIII). 

Although  the  horizontal  pressure  of  the  earth  can  not  be  com- 
puted accurately,  there  are  many  conditions  imder  which  the  hori- 
zontal components  should  not  be  omitted.  For  example,  if  the 
abutment  is  high,  or  if  the  earth  is  deposited  artificially  behind  it, 
ordinarily  it  would  be  safe  to  count  upon  the  pressure  of  the  earth 
to  assist  in  preventing  the  abutment  from  being  overturned  out- 
ward. Finally,  although  it  may  not  always  be  wise  to  consider  the 
earth  pressure  as  an  active  force,  there  is  always  a  passive  resistance 
which  will  add  greatly  to  the  stability  of  the  abutment,  and  whose 
intensity  will  increase  rapidly  with  any  outward  movement  of  the 
abutment. 

Art.  2.     Empirical  Rules. 

1247.  In  the  preceding  article  it  was  shown  that  every  theory  of 
the  arch  requires  certain  fundamental  assumptions,  and  that  hence 
the  best  theory  is  only  an  approximation.     Further,  since  it  is  prac- 
tically impossible,  by  any  theor}-  to  include  the  effect  of  passing  loads, 
41 
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(§  1237-41),  theoretical  results  are  inapplicable  when  the  moving 
load  is  heavy  compared  with  the  stationary  load.  It  was  shown 
also  that  the  stability  of  a  voussoir  arch  does  not  admit  of  exact 
mathematical  solution,  but  is  to  some  extent  an  indeterminate 
problem.  At  best  the  stresses  in  a  masonry  arch  can  never  be  com- 
puted as  accurately  as  those  in  metallic  structures.  However,  this 
is  a  less  serious  matter,  since  the  material  employed  in  the  former  is 
comparatively  cheap. 

Considered  practically,  the  designing  of  a  voussoir  arch  is  greatly 
simplified  by  the  many  examples  furnished  by  existing  structures 
which  afford  incontrovertible  evidence  of  their  stability  by  safely 
fulfilling  their  intended  duties,  to  say  nothing  of  the  history  of  those 
structures  which  have  failed  and  thus  supplied  negative  evidence  of 
great  value.  In  designing  arches,  theory  should  be  interpreted  by 
experience;  but  experience  should  be  studied  by  the  light  of  the  best 
theory  available. 

This  article  will  be  devoted  to  the  presentation  of  current  practice 
as  shown  by  approved  empirical  formulas  and  practical  rules,  and  by 
examples. 

1248.  EmPIBIOAL  FoRMITLAS  FOR  THE  PBOPORTIDNS  OF  AROHKS. 
Numerous  formulas  derived  from  existing  structures  have  been 
proposed  for  use  in  designing  voussoir  arches.  Such  formulas  are 
useful  as  guides  in  assuming  proportions  to  be  tested  by  theory,  and 
also  as  indicating  what  actual  practice  is  and  thus  affording  data  by 
which  to  check  the  results  obtained  by  theory. 

As  proof  of  the  reliability  of  such  formulas,  they  are  frequently 
accompanied  by  tables  showing  their  agreement  with  actual  struc- 
tures. Concerning  this  method  of  proof,  it  is  necessary  to  notice 
that  (1)  if  the  structures  were  selected  because  their  dimensions 
agreed  with  the  formula,  nothing  is  proved;  and  (2)  if  the  structures 
were  designed  according  to  the  formula  to  be  tested,  nothing  is  proved 
except  that  the  formula  represents  practice  which  is  probably  safe. 

At  best,  a  formula  derived  from  existing  structures  only  indicates 
safe  construction,  but  gives  no  information  as  to  the  degree  of  safety. 
Such  formulas  usually  state  the  relation  between  the  principal  dimen- 
sions; but  the  stability  of  an  arch  can  not  be  determined  from  the 
dimensions  alone,  for  it  depends  upon  various  attendant  circumstances 
— as  the  condition  of  the  loading  (if  earth,  upon  whether  loose  or 
compact;  and  if  masonry,  upon  the  bonding,  the  mortar,  etc.),  the 
quality  of  the  materials  and  of  the  workmanship,  the  manner  of 
constructing  and  striking  the  centers,  the  spreading  of  the  abutments, 
the  settlement  of  the  foundations,  etc.  The  failure  of  an  arch  is 
a  very  instructive  object  IcHson,  and  should  be  most  carefully  studied, 
sihee  it  indicates  the  least  degree  of  stability  consistent  with  safety. 


Art.  2.]  Empirical  Rules.  643 

Many  masonry  arches  itre  excessively  strong;  and  hence  there  are 
empirical  formulas  whicL  agree  with  existing  structures,  but  which 
differ  from  each  other  300  or  400  per  cent.  All  factors  of  the  problem 
must  be  borne  in  mind  in  comparing  empirical  formulas  either  with 
each  other  or  with  theoretical  results. 

A  number  of  the  more  important  empirical  formulas  will  now  be 
given,  but  without  any  attempt  at  comparisons,  owing  to  the  lack 
of  space  and  of  the  necessary  data. 

1249.  Thickness  of  the  Arch  at  the  Grown.  In  designing  an  arch, 
the  first  step  is  to  determine  the  thickness  at  the  crown,  i.e.,  the 
depth  of  the  keystone. 

Let  d  =  the  depth  at  the  crown,  in  feet; 

p  =  the  radius  of  curvature  of  the  intrados,  in  feet; 
r  =  the  rise,  in  feet; 
8  =  the  span,  in  feet. 

1250.  American  Practice,  Trautwine's  formula  for  the  depth  of 
the  keystone  for  a  first-class  cut^stane  arch,  whether  circular  or 
elliptical,  is 

d  =  i  V  /)  4-  i  8,  +  0.2 (10) 

"For  second-class  work,  this  depth  may  be  increased  about  one 
eighth  part;    and  for  brick  work  or  fair  rubble,  about  one  third." 

1261.  English  Practice,  Rankine's  formula  for  the  depth  of 
keystone  for  a  single  arch  is 

d=  V0.12/>;      ......     (11) 

for  an  arch  of  a  series^ 

d  =  V0.17/>;      ......     (12) 

and  for  tunnd  arches,  where  the  ground  is  of  the  firmest  and  safest. 


:=^0.12^, 


(13) 


and  for  soft  and  slipping  materials  twice  the  above. 

The  segmental  arches  of  the  Kennies  and  the  Stephensons,  which 
are  generally  regarded  as  models,  "have  a  thickness  at  the  crown 
of  from  A  to  ^  of  the  span,  or  of  from  tV  ^o  ^  of  ^^^  radius  of  the 
intrados." 

1262.  French  Practice,*  Perronnet,  a  celebrated  Femch  engi- 
neer, is  frequently  credited  with  the  formula, 

d=lTi  +  A«» (14) 

as  being  applicable  to  arches  of  all  forms — semicircular,  segmental, 
elliptical,   or    basket-handled— and   to   railroad   bridges    or  arches 

*  From  ''Proportions  of  Arches  from  French  Practice,"  by  E.  Sherman  Gould 
in  Van  NostraruTs  Engineering  Magazine,  vol.  xxix,  p.  450. 
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suBtaining  heavy  surcharges  of  earth.  "Pe^rronnet  does  not  seem, 
however,  to  have  paid  much  attention  to  tTne  rule;  but  has  made  his 
bridges  much  lighter  than  the  rule  would  t^uire."  Other  formulas 
of  the  above  form,  but  having  different  cons^iUJts,  are  also  frequently- 
credited  to  the  same  authority.  Evidently  Perronnet  varied  the 
proportions  of  his  arches  according  to  the  strength  imd  weight  of 
the  material,  the  closeness  of  the  joints,  the  quality  of  mortar,  etc.; 
and  hence  diiBferent  examples  of  his  work  give  different  formulas. 
However,  it  is  remarkable  that  according  to  all  formulas  credited 
to  Perronnet  the  thickness  at  the  crown  is  independent  of  the  rise, 
and  varies  only  with  the  span. 

1263.  Dejardin's  formvdas,  which  are  frequently  employed  by 
French  engineers,  are  as  follows: 

For  circular  arehes, 


''7-1. 

d- 1+0.100/);     .     . 

.     .     (15) 

i'V-l. 

d  -  1  +  0.050  p\    .     . 

.      .     (16) 

«7-*. 

d  -  1  +  0.035  p;    .     . 

•     .     (17) 

»7-A. 

d- 1 +0.020/0;     .     . 

.     .     (18) 

id  basket-handled  arches, 

"f-i 

d  =  1  +  0.070  p.     .     . 

•     .     (19) 

By  Dejardin's  formulas  the  thickness  at  the  crown  decreases  as 
the  rise  increases — as  it  should. 

1264.  Croizette-Desnoyers,  a  French  authority,  recommends  the 
following  formulas: 

^  7  >  i,      d  -=  0.50  +  0.28\/27;      ...     (20) 
if7  =  J,      d  =  0.50  +  0.26\/2>;      .     .      .     (21) 

o 

*^7  =  tV,    d  =  0.50  +  0.20\/27;      ...     (22) 

1266.  Notice  that  in  none  of  the  above  formulas  does  the  char- 
acter of  the  material  of  the  arch  ring  enter  as  a  factor.  Notice  also 
that  none  of  them  has  a  factor  depending  upon  the  amount  of  the 
load — either  live  or  dead. 
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1266.  Thicknesft  of  the  Aieh  at  the  Springing.  If  the  loads  are 
vertical,  the  horizontal  component  of  the  compression  on  the  arch 
ring  is  constant;  and  hence,  to  have  the  mean  pressure  on  the  joints 
uniform,  the  vertical  projection  of  the  joints  should  be  constant. 
This  principle  leads  to  the  following  formula,  which  is  frequently- 
employed:  The  length  J  measured  radially  ^  of  each  joint  between  the 
joint  of  rupture  and  the  crown  should  he  such  thai  its  vertical  projection 
is  eqwd  to  the  depth  of  the  keystone.  In  algebraic  language,  this  rule 
is 

Z  =  d  sec  a, (23) 

in  which  I  is  the  length  of  the  joint,  d  the  depth  at  the  crown,  mid  a 
the  angle  the  joint  makes  with  the  vertical. 

1267.  Trautwine  gives  a  formula  for  the  thickness  of  the  abut- 
ment, which  determines  also  the  thickness  of  the  arch  at  the  springing 
(see  i  1258). 

"The  augmentation  of  the  thickness  at  the  springing  line  is 
made,  by  the  Stephensons,  from  20  to  30  per  cent;  and  by  the 
Rennies  about  100  per  cent." 

1268.  Thickness  of  the  Abntment.    Trautwine's  formula  is 

^  =  0.2/) +  0.1  r  + 2.0, (24) 

in  which  t  is  the  thickness  of  the  abutment  at  the  springing,  p  the 
radius,  and  r  the  rise — all  in  feet.  "The  above  formula  applies 
equally  to  the  smallest  culvert  or  the  largest  bridge — whether  cir- 
cular or  elliptical,  and  whatever  the  proportions  of  rise  and  span — 
and  to  any  height  of  abutment.  It  applies  also  to  all  the  usual 
methods  of  filling  above  the  arch,  whether  with  solid  masonry  to 
the  level  of  the  top  of  the  crown,  or  entirely  with  earth.  It  gives 
a  thickness  of  abutment  which  is  safe  in  itself  without  any  backing 
of  earth  behind  it,  and  also  against  the  pressure  of  the  earth  when  the 
bridge  is  unloaded.  It  gives  abutments  which  alone  are  safe  when 
the  bridge  is  loaded;  but  for  small  arches,  the  formula  supposes  that 
earth  will  be  deposited  behind  the  abutments  to  the  height  of  the 
roadway.  In  small  bridges  and  large  culverts  on  first-class  railroads, 
subject  to  the  jarring  of  heavy  trains  at  high  speed,  the  compara- 
tive cheapness  with  which  an  excess  of  strength  can  be  thus  given 
to  important  structures  has  led,  in  many  cases,  to  the  use  of  abutments 
from  one  fourth  to  one  half  thicker  than  those  given  by  the  preceding 
rule.  If  the  abutment  is  of  rough  rubble,  add  6  inches  to  the  thick- 
ness by  the  above  formula,  to  insure  full  thickness  in  every  part."* 

To  find  the  thickness  of  the  abutment  at  the  bottom,  lay  off,  in 
Fig.  203,  on  =  <  as  computed  by  the  above  equation;  vertically  above 
n  lay  off  an  —  half  the  rise;  and  horizontally  from  a  lay  off  ab  =  one 
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forty-«ighth  of  the  span.  Then  the  line  frn  prolonged  gives  the  back 
of  the  abutment,  provided  the  width  at  the  bottom,  sp,  is  not  less 
than  two  thirds  of  the  height,  o$.  ''In  practice,  os  will  rarely  ex- 
ceed this  limit,  and  only  in  arches  of  considerable  rise.  In  very  high 
abutments,  the  abutment  as  above  will  be  too  slight  to  sustain  the 
earth  pressure  safely.  "* 


Fio.  203. 


Trantwine's  Ruuc  for  Thickness  of  Abutment. 


To  find  the  thickness  of  the  arch,  compute  the  thickness  ce  by 
equation  10,  page  643,  draw  a  curve  through  e  parallel  to  the 
intradoB,  and  from  6  draw  a  tangent  to  the  extrados;  and  then  will 
bfe  be  the  top  of  the  masonry  filling  above  the  arch.  Or,  instead  of 
drawing  the  extrados  as  above,  find  by  trial  a  circle  which  will  pass 
through  6,  e,  and  6',  the  latter  being  a  point  on  the  left  abutment 
corresponding  to  6  on  the  right. 

Trautwine's  rule,  or  a  similar  one,  for  proportioning  the  abutment 
and  the  backing  is  frequently  employed. 

1269.  Rankine  says  that  in  some  of  the  best  examples  of  bridges 
the  thickness  of  the  abutment  ranges  from  one  third  to  one  fifth  of 
the  radius  of  curvature  of  the  arch  at  its  crown. 

The  following  formula  is  said  to  represent  German  and  Rtissian 
practice, 

^  -  1  +  0.04  (5  «  +  4  A), (25) 

in  which  h  is  the  distance  between  the  springing  line  and  the  top  of 
the  foundation*. 

1260.  DzMnraxomi  or  Actual  Abohks.  Table  90,  page  648, 
shows  the  dimensions  of  a  niunber  of  the  longest  voussoir  arche  in 
the  world,  which  may  be  taken  as  representative  of  good  practice. 
Because  of  the  impossibility  of  obtaining  all  of  the  dimensions,  a 
few  arches  have  been  omitted  whose  spans  are  greater  than  some  of 
those  given.  Unfortunately,  there  is  a  difference  in  the  recorded 
dimensions  of  some  of  the  arches. 

•  Tmutwine's  Engineer's  Pocket-book. 
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No.  1  is  the  largest  masonry  span  in  the  world.  For  further 
details  see  §  1284. 

No.  3,  the  third  largest  masonry  arch  (whether  voussoir  or  con- 
crete) in  the  world,  was  built  in  1377 — a  very  interesting  fact. 
However,  the  dates  and  the  dimensions  of  this  arch  are  somewhat 
uncertain.  The  data  in  the  table  is  said  to  be  derived  from  about 
20  feet  of  each  abutment  that  remained  standing  in  1838.     Some 

TABLE  91. 
Dimensions  of  Abutments  from  French  Railroad  Practice.* 


I>nnaNA'noN  or  Bmooa. 


& 

QQ 


i 
3 


I 
•si 

a 

& 


"^1 


If 


1^ 


7 

8 

9 

10 

11 

12 

13 
14 
15 
16 


17 
18 
19 
20 
21 
22 
23 
24 
25 


Circular  Arches. 
De  crochet,  chemin  de  fer  de  Paris  k  Char- 

tres 

De  Long-Sauts,  chemin  de  fer  de  Paris  h 

Cnartres    

D'Enghien,  chemin  de  fer  du  Nord    .... 

De  Pantin,  canal  St.  Martin 

De  la  Bastile,  canal  St.  Martin 

De  Basses-Granges,  Orleans  k  Tours .... 


Segmental  Arches. 
Des  Fruitiers,  chemin  de  fer  du  Nord    . . 

De  Paisia 

De  M^ry,  chemin  de  fer  du  Nord    

De  Couturette,  at  Arbois   

Over  the  Salat    

De  la  rue  des  Abattoirs,  at  Paris,  chemin 

de  fer  de  Strasbourg    

Over  the  Forth,  at  Stirling 

St.  Maxence,  over  the  Oise   

Over  the  Oise,  chemin  de  fer  du  Nord  . . 
De  Dorlaston   


Elliptical  or  Falbe-Elliptical  Arches 

De  Charolles     

Du  Canal  St.  Denis    

De  ChAteau-Thiernr      

De  D61e,  over  the  Doubs 

Wellesley,  at  Limerick 

D'Or^eans,  chemin  de  fer  de  Vierzon .... 

DeTrilport 

De  Nantes,  over  the  Seine 

De  Neuilly,  over  the  Seine 


feet. 

13.2 

16.5 
24.4 
27.0 
36.3 
49.4 


13.2 
16.6 
25.2 
42.9 
46.1 

52.9 
63.6 
77.2 
82.7 
87.0 


19.8 
39.6 
61.3 
62.4 
70.0 
79.5 
80.7 
115.2 
128.0 


feet. 


2.31 
2.64 
2.97 
6.13 
6.27 

5.11 
10.26 

6.40 
11.76 
13.60 


7.65 
14.86 
17.10 
17.50 
17.50 
26.30 
27. SO 
34.40 
32  110 


feet. 

1.65 

1.81 
1.95 
2.47 
3.95 
3.95 


1.81 
1.72 
2.14 
2.97 
3.63 

2.97 
2.75 
4.80 
4.60 
3.60 


1.96 
2.95 
3.75 

3.75 
2  fX) 
3.95 
4.45 
6.40 
5  35 


feet. 

13.20 

9.90 

6.60 

11.85 

20.75 

6.60 


13.20 
6.60 

14.20 
6.60 

24.49 

12.96 
20.75 
27.86 
17.90 
16.55 


1.30 
10.20 
13.65 

1  35 
12  (Kl 

2  85 
6.40 
:^  2(1 
7  55 


feet 

4.96 

6.90 
6.93 

10.66 
9.90 

12.60 


5.94 

6.61 

11.71 

17.16 

19.14 

33.00 
16.00 
38.94 
31.65 
32.20 


5.25 
12.35 
15.00 

!I  85 
Hi  5(1 
[8  40 
U*.30 

2s  m 

35.60 


•  E.  Sherman  Oould  in  Van  NottraruTa  Engineering  Magmint^  vol.  xxix.  [>.  46ft  ' 
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claim  that  the  bridge  was  never  completed  and  that  it  is  not  even 
known  whether  there  was  to  be  one  or  more  spans. 

No.  5  is  the  largest  voussoir  arch  in  this  country.  For  additional 
details,  see  §1286. 

No.  23  is  a  remarkable  bridge.     For  details  see  §  1288. 

No.  31  is  noted  for  its  boldness.  This  design  was  tested  by 
building  an  experimental  arch — at  Soupes,  France — of  the  propor- 
tions given  in  the  table,  and  12  feet  wide.  The  center  of  the  experi- 
mental arch  was  struck  after  four  months,  when  the  total  settlement 
was  1.25  inches,  due  mostly  to  the  mortar  joints,  which  were  about 
one  quarter  inch;  and  it  was  not  injured  by  a  distributed  load  of 
500  pounds  per  square  foot,  nor  by  a  weight  of  5  tons  falling  1.5 
feet  on  the  key. 

1261.  It  is  interesting  to  notice  that  most  of  the  arches  given  in 
Table  90,  page  647,  are  comparatively  recent.  It  is  also  interesting 
to  notice  that  some  of  the  older  arches  compare  very  favorably  with 
the  most  recent.  For  example,  compare  No.  23  with  the  next  one 
above  and  also  with  the  one  next  below  it;  and  compare  No.  22 
with  the  one  above  it.  However,  possibly  the  later  designer  was 
influenced  by  the  work  of  the  older  designer. 

1262.  Dimensions  of  ABUTBaNTS.  Table  91,  page  647,  gives 
the  dimensions  of  a  niunber  of  abutments  representative  of  French 
railroad  practice. 

Art.  3.    Arch  Centers. 

1263.  Definitions.  A  center  is  a  temporary  structure  for 
supporting  an  arch  while  in  process  of  construction.  It  usually 
consists  of  a  number  of  frames  (commonly  called  ribs)  placed  a  few 
feet  apart  in  planes  perpendicular  to  the  axis  of  the  arch,  and  covered 
with  narrow  planks  (called  lagging)  running  parallel  to  the  axis  of 
the  arch,  upon  which  the  arch  stones  rest.  The  center  is  usually 
wood — either  a  solid  rib  or  a  truss, — but  for  small  arches  is  some- 
times a  curved  rolled-iron  beam.  In  a  trussed  center,  the  pieces 
upon  which  the  laggings  rest  are  called  back-pieces. 

Centers  may  be  divided  into  two  classes,  viz.:  (1)  those  in  which 
the  supports  are  so  arranged  as  to  give  a  clear  opening  under  the  arch 
for  the  passage  of  vehicles  or  shipping;  and  (2)  those  whose  supports 
may  be  arranged  in  any  way  that  judgment  or  economy  may  dictate. 
Centers  of  the  first  class  are  usually  called  cocket  centers. 

1264.  Thk  Problem  of  Center  Oonstruotion.  The  framing, 
setting  up,  and  removing  of  the  center  is  an  important  feature  of 
the  construction  of  an  arch.  Since  the  center  is  a  temporary  structure, 
it  should  be  made  with  the  least  possible  expenditure  for  materials 
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and  labor,  and  with  the  greatest  salvage  of  useful  material  after  the 
arch  is  completed.  On  the  other  hand,  the  center  must  remain  as 
nearly  as  possible  immovable  in  position  and  invariable  in  form,  for 
any  change  in  the  position  or  in  the  shape  of  the  center,  due  to  in- 
sufficient strength  or  improper  bracing,  will  be  followed  by  a  change 
in  the  curve  of  the  intrados  and  consequently  of  the  line  of  resistance, 
which  may  endanger  the  safety  of  the  arch  itself;  and  when  the  time 
comes  to  remove  the  center,  it  must  move  altogether  and  without 
shock.  The  problem  then  is  to  build  a  structure  that  shall  be  im- 
movable until  movement  is  desired,  and  that  shall  then  move  at  will. 

1266.  Load  to  be  Supported.  If  there  were  no  friction,  the 
load  to  be  supported  by  the  center  could  be  computed  exactly;  but 
friction  between  the  several  arch  stones 
and  between  these  and  the  center  renders 
all  formulas  for  that  purpose  very  uncer- 
tain. Fortunately,  the  exact  load  upon  the 
center  is  not  required;  for  the  center  is  only 
a  temporary  structure,  and  the  material 
employed  in  its  construction  is  not  entirely 
lost.     Hence  it  is  wise  to  assume  the  loads 

to   be   greater   than  they  really  will   be.     

Some  allowance  must  be  made  for  the  ac-  jr,Q  204. 

cumulation  of  material  on  the  center  and  for 
the  effect  of  jarring  during  erection.  The  following  imalysis  of  the 
problem  will  show  roughly  what  the  forces  are  and  why  great  accu- 
racy is  not  possible. 

To  determine  the  pressure  on  the  center,  consider  the  voussoir 
DEFG,  Fig.  204,  and  let 

a  ==  the  angle  which  the  joint  DE  makes  with  the  horizontal; 

/£  =  the   coefficient  of  friction   (see  Table  74,  page  464),  i.e., 
/£  is  the  tangent  of  the  angle  of  repose; 

6  =«  the  angular  distance  of  any  point  from  the  crown; 

W  =  the  weight  of  the  voussoir  DEFG; 

N  «  the  radial  pressure  on  the  center  due  to  the  weight  of 
DEFG. 

If  there  were  no  friction,  the  stone  DEFG  would  be  supported 
by  the  normal  resistance  of  the  surface  DE  and  the  radial  reaction 
of  the  center.  The  pressure  on  the  surface  DE  would  then  be 
W  cos  a,  and  the  pressure  in  the  direction  of  the  radius  W  sin  a. 

,  Friction  causes  a  slight  indetermination,  since  part  of  the  weight 
of  the  voussoirs  may  pass  to  the  abutment  either  through  the  arch 
ring  or  through  the  back-pieces  (perimeter)  of  the  center.  Owing 
to  friction,  both  of  these  surfaces  will  offer,  in  addition  to  the  above, 
a  resistance  equal  to  the  product  of  the  perpendicular  pressure  and 
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the  coefficient  of  friction.  If  the  normal  pressure  on  the  joint  DE 
is  TT  cos  a,  then  the  frictional  resistance  is  /£  IF  cos  a.  Any  frictional 
resistance  in  the  joint  D  E  will  decrease  the  pressure  on  the  center 
by  that  amount;  and  consequently,  with  friction  on  the  joint  DE^ 
the  radial  pressure  on  the  center  is 

i\r  -  IF  (sin  a  -  /£  cos  a) (26) 

On  the  other  hand,  if  there  is  friction  between  the  arch  stone  and 
the  center,  the  fractional  resistance  between  these  surfaces  will 
decrease  the  pressure  upon  the  joints  DE,  as  computed  above;  and 
consequently  the  value  of  N  will  not  be  as  great  as  in  equation  26. 

Notice  that  in  passing  from  the  springing  toward  the  crown  the 
pressure  of  one  arch  stone  on  the  other  decreases.  Near  the  crown 
this  decrease  is  rapid,  and  consequently  the  friction  between  the 
voussoirs  may  be  neglected.  Under  this  condition,  the  radial 
pressure  on  the  center  is 

AT  -  IF  cos  tf (27) 

1266.  The  value  of  the  coefficient  to  be  employed  in  equation  26 
is  somewhat  uncertain.  Disregarding  the  adhesion  of  the  mortar, 
the  coefficient  varies  from  about  0.4  to  0.8  (see  Table  74,  page  464) ; 
and,  including  the  adhesion  of  good  cement  mortar,  it  may  be  nearly, 
or  even  more  than,  1.  (It  is  1  if  an  arch  stone  remains  at  rest,  with- 
out other  support,  when  placed  upon  another  one  in  such  a  position 
that  the  joint  between  them  makes  an  angle  of  45**  with  the  hori- 
zontal.) If  the  arch  is  small,  and  consequently  laid  up  before  the 
mortar  has  time  to  harden,  probably  the  smaUer  value  of  the  co- 
efficient should  be  used;  but  if  the  arch  is  laid  up  so  slowly  that  the 
mortar  has  time  to  harden,  a  larger  value  could,  with  equal  safety, 
be  employed.  As  a  general  average,  we  will  assume  that  the  coef- 
ficient is  0.58,  i.e.,  that  the  angle  of  repose  is  30®. 

Notice  that  by  equation  26,  iV  =  0,  if  ton  a  =  /i;  that  is  to  say, 
iV  =  0,  if  a  =  30®.  This  shows  that  as  the  arch  stones  are  placed 
upon  one  another  they  woidd  not  begin  to  press  upon  the  center  rib 
until  the  plane  of  the  lower  face  of  the  top  one  reaches  an  angle  of 
30®  with  the  horizon. 

Table  92  gives  the  value  of  the  radial  pressure  of  the  several 
portions  of  the  arch  upon  the  center;  and  also  shows  the  difference 
between  applying  equation  26  and  equation  27.  As  a  rough  approx- 
imation, for  a  full-centered  arch,  equation  27  may  be  applied  for  the 
first  30®  from  the  crown,  although  it  gives  results  slightly  greater 
than  the  real  pressures;  and  for  the  second  30®,  equation  26  may  be 
employed,  although  it  gives  results  less  than  the  actual  pressure; 
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and  for  the  third  30^,  the  arch  stones  may  be  considered  self-sup- 
porting. 

1267.  Example.  To  illustrate  the  method  of  using  Table  92, 
assimie  that  it  is  required  to  find  the  pressure  on  a  back-piece  of  a 
20-foot  semicircular  arch  which  extends  from  30®  to  60®  from  the 
horizontal,  the  ribs  being  5  feet  apart,  and  the  arch  stones  being  2 
feet  deep  and  weighing  150  pounds  per  cubic  foot.  Take  the  sum 
of  the  decimals  in  the  middle  column  of  Table  92,  from  30®  to  50® 
inclusive,  which  is  2.20.  This  must  be  multiplied  by  the  weight  of 
the  arch  resting  on  2®  of  the  centre.  An  arc  of  1®  is  equal  to  0.0175 
times  the  radius.  The  radius  to  the  middle  of  the  voussoir  is  11  feet, 
and  the  length  of  2®  of  arc  is  0.38  feet.  The  volume  of  2®  is  0.38  X 
5  X  2  =  3.8  cubic  feet;  and  the  weight  of  2®  is  3.8  X  150  =  570 
pounds.  Therefore  the  pressure  on  the  back-piece  is  570  X  2.20  = 
1,254  pounds. 

TABLE  92. 

The  Radial  Pressure  op  the  Arch  Stones 
OF  A  Sbmi-AbcHj  on  the  Center. 


Radial  Pbkssurb  in  Terms  of  thb 

ANOLB  or  THE  IX)WEH 

Wbiobt  or  the  Arch  Stone. 

Face  with  the 

HORIIONTAL. 

By  Equfttaon  27. 

3(f 

0.00 

32« 

0.04 

.... 

34* 

0.08 

•  •  •  • 

36^ 

0.12 

• . .  • 

38* 

0.16 

• . .  • 

40** 

0.20 

.... 

42* 

0.24 

0.67 

44* 

0.28 

0.69 

4e» 

0.32 

0.72 

48» 

0.36 

0.74 

60* 

0.40 

0.76 

6^ 

0.45 

0.82 

e(f 

0.54 

0.86 

6S* 

.... 

0.91 

W 

.... 

0.94 

80^ 

.... 

0.98 

90* 

.... 

1.00 

U68.  Omun  ItoRMS  or  Obmtbbs.    Solid  Woodtn  Bib.    For 

flat  arches  of  10-foot  span  or  under,  the  rib  may  consist  of  a  plank, 
aa,  Fig.  205,  page  654,  10  or  12  inches  wide  and  li  or  2  mches  thick, 
set  edgewise,  and  another,  6,  of  the  same  thickness,  trimmed  to  the 
curve  of  the  mtrados  and  placed  above  the  first.    The  two  should  be 
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fastened  together  by  nailing  on  two  cleats   of  narrow  boards  as 
shown.    These  centers  may  be  placed  2  or  3  feet  apart. 

1269.  Built  Wooden  Rib.  For  flat  arches  of  10  to  30  feet  span, 
the  rib  may  consist  of  two  or  three  thicknesses  of  short  boards,  fitted 
and  nailed  (or  bolted)  together  as  shown  in  Fig.  206.  An  iron  plate 
is  often  bolted  on  over  the  joints  (see  Fig.  226,  page  669),  which  adds 
materially  to  the  rigidity  of  the  rib.  Centers  of  this  form  have  an 
astonishing  strength.  Trautwine  gives  the  two  following  examples 
which  strikingly  illustrate  this. 


Fig.  206. 


Fio.  206. 


"In  the  first  of  these  examples,  this  form  of  center  was  employed 
for  a  semicircular  arch  of  35  feet  span,  having  arch  stones  2  feet 
deep.  Each  rib  consisted  of  two  thicknesses  of  2-inch  plank,  in 
lengths  of  about  6.5  feet,  treenailed  together  so  as  to  break  joint. 
Each  piece  of  plank  was  12  inches  deep  at  the  middle,  and  8  inches 
at  each  end,  the  top  edge  being  cut  to  suit  the  curve  of  the  arch. 
The  treenails  were  1.25  inches  in  diameter,  and  12  of  them  were  used 
to  each  length.  These  ribs  were  placed  17  inches  apart  from  center 
to  center,  and  were  steadied  together  by  a  bridging  piece  of  1-inch 
board,  13  inches  long,  at  each  joint  of  the  planks,  or  about  3.25  feet 
apart.  Headway  for  traffic  being  necessary  under  the  arch,  there 
were  no  chords  to  unite  the  opposite  feet  of  the  ribs.  The  ribs  were 
covered  with  close  board-lagging,  which  also  assisted  in  steadying 
them  together  transversely.  As  the  arch  approached  about  two 
thirds  of  its  height  on  each  side,  the  ribs  began  to  sink  at  the  haunch^ 
and  rise  at  the  crown.  This  was  rectified  by  loading  the  crown  with 
stone  to  be  used  in  completing  the  arch,  which  was  then  finished 
without  further  trouble." 

The  other  example  was  an  elliptic  arch  of  60  feet  span  and  15 
feet  rise,  the  arch  stones  being  3  feet  deep  at  the  crown  and  4  feet 
at  the  springing.  "Each  frame  of  the  center  was  a  simple  rib  6 
inches  thick,  composed  of  three  thicknesses  of  2-inch  osJc  plank, 
in  lengths  (about  7  to  15  feet)  to  suit  the  curve  and  at  the  same 
time  to  preserve  a  width  of  about  16  inches  at  the  middle  of  each 
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length  and  12  inches  at  each  of  its  ends.  The  segments  broke  joints, 
and  were  well  treenailed  together  with  from  ten  to  sixteen  treenails 
to  each  length.  There  were  no  chords.  These  ribs  were  placed  18 
inches  from  center  to  center,  and  were  steadied  against  one  another 
by  a  board  bridging-piece,  1  foot  long,  at  every  5  feet.  When  the 
arch  stones  had  approached  to  within  about  12  feet  of  each  other, 
near  the  middle  of  the  span,  the  sinking  at  the  crown  and  the  rising 
at  the  haunches  had  become  so  alarming  that  pieces  of  12-  by  12- 
inch  oak  were  hastily  inserted  at  intervals  and  well  wedged  against 
the  arch  stones  at  their  ends.  The  arch  was  then  finished  in  sections 
between  these  timbers,  which  were  removed  one  by  one  as  the  arch 
was  completed." 

Although  the  above  examples  can  not  be  commended  as  good 
construction — the  flexibility  of  the  ribs  being  so  great  as  to  endanger 
the  stability  of  the  arch  during  erection  and  to  break  the  adhesion 
of  the  mortar,  thus  decreasing  the  strength  of  the  finished  arch, — 
they  are  very  instructive  as  showing  the  strength  attainable  by  this 
method  of  construction. 

1270.  The  above  form  of  center  is  frequently  employed,  partic- 
ularly in  tunnels,  for  spans  of  20  to  30  feet,  precautions  being  taken 
to  have  the  pieces  break  joints,  to  secure  good  bearings  at  the  joints, 
and  to  nail  or  bolt  the  several  segments  firmly  together.  The  centers 
for  the  25-foot  arch  of  the  Musconetcong  (N.  J.)  tunnel  on  the  Lehigh 
Valley  R.  R.  consisted  of  segments  of  3-inch  plank,  5  feet  8  inches 
long,  14  inches  wide  at  the  center,  and  8  inches  at  the  ends,  bolted 
together  with  four  J-inch  and  four  |-inch  bolts  each,  and  14-  by  8- 
inch  pieces  of  plate-iron  over  the  joints.  Where  the  center  was 
required  to  support  the  earth  also,  a  three-ply  rib  was  employed; 
but  in  other  positions  two-ply  ribs,  spaced  4  to  5  feet  apart,  were 
used.  Centers  of  this  form  have  successfully  stood  in  very  bad 
ground  in  the  Musconetcong  and  other  tunnels;*  and  hence  we 
may  infer  that  they  are  at  least  sufficiently  strong  for  any  ordinary 
arch  of  30  feet  span. 

Although  not  necessary  for  stability,  it  is  wise  to  connect  thu 
feet  of  the  rib  by  nailing  a  narrow  board  on  each  side,  to  prevent 
the  end  of  the  rib  from  spreading  outwards  and  pressing  agaiii^st  the 
masonry — thus  interfering  with  the  striking  of  the  center — and  also 
to  prevent  deformation  in  handling  it. 

1271.  Braced  Wooden  Rib.  For  semicircular  arches  of  15  to  30 
feet  span,  a  construction  similar  to  that  shown  in  Fig.  226  (page  OGO) 
may  be  employed.  The  segments  should  consist  of  two  thicknesses 
of  1-  or  2-inch  plank,  according  to  span,  from  8  to  12  indues  wide 
at  the  middle,  according  to  the  length  of  the  segments.     The  hori- 

*  Drinker's  Tunneling,  p.  548. 
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zontal  chord  and  the  vertical  tie  may  each  be  made  of  two  thicknesses 
of  the  plank  from  which  the  segments  are  made. 

For  greater  rigidity,  the  rib  may  be  further  braced  by  any  of 
the  methods  shown  in  outline  in  Figs.  207,  208,  209,  or  by  obvious 
modifications  of  them.  The  form  to  be  adopted  often  depends  upon 
the  passageway   required  under  the  arch.     Fig.  207  is  supported 


Fio.  207. 


Fio.  208. 


Fio.  209. 


by  a  post  under  each  end;  Fig.  208  may  be  supported  at  the  middle 
point  also;  and  Fig.  209  may  be  supported  at  both  middle  points 
as  well  as  at  the  ends. 

Since  the  arch  masonry  near  the  springing  does  not  press  upon 
the  center,  that  portion  of  the  arch  may  be  laid  with  a  template 
before  the  center  is  set  up;  and  hence  frequently  the  center  of  a 
semicircular  arch  does  not  extend  down  to  the  springing  line.  For 
examples,  see  Figs.  222  and  226  (page  667  and  669). 

Center  frames  are  usually  put  together  on  a  temporary  platform 
or  the  floor  of  a  large  room,  on  which  a  full-size  drawing  of  the  rib 
is  first  drawn. 

1272.  Trussed  Oenter.  When  the  span  is  too  great  to  employ 
any  of  the  centers  described  above,  it  becomes  necessary  to  construct 


Pro.  210. 


Fio.  211. 


trussed  centers.  It  is  not  necessary  here  to  discuss  the  principles 
of  trussing,  or  of  finding  the  stresses  in  the  several  pieces,  or  of  deter- 
mining the  sections,  or  of  joining  the  several  pieces, — all  of  which 
are  fully  described  in  treatises  on  roof  and  bridge  construction. 
There  is  a  very  great  variety  of  methods  of  constructing  such  centers. 
Figs.  210  and  211  show  two  common,  simple,  and  efficient  general 
forms.  For  detailed  examples,  see  Fig.  218  (page  663),  Fig.  222 
(page  667),  and  Fig.  226  (page  669). 
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1273.  Oambbb.  Strictly,  the  center  should  be  constructed  with 
a  camber  just  equal  to  the  amount  it  will  yield  when  loaded  with 
the  arch;  but,  since  the  load  is  indeterminate,  it  is  impossible  to 
compute  accurately  what  this  will  be.  Of  course,  the  camber  de- 
pends upon  the  unit  strain  in  the  material  of  the  center.  The  rule 
is  frequently  given  that  the  camber  should  be  one  four-hundredth 
of  the  radius;  but  this  is  too  great  for  the  excessively  heavy  centers 
ordinarily  used.  It  is  probably  better  to  build  the  centers  true,  and 
guard  against  undue  settling  by  giving  the  frames  great  stiffness; 
and  then  if  unexpected  settling  does  take  place,^tighten  the  striking 
wedges  slightly. 

The  two  sides  of  the  arch  should  be  carried  up  equally  fast,  to 
prevent  distortion  of  the  center. 

1274«  8TBIKINO  THE  Obmtbb.  The  Method.  The  ends  of  the 
ribs  or  center-frames  usually  rest  upon  a  timber  lying  parallel  to, 
and  near,  the  springing  line  of  the  arch.  This  timber  is  supported  by 
wedges,  preferably  of  hard  wood,  resting  upon  a  second  stick,  which 
is  in  turn  supported  by  wooden  posts — usually  one  under  each  end  of 
each  rib.  The  wedges  between  the  two  timbers  are  used  in  removing 
the  center  after  the  arch  is  completed,  and  are  known  as  striking 
wedges.  They  consist  of  a  pair  of  folding  wedges — 1  to  2  feet  long, 
6  inches  wide,  and  having  a  slope  of  from  1  to  5  to  1  to  10 — placed 
under  each  end  of  each  rib.  It  is  necessary  to  remove  the  centers 
slowly,  particularly  for  large  arches;  and  hence  the  striking  wedges 


Fio.  212. 

should  have  a  very  slight  taper, — the  larger  the  span  the  smaller 
the  taper. 

The  center  is  lowered  by  driving  back  the  wedges.  To  lower 
the  center  uniformly,  the  wedges  must  be  driven  back  equally. 
This  is  most  easily  accomplished  by  making  a  mark  on  the  side  of 
each  pair  of  wedges  before  commencing  to  drive,  and  then  moving 
each  the  same  amount. 

1276.  Instead  of  separate  pairs  of  folding  wedges,  as  above,  a 
compound  wedge,  Fig.  212,  is  sometimes  employed.  The  pieces 
A  and  B  are  termed  striking  plates.  The  ribs  rest  upon  the  former, 
and  the  latter  is  supported  by  the  wooden  posts  before  referred  to. 
The  wedge  C  is  held  in  place  during  the  construction  of  the  arch 
by  the  keys,  K,  K,  etc.,  each  of  which  is  a  pair  of  folding  wedges. 

42 
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To  lower  the  center,  the  keys  are  knocked  out  and  the  wedge  C  is 
driven  back.  The  piece  C  is  usually  as  long  as  the  arch,  and  supports 
one  end  of  all  the  ribs.  With  large  arches,  say  80  to  100  feet  span, 
it  is  customary  to  support  each  rib  on  a  compound  wedge  running 
parallel  to  the  chord  of  the  center  (perpendicular  to  the  axis  of  the 
arch).  The  piece  C  is  usually  made  of  an  oak  stick  10  or  12  inches 
square.    The  individual  wedges  are  from  4  to  6  feet  long. 

For  the  larger  arches,  the  compound  wedge  is  driven  back  with 
a  heavy  log  battering-ram  suspended  by  ropes  and  swung  back  and 
forth  by  hand.  The  inclined  surfaces  of  the  wedges  should  be  lub- 
ricated when  the  center  is  set  up,  so  as  to  facilitate  the  striking. 

1276.  An  ingenious  device,  first  employed  in  1855  at  the  Pont 
d'Alma  arch,  Paris,  France, — 141  feet  span  and  28  feet  rise, — con- 
sisted in  supporting  the  center-frames  on  wooden  pistons  or  plungers, 
the  feet  of  which  rested  on  sand  confined  in  plate-iron  cylinders  1 
foot  in  diameter  and  about  1  foot  high.  Near  the  bottom  of  each 
cylinder  there  was  a  plug  which  could  be  withdrawn  and  replaced  at 
pleasure,  by  means  of  which  the  outflow  of  the  sand  was  regulated, 

and  consequently  also  the  descent  of  the 
center.  This  method  is  particularly  useful 
for  large  arches,  owing  to  the  greater  facility 
with  which  the  center  can  be  lowered.  For 
an  example  of  its  use,  sec  Fig.  222,  page  667. 
The  sand  should  be  clean,  fine,  and  dry; 
and  the  space  between  the  plunger  and  the 
cylinder  should  be  relatively  small,  or  should 
be  filled  with  a  ring  of  neat  cement  mortar. 

Another  ingenious  device  for  lowering 
arch  centers  has  recently  been  employed 
several  times  in  Austria.*  The  special  fea- 
ture is  a  crushing  block  of  soft  wood  of  the 
shape  shown  in  Fig.  213.  The  two  feet  of 
Fio.  213.  the  block  have  sufficient  bearing  area  to  hold 

up  the  load  during  erection  without  sensible 
crushing;  but  it  is  so  shaped  that  by  sawing  off  the  end  portions 
of  the  block,  the  bearing  area  may  be  successively  reduced,  ^.nd  thus 
cause  the  ends  to  crush  down  and  allow  the  centers  to  settle  away 
from  the  arch. 

For  still  another  ingenious  method,  see  item  3  of  §  1367. 

1277.  The  Time.  There  is  a  great  difference  of  opinion  as  to  the 
proper  time  for  striking  the  centers  of  voussoir  arches.  Some  hold 
that  the  center  should  be  struck  as  soon  as  the  arch  is  completed  and 
the  spandrel  filling  is  in  place;  while  others  contend  that  the  mortar 

♦  Engineering  News,  vol.  lix,  p.  687,— May  28,  1908. 
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should  be  given  time  to  harden.  It  is  probably  best  to  slacken  the 
centers  as  soon  as  the  keystone  is  in  place,  so  as  to  bring  all  the  joints 
under  pressure.  The  length  of  time  which  should  elapse  before  the 
centers  are  finally  removed  should  vary  with  the  kind  of  mortar 
employed,  and  also  with  its  amount.  In  brick  and  rubble  arches  a 
large  proportion  of  the  arch  ring  consists  of  mortar;  and  if  the  center 
is  removed  too  soon,  the  compression  of  this  mortar  might  cause  a 
serious  or  even  dangerous  deformation  of  the  arch.  Hence  the  centers 
of  such  arches  should  remain  until  the  mortar  has  not  only  set,  but 
has  attained  a  considerable  part  of  its  ultimate  strength, — this 
depending  somewhat  upon  the  maximiun  compression  in  the  arch. 

Frequently  the  centers  of  bridge  arches  are  not  removed  for 
three  or  four  months  after  the  arch  is  completed;  but  usually  the 
centers  for  the  arches  of  tunnels,  sewers,  and  culverts  are  removed 
as  soon  as  the  arch  is  turned  and  about  half  of  the  spandrel  filling  is 
in  place. 

Art,  4.     Details  of  Construction. 

1278.  In  this  article  a  few  details  of  construction  will  be  briefly 
considered,  and  illustrations  will  be  given  of  actual  arches  and  centers. 

1279.  Baokino.  Backing  is  masonry  of  inferior  quality  laid 
outside  and  above  the  arch  stones  proper,  to  give  additional  security. 
The  backing  is  ordinarily  coursed  or  random  rubble,  but  some- 
times concrete.  Sometimes  the  upper  ends  of  the  arch  stones 
are  cut  with  horizontal  surfaces,  in  which  case  the  backing  is  built 
in  courses  of  the  same  depths  as  these  steps  and  bonded  with  them. 
The  backing  is  occasionally  built  in  radiating  courses,  whose  beds 
are  prolongations  of  the  bed-joints  of  the  arch  stones;  but  it  usually 
consists  of  rubble,  laid  in  horizontal  courses  abutting  against  the  arch 
ring,  with  occasional  arch  stones  extending  into  the  former  to  bond 
both  together.  The  radial  joints  possess  some  advantages  in 
stability  and  strength,  particularly  ahoxv  the  joint  of  rupture; 
but  below  that  joint  the  horizontal  and  vertical  joints  are  bcvst,  since 
this  form  of  construction  the  better  iTi^ists  tho  overt urning  of  the 
arch  outward  about  the  springing  line.  Ordinaril}',  the  backing  ha^ 
a  zero  thickness  at  or  near  the  crown,  and  gradually  increases  to  the 
springing  line;  but  sometimes  it  has  ii  conaidersble  thickness  nl  the 
crown,  and  is  proportionally  thicker  at  the  springing. 

It  is  impossible  to  compute  the  degree  of  atubility  obtaint?!!  liy 
the.  use  of  backing;  but  it  is  certain  that  the  amount  ordinsnly 
employed  adds  very  greatly  to  the  stability  of  the  areh  riiijj.  In 
fact,  many  arches  are  little  more  than  abutting  cantileveiig;  and  it 
is  probable  that  often  the  backing  alone  would  support  the  structiui^j 
if  the  arch  ring  were  entirely  removed. 
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1280.  Hollow  Spandrels.  Since  the  roadway  must  not  deviate 
greatly  from  a  horizontal  line,  a  considerable  quantity  of  material  is 
required  above  the  backing  to  bring  the  roadway  level.  Ordinarily 
this  space  is  filled  with  earth,  gravel,  broken  stone,  cinders,  etc. 

Sometimes,  to  save  filling  and  also  to 
lighten  the  load  upon  the  arch,  small  arches 
are  built  over  the  haunches  of  the  main 
arch,  as  shown  in  Fig.  214.  The  interior 
longitudinal  walls  may  be  strengthened  by 
transverse  waUs  between  them.  To  dis- 
tribute the  pressure  uniformly,  the  feet 
of  these  walls  should  be  expanded  by  foot- 
ings where  they  rest  upon  the  back  of 
the  arch. 

1281.  When  the  load  is  entirely  sta- 
tionary— as  in  an  aqueduct  or  canal  bridge 
— or  nearly  so — ^as  in  a  long  span  arch 
under  a  high  railroad  embankment — the 
materials  of  the  spandrel  filling  and  the  size  and  position  of  the 
empty  spaces  may  be  such  as  to  cause  the  line  of  resistance  to  co- 
incide, at  least  very  nearly,  with  the  center  of  the  arch  ring.  . 


Fio.  214. 


Fio.  216. 


For  example,  ABCD,  Fig.  215,  represents  a  semi-arch  for  which 
it  is  required  to  find  a  disposition  of  the  load  that  will  cause  the 
line  of  resistance  to  coincide  with  the  center  line  of  the  arch  ring. 
Divide  the  arch  into  any  convenient  number  of  voussoirs,  and  also 
divide  the  load  into  a  corresponding  number  of  divisions  by  vertical 
lines  as  shown.  From  P  draw  radiating  lines  parallel  to  the  tangents 
of  the  center  line  of  the  arch  ring  at  a,  6,  c,  etc. ;  and  then  at  such  a 
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distance  from  P  that  01  shall  represent,  to  any  convenient  scale,  the 
load  on  the  first  section  of  the  arch  ring  (including  its  own  weight), 
draw  a  vertical  line  through  0]  and  then  the  intercepts  0-1,  1-2, 
2-3,  etc.,  represent,  to  scale,  the  loads  which  the  several  divisions 
must  have  to  cause  the  line  of  resistance  to  coincide  with  the  center 
of  the  arch  ring.  Lay  off  the  distances  0-1,  1-2,  etc.,  at  the  centers 
of  the  respective  sections  vertically  upwards  from  the  center  line  of 
the  arch  ring,  and  trace  a  curve  tkrough  their  upper  ends.  The  line 
thus  formed — EF,  Fig.  210,  page  656 — shows  the  required  amount 
of  homogeneous  load;  i.e.,  EF  is  the  contour  of  the  homogeneous 
load  that  will  cause  the  line  of  resistance  to  pass  approximately 
through  the  center  of  each  joint. 

Hence,  by  choosing  the  material  of  the  spandrel  filling  and 
arranging  the  empty  spaces  so  that  the  actual  load  shall  be  equivalent 
in  intensity  and  distribution  to  the  reduced  load  obtained  as  above, 
the  voussoirs  can  be  made  of  moderate  depth. 


Fio.  216.     Plausn  Abch. 

For  three  different  methods  of  lightening  the  haunches,  see 
Fig.  217,  page  662,  Fig.  219,  page  664,  and  Fig.  220,  page  665. 

1282.  Notice  that  the  lines  radiating  successively  from  P,  Fig.  215, 
will  intercept  increasing  lengths  on  the  load-line;  and  that,  there- 
fore, the  load  which  will  keep  a  circular  arch  in  equilibrium  must 
increase  in  intensity  per  horizontal  foot,  from  the  crown  towards 
the  springing,  and  must  become  infinite  at  the  springing  of  a  semi- 
circular arch.  Hence  it  follows  that  it  is  not  practicable  to  load 
a  circular  arch,  beyond  a  certain  distance  from  the  crown,  so  that 
the  line  of  resistance  shall  coincide  with  the  center  line  of  the  arch 
ring. 

1283.  SxAMPUB  OF  VoiniSOlB  Abobis.  A  few  illustrations  of 
actual  arches  will  be  given  to  show  some  of  the  details  of  construction 
of  arches  and  of  centers.  Space  will  not  permit  a  full  presentation 
of  all  important  details,  but  a  few  examples  will  be  given  to  illustrate 
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the  general  principles  discussed  in  the  preceding  portions  of  this 
chapter. 

1284.  Plauen  Areh.  Fig.  216,  page  661,  shows  a  half  section  of 
the  largest  masonry  arch  in  the  world — see  Table  90,  pages  648. 

The  total  span  is  295.3  ft.  and  the  total  rise  is  59.5  ft. ;  but  the 
span  of  the  arch  proper  is  213.3  ft.,  and  the  rise  21.2  ft.  The  largest 
of  the  transverse  arches  through  the  haunch  is  for  the  passage  of 
a  street.  Between  the  crown  and  the  transverse  arches  are  longi- 
tudinal arches.* 

1285.  Lnzemburg  Areh.  Fig.  217  shows  a  half  cross  section  of 
the  second  largest  voussoir  arch  in  the  world — see  Table  90, 
pages  648.      Nominally  the  span  is  277.7  ft.,  and  the  rise  101.7 
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Fig.  217.     Luxemburg  Arch. 

ft.;  but  really  the  span  of  the  arch,  counting  from  the  top  of  the 
curved  abutment,  is  only  233  ft.,  and  the  rise  only  53  ft.  The  bridge 
carries  a  32-ft.  roadway  and  two  10-ft.  sidewalks.  The  arch  consists 
of  two  parallel  ribs  each  approximately  30  ft.  wide,  set  approximately 
20  ft.  apart,  with  a  reinforced  concrete  floor  slab  spanning  the  dis- 
tance between  them.  This  is  an  original  and  truly  noteworthy  con- 
ception. The  advantages  of  this  feature  are:  1.  The  amount  of 
masonry,  and  consequently  the  cost,  is  reduced  nearly  one  third. 
2.  By  dividing  the  arch  it  was  possible  to  complete  an  arch  ring  in  a 
single  working  season.  3.  The  centers  for  the  first  arch  ring  can  be 
moved  over  and  be  used  again  for  the  second. 

The  design  has  been  criticized  adversely  for  the  following  reasons: 
1.  The  full  arch  is  not  visible,  or  rather  the  skewback  is  invisible, 
which  gives  an  inartistic  effect.     2.  The  curved  abutment  looks  like 

*  For  additional  data  and  illustrations  of  the  arch  and  the  center,  see  Engineer- 
ing News,   vol.  li,  p.  73-77  (Jan.  28,  1904);  ibid.  vol.  liv,  p.  155-57  (Aug.  17,  1905). 
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a  column  that  is  bending  under  its  load,  and  tends  to  give  an  impres- 
sion of  instability.* 

1286.  Oabin  John  Arch.  Fig.  218,t  page  663,  shows  the  eleva- 
tion of  the  Cabin  John  voussoir  arch,  near  Washington,  D.  C.  It 
was  completed  in  1859.    The  arch  is  a  circular  arc  of  110®;    and 


LongitLrdincI     Section. 
Fig.  219.     Bellefield  Arch. 

carries  a  conduit  (clear  diameter  9  feet)  and  a  carriage-way  (width 
20  feet).  The  top  of  the  roadway  is  101  feet  above  the  bottom  of  the 
ravine.     The  voussoirs  are  Quincy  (Mass.)  granite,  and  are  2  feet 

*  For  additiooal  data  and  illustrations  of  the  arch  and  the  center,  see  Engineering 
NewBy  vol.  xlvii,  p.  179-180,  193,  254. 

t  Compiled  from  photographs  taken  during  the  progress  of  the  work  (1856— 1860;, 
by  courtesy  of  Gen.  M.  C.  Meigs,  chief  engineer. 
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thick,  and  4  feet  deep  at  the  crown  and  6  feet  at  the  springing.  The 
spandrel  filling  is  composed  of  Seneca  sandstone,  which,  for  a  distance 
above  the  arch  of  4  feet  at  the  crown  and  15  feet  at  the  springing, 
is  laid  in  regular  courses  with  joints  radial  to  the  intrados;  and 
hence  the  effective  thickness  of  the  arch  is  about  8  feet  at  the  crown 
and  about  21  feet  at  the  springing. 

For  more  than  forty  years  this  was  the  largest  masonry  arch  in 
the  world;  and  at  present  it  is  the  largest  voussoir  arch  in  this  coun- 
try. It  is  also  the  largest  masonry  arch  ia  this  country,  except  two 
concrete  arches  — see  Nos.  1  and  2  of  Table  99,  page  703. 

1287.  Bellefield  Arch.  Fig.  219  shows  a  half  section  and  par- 
tial plan  of  the  main  arch  of  Bellefield  bridge  at  the  entrance 
to  Schenley  Park,  Pittsburg,  Pa.  For  the  main  dimensions  of  the 
arch,  see  No.  20  of  Table  90,  page  648.     Fig.  219  is  given  to  show 
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Fio.  220.     Pont-y-Pbtdd  Arch. 


the  method  of  securing  empty  spaces  in  the  spandrel  filling.  The 
spandrel  walls  parallel  to  the  roadway  are  built  of  rubble  masonry, 
and  are  connected  at  their  top  by  brick  arches;  and  the  transverse 
spandrel  walls,  also  built  of  rubble,  are  stopped  on  a  level  with  the 
springing  line  of  the  brick  arches.  Notice  the  concrete  backing 
near  the  crown  between  the  extrados  and  the  roadway.* 

1288.  Pont-y-Prydd  Arch.  Fig.  220  shows  a  half  section  of 
the  Pont-y-Prydd  bridge— see  No.  25  of  Table  90,  page  648.  This 
is  a  remarkable  bridge.  It  was  built  by  an  "uneducMtiir' 
mason  in  1750;  and  although  a  very  rude  construction,  is  ntill  in 
perfect  condition.  A  former  bridge  of  the  same  general  dcs^igii  at 
the  same  place  fell,  on  striking  the  centers,  by  the  weight  of  the 
haunches  forcing  up  the  crown;  and  hence  in  building  the  pres^ent 
structure  the  load  on  the  haunches  of  the  arch  was  lightened  by 

*  For  additional  data  and  illustrations,  see  Engineering  Record,  June  9,  1B9{I;  or 
Engineering  Newe,  June  22,  1S99. 
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leaving  horizontal  cylindrical  openings  through  the  spandrel  filling. 
The  cylindrical  arches  extend  from  the  face  of  one  parapet  wall  to 
that  of  the  other.  In  addition,  the  filling  immediately  over  the  arch 
and  around  the  cylinders  was  charcoal.  This  is  among  the  first 
applications  of  this  method  of  lessening  the  load  on  the  haunches. 
Between  the  surface  of  the  roadway  and  the  ^xtrados  is  rubble  mas- 
onry laid  with  horizontal  joints.  The  outer,  or  showing,  arch 
stones  are  2.5  feet  deep,  and  that  depth  is  made  up  of  two  stones; 
and  the  inner  arch  stones  are  only  1.5  feet  deep,  and  but  from  6  to 
9  inches  thick.  The  stone  quarried  with  tolerably  fair  natural  beds, 
and  received  little  or  no  dressing.  It  is  a  wagon-road  bridge,  and  has 
almost  no  spandrel  filling,  the  roadway  being  very  steep.  A  streas 
sheet  of  the  arch  shows  that  the  line  of  resistance  remains  very  near 


Top  of  Backing^  Base  oT  frail-^        /^"6op/npj  15" String  (,^(1^^ 


Fio.  221.     Little  Juniata  Bridge. 

the  center  of  the  arch  ring.  The  maximum  pressure  is  about  1,025 
pounds  per  square  inch.  It  is  an  example  of  very  creditable  en- 
gineering. 

1289.  Pennsylvania  R.  R.  Bridge.  Fig.  221  shows  one  of  the 
spans  of  Little  Juniata  Bridge  No.  12  on  the  Pennsylvania  Rail- 
road; and  is  given  mainly  to  show  (1)  the  method  of  draining 
an  arch  and  (2)  the  amount  of  backing  that  is  ordinarily  employed.* 
Formerly  the  backing  was  usually  rubble  masonry,  but  now  it  is 
generally  concrete;  and  in  either  case,  the  amount  is  ordinarily 
enough  to  add  materially  to  the  strength  of  the  structure,  although 
the  backing  is  not  usually  considered  in  computing  the  strength 
of  the  arch. 

1290.  EXAMPIJBS  OP  Aboh  Oentebs.  Fig.  222  shows  the  center 
designed  for  the  60-foot  granite  arches  of  the  Washington  Bridge 

♦  By  courtesy  of  William  H.  Brown,  Chief  Engineer. 
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over  the  Harlem  River,  New  York  City.*  The  bridge  is  80  feet 
wide,  and  fifteen  ribs  were  employed.  Notice  that  the  center 
does  not  extend  to  the  springing  line  of  the  arch,  the  first  fifteen  feet 
of  the  arch  being  laid  by  a  template. 


t^B.  322. — T'lsirrmn  i^n  Aftfii  m  Wju^binotoit  Biin>o«. 


For  othrr  examples  of  arch  ccnterSj  sec  Fig.  218,  page  663,  and 
FiK-  226,  piiKC  009. 

1291.  8PE0IFI0ATIOKS  FOE  Stoke-Aroh  MA30XIET,  See  Appendix 
111,  pai^e  72*^  for  the  standard  specifications  of  the  American  Railway 
Engineering  and  Maintenance  of  Way  Association  for  stone-arch 
masonry. 


Art.  5.    Brictk  Arches, 

1S92.  Brick  masonry  is  much  used  in  constructing  arched  sewers 
and  for  arched  tunnel  lining.  Owing  to  their  great  number  of  joints, 
brick  aichea  are  likely  tu  i*ettle  much  more  than  atone  ones  when 
the  centers  are  removed;  and  hence  are  less  suitable  than  stone  for 
large  or  for  flat  arches.  Nevertheless  a  number  of  brick  arches  of 
lar^^e  apan  have  been  buOt,  For  some  striking  examples,  see  No. 
2iS,  and  30  of  Table  90,  page  04S;  and  many  brick  arches  having 
spans  from  50  to  80  feet  have  been  built.  However,  such  largf^ 
brick  arches  were  built  before  plain  and  reinforced  concrete  became 
HO  common  as  at  present. 

1293.  Bond  in  Baicx  Aroheb.  The  only  matter  requiring 
special  mention  in  connection  with  brick  arches  is  the  bond  to  be 

*  By  courtesy  pf  Win.  R.  Huttoft*  Cbif^f  Engineer. 
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employed.  When  the  thickness  of  the  arch  exceeds  a  brick  and  a 
half,  the  bond  from  the  soffit  outward  requires  attention.  There  are 
three  principal  methods  employed  in  bonding  brick  arches.  (1) 
The  arch  may  be  built  in  concentric  rings;  i.e.,  all  the  brick  may  be 
laid  as  stretchers,  with  only  the  tenacity  of  the  mortar  to  unite  the 
several  rings  (see  Fig.  223).  This  form  of  construction  is  frequently 
called  rowlock  bond,  (2)  Part  of  the  brick  may  be  laid  as  stretchers 
and  part  as  headers,  as  in  ordinary  walls,  by  thickening  the  outer 
ends  of  the  joints — either  by  using  more  mortar  or  by  driving  in  thin 
pieces  of  slate — so  that  there  shall  be  the  same  number  of  bricks  in 
each  ring  (see  Fig.  224).    This  form  of  construction  is  known  as 


Fio.  223.  Fio.  224.  Fio.  226. 

header  and  stretcher  bond,  or  is  described  as  being  laid  with  contintums 
radial  joints,  (3)  Block  in  course  bond  is  formed  by  dividing  the  arch 
into  sections  similar  in  shape  to  the  voussoirs  of  stone  arches,  and 
laying  the  brick  in  each  section  with  any  desired  bond,  but  making 
the  radial  joints  between  the  sections  continuous  from  intrados  to 
extrados.  With  this  form  of  construction,  it  is  customary  to  lay  one 
section  in  rowlock  bond  and  the  other  with  radial  joints  continuous 
from  intrados  to  extrados,  the  latter  section  being  much  narrower 
than  the  former  (see  Fig.  225). 

1.  The  objection  to  laying  the  arch  in  concentric  rings  is  that, 
since  the  rings  act  nearly  or  quite  independently  of  each  other,  the 
proportion  of  the  load  carried  by  each  can  not  be  determined.  A 
ring  may  be  called  upon  to  support  considerably  more  than  its  proper 
share  of  the  load.  This  is  by  far  the  most  common  form  of  bonding 
in  brick  arches,  and  that  this  difficulty  does  not  more  often  manifest 
itself  is  doubtless  due  to  the  very  low  unit  working  pressure  employed. 
The  mean  pressure  on  brick  masonry  arches  ordinarily  varies  from 
20  to  40  pounds  per  square  inch,  under  which  condition  a  single 
ring  might  carry  the  entire  pressure  (see  §  622-27).     The  objection 
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to  this  form  of  bond  can  be  partially  removed  by  using  the  very  best 
cement  mortar  between  the  rings. 

The  advantages  of  the  ring  bond,  particularly  for  tunnel  and 
sewer  arches,  are:  a.  It  gives  4-inch  toothings  for  connecting  with 
the  succeeding  section,  while  the  others  give  only  2-inch  toothings 
along  much  of  the  outlme.  b.  It  requires  less  cement,  is  more  rapidly 
laid,  and  is  less  liable  to  be  poorly  executed,  c.  It  possesses  certain 
advantages  in  facilities  for  drainage,  when  laid  in  the  presence  of 
water. 

2.  The  objection  to  laying  the  arch  with  continuous  radial  joints 
is  that  the  outer  ends  of  the  joints,  being  thicker  than  the  inner, 
will  jrield  more  than  the  latter  as  the  centers  are  removed,  and  hence 


Fig.  226.     Bond  and  Centerinq  for  Vosburg  Tunnsl. 

concentrate  the  pressxu^  on  the  intrados.  This  objection  is  not 
serious  when  this  bond  is  employed  in  a  narrow  section  between  two 
larger  sections  laid  in  rowlock  courses  (see  Fig.  225). 

3.  When  the  brickwork  is  to  be  subject  to  a  heavy  pressure, 
some  form  of  the  block  in  course  bond  should  be  employed.  For 
economy  of  labor,  the  "blocks"  of  headers  should  be  placed  at  such 
a  distance  apart  that  between  each  pair  of  them  there  shall  be  one 
more  course  of  stretchers  in  the  outer  than  in  the  inner  ring;  but  a 
moment's  consideration  will  show  that  this  would  make  each  section 
about  half  as  long  as  the  radius  of  the  arch, — which,  of  course,  is 
too  long  to  be  of  any  material  benefit.  Hence,  this  method  neces- 
sitates the  use  of  thin  bricks  at  the  ends  of  the  rings. 

1294.  Example  or  Bbiok  Akoh.  Fig.  226  shows  the  bond 
and  the  center  employed  in  arching  the  Vosburg  tunnel  on  the 
Lehigh  Valley  Railroad.* 

♦  Rosenberg's  The  Vosburg  Tunnel,  p.  45. 


CHAPTER  XXIII 
ELASTIC  ARCH 

1296.  An  elastic  arch  is  one  which  is  considered  to  support  its 
load  by  virtue  of  the  internal  stresses  developed  in  the  material. 
Any  voussoir  arch,  whether  made  of  stone  or  brick;  will  act  as  an 
elastic  arch  as  long  as  the  line  of  resistance  remains  within  the 
middle  third  of  every  joint,  i.e.,  as  long  as  no  tension  is  developed; 
and  any  arch,  whether  voussoir  or  monolithic,  will  act  as  an  elastic 
arch  as  long  as  the  maximum  tension  does  not  exceed  the  safe  tensile 
strength  of  the  mortar  or  the  elastic  limit  of  the  concrete.  In  the 
preceding  chapter,  the  arch,  whether  voussoir  or  monolithic,  was 
considered  as  being  held  in  equilibrium  by  compression  and  friction. 
In  this  chapter,  the  arch  is  to  be  considered  as  being  held  in  equi- 
librium by  its  resistance  to  combined  compression  and  bending,  i.e., 
it  is  proposed  to  consider  the  arch  ring  as  a  curved  beam. 

The  analysis  of  a  plain  concrete  arch  with  fixed  ends  will  first  be 
considered  and  later  will  be  discussed  the  modifications  necessary 
for  a  reinforced  concrete  arch  and  for  hinged  arches. 

Art.  1.    Plain  Concrete  Arch  having  Fixed  Ends. 

1297.  All  theories  of  the  elastic  arch,  Uke  those  of  the  voussoir 
arch,  are  only  methods  of  verification.  The  first  step  is  to  assume 
the  dimensions  of  the  arch  ring  outright  or  to  make  them  agree  with 
some  existing  arch  or  conform  to  some  empirical  formula;  and  the 
second  step  is  to  compute  the  stresses  according  to  the  theory.  Then, 
if  the  computed  stresses  are  greater  than  is  considered  safe,  the 
dimensions  must  be  altered  and  the  arch  tested  again. 

1298.  The  External  Forges.  All  that  was  said  under  this 
head  in  §  1205-09  as  to  the  difficulty  and  the  uncertainty  in  finding 
the  loads  to  be  supported  applies  to  elastic  arches  as  well  as  to 
voussoir  arches;  and  nothing  further  is  required  here  concerning 
that  phase  of  the  subject. 

1299.  In  finding  the  stresses  in  an  elastic  arch,  it  is  the  almost 
I. ni versa!  custom  to  consider  the  load  as  being  entirely  vertical. 
This  is  done  because  the  omission  of  the  horizontal  components 
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greatly  simplifies  the  problem.  If  the  horizontal  components  are 
retained,  it  is  practically  impossible  to  compute  the  stresses  by  the 
graphical  process;  and  since,  for  other  reasons  also,  a  graphic  solu- 
tion is  more  desirable  than  an  algebraic  one  (see  §  1340),  it  is  cus- 
tomary to  employ  the  graphical  process  and  consider  all  the  external 
forces  as  being  vertical.  The  horizontal  components  are  an  element 
of  stability,  and  hence  the  arch  will  have  greater  stability  than  that 
given  by  the  usual  graphical  solution. 

1300.  OONDmONS  FOR  AN  ABOH  HaVINO  FIXED  ENDS.  If  the 
physical  conditions  are  such  as  to  fix  the  ends  of  the  arch,  then  the 
three  following  mathematical  conditions  will  be  satisfied,  viz.: 
1.  The  inclination  of  the  tangents  at  the  ends  of  the  neutral  axis  will 
not  change  when  the  load  is  applied.  2.  The  relative  elevations 
of  the  two  abutments  will  remain  unchanged.  3.  The  length  of 
span  of  the  neutral  axis  of  the  arch  ring  will  not  change. 

The  problem  of  testing  an  arch  according  to  the  elastic  theory 
consists  in  finding  a  line  of  resistance  or  a  linear  arch  (§  1195)  that 
will  satisfy  the  above  conditions  and  at 
the  same  time  give  safe  values  for  the 
stresses  in  the  arch  ring. 

1301.  Ck>ndition8  Stated  Mathemati- 
cally. To  make  the  above  conditions 
available  as  instruments  in  the  investi- 
gation of  an  arch,  they  must  be  stated 
in  mathematical  terms.  To  state  them 
in  algebraic  form  proceed  as  follows: 

1302.  First  Condition,     In  Fig.  227, 
let  CDKH  be  an  element  of  a  curved 
beam  ds  long,  whose  end  faces  CD  and 
HK  are  at  right  angles  to  the  neutral  axis  ^^^  ^27 
FG.    In  the  original  position,  the  tangents 

to  the  neutral  axis  at  the  points  F  and  G  make  an  angle  with  each 
other  of  dO.     Let 

d<l>  =  the  change  of  angle  between  the  end  faces,  or  between  the 
tangents  at  the  ends,  due  to  the  bending  caused  by  the 
load; 
da  =  an  element  of  the  area  of  the  cross  section; 
E  =  the  coefficient  of  elasticity  of  the  material; 
/  =  the  moment  of  inertia  of  the  cross  section  about  the  neutral 
line; 
M  =  the  total  bending  moment  of  the  external  forces  on  one 
side  of  any  section  HK  about  G; 
s  =  the  length  of  the  neutral  line  of  the  arch  ring; 
z  =  the  distance  of  anv  fiber  from  the  neutral  line; 
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The  change  in  length  of  a  fiber  at  a  distance  z  from  the  neutral 
axis  will  be  equal  to  z  d<f>j  and  the  resulting  stress  per  unit  of  area, 

f  ^  E  -■,  ^,  in  which  da  is  the  original  length  of  the  fiber.* 

The  total  moment  of  resistance  then  is 


(a) 


The  first  member  of  this  equation  is  equal  to  M;  and  for  any  par- 
ticular cross  section,  E  and  -^  are  constant. 

ds 


Hence 
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which  by  transposition  gives 
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The  integral  of  equation  c  gives  the  total  change  of  the  angle 
between  the  tangenst  at  the  two  ends  of  the  arch  AB,  Fig.  228;  but 
for  an  arch  having  fixed  ends  this  change  is  zero,  and  hence 

/^-o       « 

Equation  1  is  an  algebraic  statement  of  the  first  condition  given  in 

§  1300. 

1303.  Second  Condition.  In 
Fig.  228,  let  AGB  represent  the 
original  position  of  the  linear 
arch,  and  A'GB  the  position  it 
would  take  due  to  the  stresses  in 
the  section  at  (7,  if  the  end  A 
were  free.  From  the  similar  tri- 
angles GAK  and  AQA'y  we  have 
AQ:  AA'::  AK  :  AG,    or    dy  : 

AG  .  d<l> ::  x  :  AG;    and  therefore  dy  —  x  d<l>,  and  substituting  the 

value  of  d<t>  from  equation  c  and  passing  to  the  integral  as  in  §  1302, 

we  have  for  the  equation  for  the  second  condition: 

M  {^l  +  x)d8 
EI 


Fig.  228. 


dy 


(d) 


♦  This  asAumes  the  length  of  all  fibers  before  distortion  to  he  da,  while  in  fact 
each  fiber  has  a  different  length;  but  as  the  depth  of  the  arch  ring  is  usually  quite 
e-mail  in  compariHon  with  its  radiun  of  curvature,  the  error  is  ver\*  small. 
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The  integral  of  equation  d  between  the  limits  A  and  B,  Fig.  228, 
is  the  total  change  of  elevation  along  the  arch  ring  due  to  the  e£fect 
of  the  load;  but  for  an  arch  having  fixed  ends,  this  change  is  zero, 
and  hence 

/;^-. (^) 

which  is  the  algebraic  statement  of  the  second  condition  in  §  1300. 

1304.  Third  Condition,  In  Fig.  228,  from  similar  triangles 
we  have  QA':  AA'.'.GK  :  AG,  or  dx  :  AG  .d<t>  ::y  :  AG,  and 
therefore  dx  =  y  d<f>;  and  by  substituting  the  value  of  c(^  from 
equation  c,  §  1302,  we  have 

,        Myds 

^--eT- ^') 

The  integral  of  equation  e  between  the  limits  A  and  B  is  the  change 
of  span  due  to  the  e£fect  of  the  load;  but  for  an  arch  having  fixed 
ends,  this  change  is  zero,  and  hence 

'^-0.      ......     (3, 


/ 

^    A 


which  is  the  algebraic  statement  of  the  third  condition  in  §  1300. 

1306.  Simplification  of  the  Equations  of  Condition.  To  adapt  the 
preceding  equations  of  condition,  equations  1,  2,  and  3,-  to  graphical 
computations,  it  is  necessary  to  make  certain  modifications,  as 
follows: 

1306.  To  pass  from  Infinitesimdk  to  Finites.  To  adapt  the 
equations  of  condition,  equations  1,  2,  and  3,  to  graphical  computa- 
tions, it  is  necessary  to  use  finite  increments  instead  of  differentials. 
Each  of  the  equations  of  condition  contains  the  term  da  -^  L  The 
value  of  da  varies  from  point  to  point  according  to  the  curvature  of 
the  arch  ring;  and  /,  the  moment  of  inertia  of  the  cross  section, 
usually  increases  from  the  crown  toward  the  springing,  since  the  arch 
ring  usually  is  deeper  at  the  springing  than  at  the  crown, — as  it 
should  be,  since  the  thrust  in  the  arch  increases  toward  the  springing. 
Therefore,  if  the  neutral  line  of  the  arch  ring  is  divided  into  a  number 
of  short  sections,  J«,  such  that  J«  -5-  /  is  constant,  we  may  sub- 
stitute in  the  equations  of  condition  the  finite  and  constant  quantity 
Ja  -i-  I  for  the  infinitessimal  and  variable  quantity  da  -^  L  A 
method  of  dividing  the  arch  ring  so  as  to  make  As  -^  I  constant  mil 
be  explained  later  (see  §  1311). 

1307.  E  Constant,  The  coefficient  of  elasticity  of  conprt*t<* 
varies  with  the  unit  load  (§  409),  but  within  the  ordinary  working 
stress  the  variation  for  any  particular  concrete  is  not  great;    antl 
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therefore  E  may  be  regarded  as  a  constant^  and  may  be  placed  before 
the  sign  of  integration  in  the  equations  of  condition. 

1308.  EquaJiiona  of  Condition  Restated,  By  placing  As  -^  I  and 
\  -i-  E  outside  of  the  integration  sign,  and  using  the  summation  sign, 
equations  1,  2,  and  3  become,  respectively, 

2itf      =0 (4) 

i'M.x=0 (5) 

2Af.7/=0 (6) 

1309.  Equations  of  Condition  in  Graphic  Terms.  To  adapt  the 
above  equations  to  graphic  computations,  it  is  necessary  to  find  M 
in  graphic  terms.  To  do  this,  let  GJ  in  Fig.  229  be  a  portion  of  the 
arch,  a&  the  neutral  line,  ac  a  vertical  line,  and  ce  be  the  adjacent 
side  of  the  equilibrium  polygon,  and  as  a  line  from  a  perpendicular 
to  ce.  Let  R  represent  the  magnitude  of  the  force  acting  in  the  line 
ce,  i.e.,  R  is  the  length  of  the  ray  in  the  force  diagram  parallel  to  the 

side  ce  of  the  equilibrium  poly- 
gon; and  let  H  be  the  horizontal 
^yy    ^^^^  )       component  of  iJ,  i.e.,   H  is  the 

y/^^\\      ^"^ — \      ^rue  pole  distance. 
^v^^^S"  J  The  force  iJ,  being  eccentric, 

fl  ^y  ^^^^00^       V    tends  to  bend  the  arch  rib;  and 

/        ^^"^^  the  amount  of  the  bending,  M, 

6^       /        ^^  about  a  is  ii .  oe.     By  similar 

triangles,  R  .ae  =  H,ac;  that  is, 
the  bending  moment  at  any  sec- 
Fia.  229.  ^^^^  ^^  ^^  ^^^^  ^b  acted  upon  by 

vertical  loads  is  equal  to  the  true 
pole  distance  multiplied  by  the  vertical  intercept  between  the  true 
equilibrium  polygon  and  the  neutral  line.  Substituting  the  above 
value  of  M  in  equations  4,  5,  and  6,  and  remembering  that  H  is  a 
constant  for  any  particular  system  of  loads,  the  equations  of  con- 
dition become,  respectively, 

I^^ac      =0 (7) 

I^^ac.x  =  0 (8) 

I^^ac.y  =0 (9) 

in  which  oc  is  a  general  expression  for  the  intercept  between  the  true 
equilibrium  polygon  and  the  neutral  line  of  the  arch  ring,  and  x  is 
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the  horizontal  distance  of  any  point  from  the  mid-span,  and  y  is  the 
vertical  distance  of  any  point  above  a  horizontal  line  through  the 
abutments. 

1310.  Method  of  rulfllling  the  Eqaations  of  Condition.    In  Fig.  230, 
let  ttj  ...  a,  ...  a,  represent  the  neutral  line  of  an  arch  ring,  c^  . . . 


Fio.  230. 


C3  .  . .  Cg  the  true  equilibrium  polygon,  and  k^  . .  .  k^a,n  axis  of  ref- 
erence.   Then  at  any  point 

ac  =  ck  —  ak (e) 

Taking  the  summation  of  equation  e,  and  remembering  that  I  ae  ^^ 
o,  we  have 

I  ac  ^  I  ck  —  I  ak  =  o;  or  I  ck  ^  I  ak  (10) 

Multiplying  equation  e  by  x,  and  taking  the  summation, 

I  ac.x  =^  I  ck.x  —  I  ak.x  ^  o;  or  I  ck.x  =  I  ak.z  (11) 


Similarly 

I  ac.y  =  I  ck.y  —  I  ak.y  =  o;  or  I  ck.y  =  I  ak  ,7 


(12) 


Therefore  we  see  that  the  three  equations  of  condition,  equations 
7,  8,  and  9,  will  be  satisfied,  if  equations  10,  11,  and  12  are  fulfilled. 
Furthermore,  equations  10  and  11  will  be  fulfilled,  if  the  axis  k^  .  ,  . 


k^  is  taken  so  as  to  make 


lak  =0 
Ick  =0 
I  ak.x  =0 
I  ck.x  =  0 


(18) 
(U) 
(16) 
(IB) 


Hence  the  determination  of  an  equilibrium  polygon  satisfying 
equations  7,  8,  and  9,  is  accomplished  by  (1)  dividing  tlie  arch  ring 
into  sections  such  that  Js  -^  /  is  constant,  (2)  finding  a  reference 
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line  for  the  arch  ring  such  that  I  ak  ^  0  and  2*  oA; .  x  =?  0,  and  (3) 
constructmg  thereon  an  equilibrium  polygon  such  that  J'ck  =0, 
I  ck .  X  '=  0,  and  I  ck  .y  —  I  ak  .y. 

1311.  To  Make  Jb  -^  I  Oomstaiit.  The  first  step  is  to  divide 
the  neutral  axis  of  the  arch  ring  so  that  Js  -r- 1  will  be  a  constant. 
Since  the  thrust  increases  from  the  crown  toward  the  springing,  the 
depth-  of  the  arch  ring  usually  also  increases  toward  the  springing, 
which  gives  a  variable  moment  of  inertia.  The  moment  of  inertia 
increases  as  the  cube  of  the  depth;  and  hence  a  comparatively  small 
change  in  the  depth  will  cause  a  large  change  in  the  moment  of  in- 
ertia. Therefore,  to  keep  Js  -i-  I  constant,  it  will  be  necessary  to 
make  Js  much  greater  near  the  springing  than  at  the  crown. 

There  are  several  methods  of  determining  the  successive  divi- 
sions of  the  arch  ring,  but  the  following  graphical  process  is  the  sim- 
plest. Divide  the  neutral  line  of  the  semi-arch  ring  into  any  number 
of  equal  parts,  say,  from  6  to  10;  and  measure  the  radial  depth  of 
the  ring  at  each  point  of  division.  Rectify  the  neutral  line,  either 
by  stepping  around  it  with  a  pair  of  dividers  or  by  computation,  and 
lay  of  this  distance  to  scale  from  A'  to  C  in  Fig.  231;  and  divide 
the  line  A'C  into  the  same  number  of  equal  parts  as  the  semi-arch 
ring.  At  each  point  of  division  of  A'C  erect  a  vertical  equal  to  the 
moment  of  inertia  at  the  corresponding  point  on  AC;  or  since  in  a 
plain  concrete  arch  the  moment  of  inertia  is  proportional  to  the  cube 
of  the  depth,  we  may  lay  off  the  latter  quantity  instead  of  the  moment 
of  inertia.  Connect  the  tops  of  these  verticals  by  a  smooth  curve 
DFy  and  then  it  may  be  assumed  that  any  ordinate  to  the  curve  DF 
is  proportional  to  the  moment  of  inertia  at  the  corresponding  point 
of  the  arch  ring. 

To  divide  the  neutral  line  of  the  arch  ring  into  portions  Js  so 
that  Js  -^  I  shall  be  constant,  draw  a  line  C^a  at  any  slope  and  then 
a  line  ab  at  the  same  slope,  and  continue  the  construction  by  drawing 
other  isosceles  triangles  as  shown,  using  always  the  same  slope. 
This  divides  the  rectified  arch  ring  into  a  number  of  parts,  Cfe,  M, 
df,  etc.,  such  that  the  length  of  each  part  divided  by  the  moment 
of  inertia  at  its  center  is  constant,  i.e.,  J«  -^  /  =  2  tan  a,  in  which 
a  is  the  angle  between  the  sides  of  the  isosceles  triangles  and  the 
vertical.  It  is  not  important  that  a  point  of  division  shall  fall 
exactly  at  A\  since  many  arches  join  the  abutment  by  a  gradually 
increasing  section,  and  hence  there  is  really  no  springing  line,  and 
also  since  most  arches  are  so  thick  at  the  springing  that  the  position  of 
the  line  of  resistance  is  mainly  determined  by  the  portion  of  the  arch 
ring  over  the  central  half  of  the  span. 

1312.  The  arch  ring  can  be  divided  into  a  predetermined  number 
of  parts  only  by  successive  approximations.     To  make  the  first 
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approximation,  find  the  average  value  of  the  moment  of  inertia  at 
several  points,  say,  the  equidistance  points  used  in  constructing  DF, 
Fig.  231,  i.e.,  find  the  average  of  the  ordinates  used  in  constructing 
Fig.  231,  and  designate  the  result  /. .  Then  if  n  =  the  number  of 
parts  into  which  AC  or  A'C  is  to  be  divided, 

2  /  tan  a  =  Js  ^  8  -T-  n. 
2  21  tan  a  =  i*  Js  =  «. 
2  n  /»  tan  a  =  5. 

tan  a  =■ 


2n/a 


A8 

2U 


The  /|^  found  as  above  is  not  the  average  of  the  ordinates  at  a,  c, 
e,  etc.;  and  consequently  a  solution  depending  upon  it  will  be  only 


FiQ.  231. 


an  approximation.  To  make  a  first  approximation,  lay  off  tan  a 
a  little  smaller  than  the  value  computed  above,  and  construct  a  series 
of  isosceles  triangles.  By  using  a  Brown  and  Sharp  protractor  these 
triangles  can  be  constructed  very  quickly.  To  make  a  second  approx- 
imation, find  a  new  value  of  /»  by  taking  the  mean  of  the  ordinates 
at  a,  c,  c,  etc.,  and  construct  a  new  series  of  triangles.  For  a  third 
approximation,  determine  a  third  value  of  /»  by  measuring  the  or- 
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dinates  at  a,  c,  e,  etc.,  of  the  second  series  of  triangles.  The  third 
approximation  is  usually  practically  exact.  In  making  the  exact 
division,  it  is  better  to  begin  at  A  in  constructing  the  isosceles 
triangles,  since  then  the  first  side  of  each  triangle  intersects  the  curve 
DF  more  nearly  at  right  angles,  and  hence  the  solution  is  more 
accurate. 

1313.  To  Locate  thb  Lihx  kk.  The  second  step  (§  1310)  is  to 
locate  the  line  kky  Fig.  230,  page  675,  so  as  to  satisfy  the  conditions 
2*  afc  =  0  and  I  ak  .x  =0.  Since  the  line  joining  the  abutments 
is  horizontal,  if  a  horizontal  line  k^k^  is  drawn  at  a  distance  above 
AB  equal  to  the  average  of  the  ordinates  to  the  neutral  line,  then 
2*  a*  =  0;  that  is,  if  a^  fcj  =  -T  od  -^  (n  -f  2)  in  which  n  is  the  num- 
ber of  sections  in  the  arch  ring  (§  1312),  then  equation  13,  page  675, 
i.e.,  I  ak  ^  Of  is  satisfied. 

Since  the  arch  is  symmetrical  with  reference  to  a  vertical  line 
through  the  crown,  and  since  the  points  of  divisions  of  the  arch  ring 
are  also  symmetrical  with  reference  to  the  crown,  the  line  A;,  k^ 
drawn  as  above,  also  satisfies  the  equation  15,  page  675,  which  is 
lak.x  =0  , 

Equations  14  and  16,  page  675,  and  also  equation  9,  page  674, 
involve  the  equilibrium  polygon,  and  hence  they  can  not  be  satisfied 
until  that  is  determined. 

1314.  To  Find  thb  Tbux  Equilibbium  Poltoon.  The  third 
step  (§  1310)  is  to  construct  on  the  line  kk.  Fig.  230,  page  675,  an 
equilibrium  polygon  which  will  satisfy  the  conditions:  I  ck  =--  0, 
i*  c& . X  =  0,  and  I  ck,y  =  I  ak.y.  The  equilibrium  polygon  which 
satisfies  these  conditions  is  the  true  equilibrium  polygon,  and  having 
this  the  stresses  in  the  arch  can  readily  be  found.  The  method  of 
finding  the  true  equilibrium  polygon  can  best  be  explained  in  con- 
nection with  the  working  of  an  example. 

1316.  The  Data.  We  will  use  for  the  illustration  a  segmental 
circular  plain-concrete  arch  of  the  following  dimensions:  Span  of 
the  neutral  line,  50  ft.;  rise  of  the  neutral  line,  10  ft.;  thickness  at 
the  crown,  2.0  ft. ;  thickness  at  the  springing  in  the  line  of  the  radius  of 
the  neutral  line,  5  ft.;  depth  of  earth  over  the  crown  of  the  extrados, 
2  ft. ;  live  load  over  half  the  span,  100  lb.  per  sq.  ft.  The  live  load 
is  taken  over  only  half  the  span  to  illustrate  a  method  of  procedure 
for  unsymmetrical  loads.  We  will  assume  concrete  to  weigh  150, 
and  earth  100  lb.  per  cu.  ft.  We  will  consider  only  a  section  of  the 
arch  ring  1  ft.  long,  i.e.,  1  ft.  perpendicular  to  the  plane  of  the  draw- 
ing.    Fig.  232  shows  the  dimensions  of  the  arch. 

The  first  step  is  to  divide  the  neutral  line  of  the  semi-arch  into  a 
number  of  parts  such  that  the  length  of  each  part  divided  by  the 
moment  of  inertia  of  the  cross  section  shall  be  constant.     By  the 
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method  of  §  1311;  the 
neutral  line  of  the  semi- 
arch  is  divided  into  eight 
partS;  as  shown  in  Fig. 
232.  Table  93,  page  680, 
shows  the  data  employed 
in  making  this  division, 
and  also  shows  the  values 
of  Js  -i-  I.  Of  course,  if 
the  work  were  accurate, 
all  of  the  quantities  in  the 
last  colunm  of  Table  93 
would  be  the  same.  The 
values  of  J«  -^  /  were  de- 
termined from  a  drawing 
like  Fig.  231  having  a  scale 
of  2  inches  to  1  foot. 

1316.  The  next  step  is 
to  divide  the  arch  into 
sections  and  find  the  dead 
and  live  load  for  each. 
In  the  solution  of  the 
problem  to  follow,  we  shall 
be  required  to  measure  the 
vertical  intercepts,  at  the 
center  of  each  division  of 
the  arch  ring  found  in 
§  1311-12,  of  the  equilib- 
rium polygon  and  also  be- 
tween the  equilibrium 
polygon  and  the  neutral 
line  of  the  arch  ring;  and 
the  more  nearly  the  equi- 
librium polygon  conforms 
to  the  curve  of  pressures, 
i.e.,  the  line  of  resistance 
or  the  linear  arch,  the 
more  accurate  the  results. 
The  line  of  resistance  is  a 
curve  inscribed  in  the 
equilibrium  polygon  (see 
§  1 195) ;  and  hence  we  may 
either  make  the  equilib- 
rium   polygon    so    many 
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sided  that  it  conforms  closely  to  the  pressure  curve,  or  so  construct 
the  equilibrium  polygon  that  its  sides  shall  be  tangent  to  the  pressure 
curve  at  the  points  where  the  intercepts  are  to  be  measured.  The 
first  necessitates  the  dealing  with  numerous  loads,  and  hence  entails 
considerable  work;  while  the  second  can  be  done  without  unneces- 
sary labor. 

TABLE  93. 
Data  for  Making  As  -^  I  Constant. 


Depth  of  Arch 

Ring  on 
Radius  of  Neu- 

R«f.No. 

Rectified 
Dutanoe 

As 

Cube  of 
Depth. 

/-AM*. 

As 

from  Grown. 

trml  Line  at 

i 

Middle  of  A  «. 

0 

0.00 

0.00 

2.000 

8.00 

0.66 

1 

1.54 

1.54 

2.004 

8.04 

0.67 

2.30 

2 

3.13 

1.59 

2.02 

8.24 

0.69 

2.31 

3 

4.82 

1.69 

2.07 

8.87 

0.73 

2.32 

4 

6.72 

1.90 

2.14 

9.80 

0.81 

2.34 

5 

8.95 

2.23 

2.27 

11.69 

0.95 

2.35 

6 

.    11.80 

2. 85 

2.46 

14.88 

1.22 

2.34 

7 

16.02 

4.22 

2.80 

21.96 

1.81 

2.33 

8 

27.58 

11.56 

3.91 

59.78 

4.97 

2.33 

Therefore,  if  we  draw  vertical  lines  through  Oj,  a,,  a,,  etc.,  Fig. 
232,  page  679,  the  middle  of  the  several  divisions  of  the  arch  ring,  and 
find  the  dead  and  live  loads  for  each  section,  the  resulting  equilibrium 
polygon  will  have  its  sides  almost  exactly  tangent  to  the  pressure 
curve  at  the  verticals  through  o„  o^,  etc.,  the  points  at  which  the 
intercepts  are  to  be  measured.  Since  the  end  section  of  the  arch 
ring  is  rather  long,  it  was  divided  into  three  portions  and  the  load 
found  for  each.  The  loads  for  each  of  the  several  sections  are  stated 
in  the  upper  portion  of  Fig.  232.  These  loads  act  at  the  center  of 
gravity  of  each  vertical  slice,  which  may  usually  be  taken  midway 
between  the  vertical  sides  except  possibly  for  a  few  slices  near  the 
springing.  For  the  latter  portions,  the  center  of  gravity  may  be 
found  as  in  §  935. 

1317.  Trial  Equilibrium  Polygon.  The  first  step  toward  finding 
the  true  equilibrium  polygon  is  to  draw  a  trial  equilibrium  polygon. 
The  arch  is  loaded  as  shown  in  Fig.  232.  The  arch  is  re-drawn  to  a 
larger  scale  in  Fig.  233 — a  folding  sheet  facing  page  688. 

To  construct  the  trial  equilibrium  polygon  proceed  as  follows :  1 .  Lay 
off  a  load  line  1.  ...  19  to  represent  the  loads.  2.  Choose  a  trial  pole, 
which  may  be  at  any  point  but  which  should  preferably  be  at  a  point 
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such  that  the  pole  distance  will  be  some  round  number  as  10,000, 
20,000,  etc.,  and  also  approximately  opposite  the  point  on  the  load 
line  that  divides  the  load  line  into  the  two  reactions.  The  true  pole 
distance  can  be  approximately  determined  by  applying  Navier's 
principle  (§  1214)  to  the  crown  of  the  arch.  In  the  case  in  hand, 
the  crown  thrust  as  computed  by  Navier's  principle  is:  T  =  p/>  — 
(2  X  150  +  2  X  100  -h  100)36.26  =  21,749  lb.  Hence  the  trial  pole 
distance  was  taken  at  20,000  lb.,  and  the  trial  pole  was  located  a 
little  below  the  center  of  the  load  line  at  P.  3.  Draw  the  several  rays. 
4.  Construct  the  equilibrium  polygon  bi. . .  .b^. . .  .b^,  5.  Draw  a 
line  from  Vj  (—  6,)  to  Vjg  (  =  b^^);  and  drop  vertical  from  fc„  63,  etc., 
upon  Vp  t?,8,  and  mark  the  points  r,. . .  .r,. . .  v^j. 

1318.  If  the  arch  were  either  hinged  or  simply  supported  at  A 
and  B,  there  would  be  no  moment  at  these  points,  and  hence  the  clos- 
ing line  of  the  equilibrium  polygon  would  be  parallel  to  the  line  AB, 
and  the  true  equilibrium  polygon  could  readily  be  found;  but  as  the 
arch  under  consideration  has  fixed  ends,  there  is  a  moment  at  each 
abutment,  and  therefore  the  position  of  the  closing  line  is  not  known, 
and  hence  the  true  equilibrium  polygon  can  not  be  found  by  the 
usual  method. 

The  first  step  toward  finding  the  true  equilibrium  polygon  is  to 
find  the  position  of  the  closing  line,  m^. , . ,  m,g,  of  the  trial  equilibrium 

polygon,  61 69 . . . .  6ig.      Since  the  summation  of  the  moments 

at  the  various  points  of  an  arch  ring  having  fixed  ends  is  zero,  and 
since  the  ordinates  of  an  equilibrium  polygon  are  proportional  to  the 
moments,  the  closing  line  should  have  such  a  position  that  the  sum- 
mation of  the  intercepts  between  it  and  the  equilibrium  polygon  will 
be  zero,  i.e.,  the  closing  line  should  satisfy  the  condition  J  Af  =  0, 
or  its  equivalent 

I  (6,w,  +  fcjWi, b^jM^j  +  fcismig)  =  0. 

But  the  above  condition  is  not  enough  to  fix  the  position  of  the  clos- 
ing line,  since  any  number  of  lines  can  be  drawn  which  will  make  the 
sum  of  the  intercepts  equal  to  zero.  The  other  condition  which  may 
be  employed  to  fix  the  closing  line  is  that  stated  in  equation  5, 
page  674,  viz.:  i*  Af  .  x  =  0,  or  its  equivalent 

I  (b^m^ .  Xi  +  bjVh  .  Xj b^jM^j .  x^j  +  b^^m^^ .  xj  =  0. 

To  show  how  to  utilize  the  above  conditions  in  finding  the  closing 
line,  the  problem  may  be  restated  as  follows:  If  the  trial  equilibrium 
polygon  be  considered  without  reference  to  the  arch,  the  intercepts 
6,r, . . . .  b^i\ feigVig  may  be  regarded  as  forces;  and  then  the  prob- 
lem of  finding  the  closing  line  may  be  regarded  as  that  to  find  what 
system  of  minus  forces  must  be  added  to  the  positive  forces  6,r,  .... 
b^v^ 6igr„  to  satisfy  the  conditions  J  M  =  0  and  I  M  .  x  =  Oy 
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or  their  equivalents  I  bm  ^  0  and  I  bm  .  x  =  0.  Then,  since  the 
summation  of  the  moments  is  to  be  made  equal  to  zero,  i.e.,  since  we 
are  to  have  2  6m  =  0,  the  total  minus  forces  must  be  equal  to  the 
total  positive  forces;  and  since  we  arc  also  to  have  I  bm ,  x  =0, 
the  resultant  of  the  minus  forces  must  lie  in  the  same  line  as  the  re- 
sultant of  the  positive  forces.* 

The  preceding  principles  make  it  possible  to  find  (1)  the  resultant 
of  the  positive  forces  and  (2)  the  closing  line  of  the  trial  equilibrium 
polygon. 

1319.  To  find  the  Resvltard,  The  first  step  toward  finding  the 
closing  line  is  to  determine  the  amount  and  the  position  of  the  re- 
sultant i?',  of  the  intercepts  bv  when  considered  as  forces. 

Table  94  gives  the  values  of  the  coordinates  x  and  y  to  the  points 
of  intersection  of  the  lines  of  action  and  neutral  line  of  the  arch  ring, 
and  also  various  intercepts  and  products  employed  in  the  solution  to 
follow.  (Taking  the  origin  of  coordinates  at  the  middle  of  the  span 
gives  smaller  values  of  x  and  otherwise  materially  shortens  the  sub- 
sequent work.) 

To  find  the  magnitude  of  -B',  the  resultant  of  the  forces  repre- 
sented by  the  intercepts  bv,  take  the  sum  of  b{Vy ^w^w*  which 

is  shown  in  Table  94  to  be  164.71  ft.f 

To  find  the  position  of  the  resultant,  compute  the  successive  prod- 
ucts bv .  X,  and  divide  their  sum  by  the  sum  of  the  intercepts  bv. 
The  several  products  6v  ,  x  are  given  in  Table  94;  and  their  sum  is 
-  19.4,  which  divided  by  164.71  gives  -  0.12  ft.  Hence,  R'  acts  0.12 
ft.  to  the  left  of  C,  i.e.,  on  the  side  tpward  the  abutment  that  has  the 
heavier  load;  ori  =  -  0.12  ft.  Or,  since  the  position  of  the  inter- 
cepts bv  is  symmetrical  about  the  crown,  the  equation  of  moments 
may  be  stated  thus: 

/?  .  X  =  (6,V2  -  b^^v^^)  x,  +  {b^v^-  6,,,vJ  Xg  (69V9  -  Vio&io)^- 

In  solving  the  problem  on  a  drawing  board,  this  formula  affords 
a  method  of  finding  the  position  of  the  resultant  which  is  a  little 
shorter  than  the  preceding  one. 

1320.  To  find  the  Closing  Line  of  the  Trial  Equilibrium  Polygon. 
The  next  step  is  to  find  a  closing  line  such  that  if  the  ordinates  from 
it  to  6j. .  .6j.  .  .618  are  treated  as  forces,  their  resultant  will  be 
equal  to  R'  in  magnitude  and  coincide  with  it  in  position.  We  will 
assume  a  trial  closing  line  n^n^^  parallel  to  v^v^^,  such  that  v^n^  is 
equal  to  the  average  of  the  bv  ordinates,  i.e.,  v^n^  =  v^^n^  == 
/g'  ^  (16  +  2)  =  4-  9.14  ft.     (The  line  n^n^^  could  be  drawn   in 

♦  Regarding  the  intercepts  bv  as  forces  is  only  a  device  for  making  more  dear  the 
various  steps  in  the  solution  immediately  to  follow,  i.e.,  that  in  J  1319-22. 

t  Notice  that  although  the  ordinates  have  been  considered  as  forces,  they  are 
really  linear  distances. 
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any  position,  but  drawing  it  parallel  to  v,v,g  and  making   Vjn,  = 
i?  -J-  (16  4-  2)  simplifies  the  subsequent  work). 

We  have  said  that  the  ordinates  v^n^  . . .  Vignj,  may  be  regarded 
as  representing  the  negative  forces  which  must  be  added  to  the  given 
forces  to  give  the  closing  line  n^n^^;  and  similarly,  if  lines  n^r,, 
njVig,  and  n^^v^^  be  drawn,  the  total  negative  load  may  be  regarded 
as  being  represented  by  the  ordinates  to  the  two  triangles  riiV^^v^ 
and  niTiigVjg.  Designate  the  resultant  of  the  forces  represented  by 
the  triangle  n,t;,,t?,  as  trial  T;,  and  the  resultant  for  the  triangle 
n,n,gi?ig  as  trial  Tr-  (The  subscript  of  T  indicates  whether  the 
resultant  lies  to  the  right  or  to  the  left  of  the  center  line  C^IX). 
It  is  required  to  find  the  magnitude  and  position  of  Ti  and  Tr- 

1321.  The  magnitude  of  trial  T;  is  the  sum  of  the  ordinates 
of  the  triangle  n,v,gVi.  Since  the  line  n^tii^  was  drawn  parallel 
to  VjVig,  the  triangles  n^v^^v^  and  n^n^^v^^  are  equal;  and  therefore 
trial  Tr  -  trial  T^  =  J  iJ'  =  J  (164.71)  =  82.35  ft;  and  trial  Tr 
is  as  far  to  the  right  of  C  as  trial  T/  is  to  the  left.  Let  Zr  represent 
the  distance  of  trial  Tr  from  C    As  just  stated  Xr  =X/. 

The  position  of  trial  Ti  is  most  conveniently  foimd  by  taking 
moments  of  the  intercepts  about  C,  and  dividing  by  the  sum  of 
the  intercepts.  If  a  line  be  drawn  from  v^  to  F^  (the  point  where 
n^v^^  crosses  the  vertical  through  C),  then  the  moment  of  the  tri- 
angle F'v^jy  is  equal  to  that  of  F'vjy]  and  consequently  the 
moment  of  n^v^^v^  about  F'  is  equal  to  the  moment  of  n^F'v^ 
about  the  same  point.  The  intercepts  of  the  triangle  n^F'v^  are 
given  in  Table  94,  page  683,  as  also  the  moments  of  these  intercepts 
about  F\  the  former  being  designated  /  and  the  latter  /.x.    Forming 

_         I  f  X 
the  equation  of  moments  as  above  and  solving,  we  get  X/  =    .    ' 

=  -6.44  ft.     Hence  Xr  =  +6.44  ft. 

By  taking  moments  about  a  point  in  trial  T^,  we  have: true 
Tr  •  (^/  +  Xr)  =  R' .  (xi  -  x)  =  2  trial  T  .{xi-  x);  and  therefore 

true  Tr  __  2  (x/  —  x)  _  X/  —  x 
trial  T  "   X;  -f  Xr  Xi 

Similarly,  by  taking  moments  about  a  point  in  trial  Tr,  we  get 

true  Ti  _  2  (x,.  -f  x)  _  x,.  -f  x 
trial  7"  "~    x/  -f  X,.    ~"      Xr 

1322.  The  magnitude  of  trial  Ti  is  increased,  if  the  point  n^ 
is  moved  vertically  upward;  and  is  decreased,  if  n,  is  moved  down. 
Further,  the  position  of  trial  Ti  is  not  changed  if  n,  is  moved  vertically, 
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since  all  ordinates  will  be  increased  proportional  to  their  lengths  and 
hence  the  sum  of  the  moments  divided  by  the  sum  of  the  forces  will 
remain  constant;  i.e.,  the  distance  from  trial  Ti  to  C  remains  un- 
changed if  n,  is  moved  vertically  either  up  or  down.  The  movement 
of  n,  does  not  affect  either  the  position  or  magnitude  of  trial  Tr, 
since  neither  the  magnitudes  of  the  several  ordinates  nor  their 
position  horizontally  is  altered.  Similarly  a  movement  of  n„  alters 
the  value  of  trial  T^,  but  not  its  position. 

Therefore,  if  miini^  is  the  true  closing  line,  we  have  the  propor- 
tion: trial  T I  is  to  true  Ti  as  Vjn,  is  to  r,mi;  or 

true  Ti 
''^'^^^triS^''*'^' 

and  substituting  the  value  of     .  .  ^^  and  v^  n,  from  above,  we  have 

t?i^  =  tH^fjr  t^iWi  =  -^ —  v^n^  =  1.02  v^n^  =  9.31  ft. 

Similarly,  trial  T^,  is  to  true  Tr  as  v,g  nj,  is  to  Vj,  mi,;  and 
hence 

true  Tr  Xi  —  X  r^    no  o    n^  rj. 

^"^*»  *"  trial  T   ^^'^»  ^'~W  ^"^'  "  ^''^' "" 

The  value  of  v^m^  and  Vis^jg  having  been  found,  the  true  closing 
line  is  obtained  by  drawing  a  line  from  m|  to  m^g.  The  lines  n^n^^ 
and  WiWig  should  intersect  at  the  middle  of  the  span — a  check  always 
wise  to  note.  Notice  that  by  the  above  method,*  the  magnitude  of 
neither  trial  Tr  and  true  Tr  nor  trial  Ti  and  true  Ti  are  necessary, 
and  also  that  the  positions  of  trial  Tr  and  trial  Ti  are  the  same  for 
all  systems  of  loads,  both  of  which  facts  constitute  an  advantage  of 
this  method  over  the  one  ordinarily  used. 

1323.  The  position  of  the  line  mimj,  has  been  made  such  that  the 
sum  of  the  ordinates  from  Vir,^  to  mim,g  is  equal  to  the  sum  of  the 
ordinates  from  Vji^jg  to  6,6,8,  or  I  vb  =  I  vm;  and  similarly,  since 
the  moments  of  the  minus  forces  (represented  by  the  ordinates  vm) 
were  made  equal  to  the  moment  of  the  positive  forces  (represented 
by  bv)f  the  position  of  the  line  m^m^  gives  I  bv,x  =  I  mv,x.  Hence 
I  bv  "  I  mv  ^  Oy  and  I  bv.x  —  I  tnv.x  =  0.  But  bv  —  mv  = 
bm;  and  hence  -T  6y  —  J  mr  =  J  few  =  0,  and  I  bv.x  —  I  mv.x  = 
I  bm,x  ^  0. 

Since  the  intercepts  bm  are  proportional  to  the  moments, 
I  bm  ^  0  18  equivalent  to  i*  Af  =  0;   and  similarly  I  bm,x  =  0  is 

*  Due  to  R.  B.  Leffler  and  Prof.  Wm.  Cain,  Trans.  Amer.  Soc.  of  C.  K,  vol.  Iv, 
p.  183-90. 
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equivalent  to  I M .z  =0.  Therefore  two  of  the  three  conditions 
to  be  fulfilled  by  the  true  equilibrium  polygon  are  satisfied  by  the 
trial  equilibrium  polygon  b^  b^  b^^  m^  m,  6,  ;  that  is,  the  trial  equi- 
librium polygon  for  the  given  system  of  loads  is  the  true  equilibrium 
polygon  for  an  undetermined  system  of  loads. 

If  the  construction  has  been  correctly  made,  the  summation  of 
the  vertical  intercepts  above  the  closing  line  between  it  and  the  trial 
equilibrium  polygon  is  equal  to  the  summation  of  the  ordinates 
below  that  line — a  test  easy  to  apply.  In  the  drawing  of  which 
Fig.  233,  facing  page  688,  is  a  photographic  reduction  and  which  had 
a  scale  of  1  inch  =  3  feet,  the  sums  of  the  bm  intercepts  were: 
above,  27.37  ft.;  below  27.29  ft. 

1324.  If  in  the  force  diagram,  a  line  be  drawn  from  the  trial 
pole,  P',  to  the  load  line  parallel  to  the  closing  line  m^m^^,  the  inter- 
section Q  will  divide  the  load  line  into  the  true  reactions  at  the  right 
and  the  left  abutments.  The  true  pole  is  at  some  point,  as  yet 
undetermined,  on  a  horizontal  Une  through  Q. 

It  is  a  principle  of  the  equilibrium  polygon  that  moving  the  pole 
vertically  does  not  alter  either  the  magnitude  or  the  position  of  the 
intercepts,  but  does  change  the  direction  of  the  closing  line.  There- 
fore if  the  trial  pole  is  moved  vertically  to  the  horizontal  line  through 
Q,  and  a  new  equilibrium  polygon  be  drawn,  the  closing  line  i>f  the 
new  equilibrium  polygon  will  be  horizontal;  but  the  intercepts  will 
not  have  changed  either  their  magnitudes  or  their  positions  hori- 
zontally. (This  equilibrium  polygon  is  not  drawn  in  Fig.  233,  since 
it  is  of  no  special  advantage  and  would  therefore  only  encumber  the 
drawing). 

Since  the  span  of  the  trial  equilibrium  polygon  is  equal  to  the  span 
of  the  arch  ring,  and  since  moving  the  pole  horizontally  does  not  alter 
the  position  horizontally  of  the  several  ordinates  of  the  trial  equilib- 
rium polygon,  if  verticals  be  drawn  through  q^  and  5^,  the  points 
in  which  the  closing  line  and  the  trial  equilibrium  polygon  intersects, 
the  intersections  of  these  verticals  with  the  reference  line  kjc^^, 
kr  and  ki  respectively,  will  be  points  on  the  true  equilibrium  polygon 
that  is  to  be  constructed  upon  the  line  k^k^^^. 

1326.  True  Pole  Distance.  The  moment  at  any  point  is  equal 
to  the  intercepts  in  the  equilibrium  polygon  multiplied  by  the  pole 
distance;  and  hence  increasing  the  pole  distance  decreases  the 
intercepts  in  the  equilibrium  polygon,  and  vice  versa.  The  true 
equilibrium  polygon  must  give  2*  cA; .  1/  =  I  ak,y  (see  equation  12, 
page  675);  and  hence  the  trial  pole  must  be  moved  accordingly. 
If  the  trial  pole  is  moved  vertically  to  the  horizontal  line  through 
Q,  the  closing  line  will  be  horizontal  (§  1324) ;  and  if  then  the  trial 
pole  is  moved  along  the  horizontal  line  through  Q  so  as  to  change 
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I  bm.y  to  I  ak.y,  the  new  position  will  be  the  true  pole  for  the  given 
loading.    Therefore 

the  true  pole  distance  =  the  trial  pole  distance  X  y    r,  (17) 

To  solve  equation  17  proceed  as  follows:  In  the  trial  equilibrium 
polygon,  measure  the  several  intercepts  6w,  and  also  measure  the 
several  ordinates,  ad  (  =  i/),  from  the  neutral  line  to  the  span  line, 
AB;  and  compute 

Ibm.y  =  2  {h{m^,y^  +  6,m,.t/j bis^is-^/is)- 

The  several  values  of  hm  and  of  y  are  given  in  Table  94,  page  683. 
In  the  example  in  hand,  Ibm.y  =  -229.78.  On  the  line  of  action 
of  each  load,  measure  the  several  intercepts,  ak,  from  the  neutral 
line  to  the  reference  line  A;,fc,^;  and  compute 

I  ak.y  =  I  {ajc^.y^  +  ajc^^y^ ^is^u-l/is)- 

The  ^^alues  of  ak  and  of  y  are  given  in  Table  94,  page  683.  In  the 
example  in  hand,  I  ak,y  ==  —192.72.     Ekjuation  17  then  becomes: 

__  229  78 
the  true  pole  distance    =  20,000  X  _  too  70  ^ 

20,000  X  1.192  =  23,8401b. 

1326.  True  Equilibrium  Polygon.  Locate  the  true  pole  by  measur- 
ing the  true  pole  distance  from  Q;  and  then  beginning  at,  say, 
kr  draw  the  equilibrium  polygon  c^yC2  . . . .  c,g  which  should  pass 
through  ki. 

The  graphical  construction  of  the  equilibrium  polygon  can  be 
checked  as  follows:  Multiplying  the  pole  distance  is  the  same  as 
dividing  the  intercepts  of  the  equilibrium  polygon,  and  hence  we 
may  compute  the  intercepts  ck  at  once  by  dividing  each  bm  inter- 
cept by  the  ratio  Ibm,y  -f-  I  ak.y,  and  lay  off  these  quantit ie^  from 
the  line  kjc^^  vertically  on  the  lines  through  the  centers  of  the  Hpveral 
sections  into  which  the  neutral  line  is  divided,  having  regard  to  the 
sign  of  6m. 

1327.  The  equilibrium  polygon  constructed  as  above  is  Mie  true 
equilibrium  polygon  for  the  given  loads.    The  proof  is  as  folkiws: 

By  construction,  Ick.y  =  lak.y,  which  satisfies  equation  12, 
page  675. 

By  construction,  each  ck  has  been  made  equal  to  the  corrcspotid- 
ing  bm  divided  by  a  constant  ratio,  and  in  §  1323  it  was  shown 
that  I  bm  =0;  and  hence  I  ck  =  0,  which  satisfies  equation  14. 
page  675 
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Each  intercept  ck  is  vertically  over  the  corresponding  intercept 
bm,  and  in  magnitude  each  ck  is  equal  to  the  corresponding  b7n 
divided  by  a  constant  ratio;  and  in  §  1321  it  was  shown  that 
2"  6m. a;  —  0,  and  therefore  I  ck,x  «  0,  which  satisfies  equation  16, 
page  675. 

Therefore  c,  . . .  c,  . . .  Cj,  is  the  true  equilibrium  polygon  for  the 
given  system  of  loads,  and  kjc^  is  the  true  closing  line. 

1328.  8TR1S8I8  Dub  to  Dead  ahd  Livi  Loads.  In  Fig.  234, 
let  OJ  represent  a  portion  of  the  arch,  ab  the  neutral  line,  and  ce  the 
side  of  the  true  equilibrium  polygon  to  the  left  of  the  point  a,  oc 
the  vertical  intercept  between  the  neutral  line  and  the  equilibrium 
polygon,  and  oe  is  a  perpendicular  from  a  upon  ce.  Then  ce  is  the 
line  of  action  of  the  resultant,  R,  of  all  the  external  forces  to  left  of 
the  section  ea,  i.e.,  R  is  the  resultant  of  the  reaction  at  the  left 
abutment  and  of  all  the  loads  between  the  left  abutment  and  the 
section  ea.  The  amount  and  the  direction  of  £  is  given  by  the  cor- 
responding ray  of  the  force  diagram.     Assume  that  two  opposite 

forces,  fli  and  22,,  each  equal 

^ — '^      I       to  R  and  parallel  to  that  force, 
^H   ^y^'^      >^^     \       be  applied  at  a.     These  forces 

j/^^^\A^^^^ "^ (       ^"  ^^^  disturb  the  equilibrium, 

^ficj^^^  )       *^d  the  single  force  R  acting 

/  ^ ^^^^y^^^-'i^ ^^^  J    at  c  is  then  replaced  by  the 

/    ^j^'  ^^^  couple  R  R^  and  a  force  R^  act- 

6  v.  y./"^  ^r  ing  at  a.    The  force  R^  may  be 

v9        ^r  decomposed  into  two   compo- 

x/^  nents — T  tangent  to  the  neutral 

Pjq  234.  ^^^  ^y  ^^^  ^  normal  to  the 

neutral  line.    The  couple  R  R^ 

produces  bending,  the  force  T  causes  a  shortening  of  the  arch  ring, 

and  the  force  N  produces  shear  in  a  normal  section  through  a.     The 

bending,    the  shortening,  and   the  shear  of  the  elastic  arch   are 

somewhat   analogous  to   the  tendency    in    the    voussoir  arch   to 

overturn,  to  crush,  and  to  shde. 

To  find  the  stresses  in  the  arch  ring,  let 

ac  B  the  intercept  between  the  neutral  line  and  the  true  equili- 
brium polygon; 
6  =  the  breadth  of  the  unit  section  of  the  arch,  i.e.,  6  =  1  ft.; 
c  =  the  distance  of  the  most  remote  fiber  from  the  neutral  line; 
d  =  the  depth  of  the  arch  ring; 
/    =  the  unit  fiber  stress; 
H  =  the  true  pole  distance; 

AT  «  the  component  parallel  to  the  radius  at  any  point  of  the 
neutral  line  of  all  the  forces  to  one  side  of  the  point; 
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Equation  21  above  is  analogous  to  equation  2  (page  611)  of  the 
voussoir  arch.  The  former  is  limited  to  the  tensile  strength  of  the 
concrete,  while  the  latter  is  limited  to  the  condition  that  the  line  of 
pressure  must  remain  within  the  middle  third  of  the  depth. 

1330.  Numerical  Results.  Table  95  gives  the  stresses  in  the  arch 
shown  in  Fig.  232,  page  679,  and  Fig.  233,  facing  page  688.  Later 
these  stresses  will  be  combined  with  those  due  to  changes  of  tem- 
perature. 

TABLE  95. 

Dead  and  Live  Load  Stresses. 

-♦-  signifies  compression;   —  signifies  tension. 


1 

Stbbss  Dvm  to 

Maximum  Stbbsr. 

1 

Binding. 

Thrust 

Intrados. 

Extrados. 

Shear. 

a 

I 

lb.  per  sq.  ft. 

lb.  per 
sq.  in. 

lb.  per  sq.  ft. 

lb.  per 
sq.  ID. 

lb.  per 
sq.  m. 

lb.  per 
sq.  in. 

lb.  per 
sq.  in. 

at 
an 

Oit 

ait 

±  1488 
±3  075 
±4  010 
±3  870 
±3  545 
±4200 
±     472 
±     229 

±  10.3 
±21.3 
±27.9 
±26.9 
±24.6 
±29.2 
±    3.3 
±    1.6 

-f     9080 
-f     9  120 
-f  10  040    , 
-f  10  675 
+  11  880 
+  11  830 
H-  10  010 
-h    7  080 

+  63.1 
4-63.3 
+  69.8 
+  74.0 
+  82.5 
+  82.2 
+  69.5 
+  49.1 

+    74.4 
+    42.0 
+    41.9 
+    47.1 
+  107.1 
+  111.4 
+    72.8 
+    47.5 

+     52.8 
+    84.6 
+    97.1 
+  100.9 
+    57.9 
+    53.0 
+    66.2 
+    50.7 

5.8 
0.9 
1.8 
2.4 
1.7 
0.9 
1.6 
3.5 

*  For  the  extrados,  the  quantities  in  this  column  are  plus  when  the  equililmum  polycoo 
lies  outside  of  the  neutral  line,  and  minus  when  inside. 


1331.  Position  of  Live  Load  for  Maximum  Stress.  No  general 
law  has  been  established  for  the  position  of  the  live  load  for  a  maxi- 
mum stress  at  any  particular  point.  According  to  equation  21  the 
stress  at  any  point  of  the  arch  ring  varies  with  (1)  the  tangential 
thrust,  T;  (2)  the  true  pole  distance,  H;  (3)  the  intercept  ac;  and  (4) 
the  depth  of  the  arch  ring.  Each  of  these  quantities  varies  according 
to  a  different  law;  and  it  will  be  very  difficult,  if  not  impossible,  to 
state  a  general  law  for  the  position  of  the  live  load  which  will  give  a 
maximum  stress  at  any  point.  Practice  varies  considerably  as  to 
the  positions  of  the  live  load  employed  in  testing  the  stability  of  an 
arch.  The  less  exacting  engineers  test  the  arch  for  only  two  posi- 
tions of  the  live  load,  viz.:  over  half  the  span  and  over  the  whole 
span;  while  others  test  for  four  positions,  viz.:  over  one  quarter  of 
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the  span,  one  half,  three  quarters,  and  the  whole  span;  and  still 
others  test  for  a  live  load  over  two  fifths,  one  half,  three  fifths,  and  the 
whole  span.  Professor  Wm.  Cain  suggests*  that  probably  the  fol- 
lowing positions  are  the  best:  live  load  over  three  tenths  of  the  span, 
half  of  the  span,  six  tenths  of  the  span,  and  the  whole  span. 

To  fully  check  the  design  of  an  arch,  a  table  similar  to  the  first 
four  columns  of  Table  96  should  be  made  out  for  each  of  the  above 
positions  of  the  live  load;  and  then  a  table  similar  to  the  latter  part 
of  Table  95  should  be  made  out  showing  the  maximum  stresses  for 
any  of  the  positions. 

1332.  XmoT  OF  TiifnBATxrBX  Ohahcos.  The  temperature 
stresses  in  an  arch  ring  having  fixed  ends  may  be  quite  high,  and 
should  therefore  be  carefully  considered.  To  compute  the  temper- 
ature stresses,  conceive  that  the  arch  is  without  weight  and  exactly 
fits  between  the  skewbacks,  without  stress  an)rwhere,  at  a  certain 
mean  temperature.     Let 

I  »  the  span  of  the  neutral  line; 

e  «  the  expansion  of  concrete  per  unit  of  length  per  1®  Fahr.; 

f*  =  the  difference  in  degrees  Fahrenheit  between  the  mean  temper- 
ature and  the  actual  temperature  of  the  arch  ring. 
Then  the  total  change  in  length  of  the  span  of  the  neutral  line  is 
lef.  As  the  abutments  resist  this  expansion,  a  horizontal  thrust 
and  also  a  bending  moment  will  be  developed  at  each  abutment. 
Conceive  that  the  bending  moment  is  resisted  by  a  horizontal  force, 
Q,  applied  at  some  distance,  g,  above  each  springing  line,  and  that 
these  forces  act  inward  for  a  rise  of  temperature  and  outward  for  a 
fall;  and  also  conceive  that  at  each  springing  two  horizontal  forces, 
each  equal  to  Q,  act  opposite  to  each  other.  The  first  Q  and  one  of 
the  latter  form  a  couple  whose  bending  moment  at  the  abutment 
is  Q .  9,  and  the  remaining  Q  at  the  springing  resists  the  horizontal 
thrust  (or  pull)  at  the  abutment. 

We  may  regard  the  arch  as  being  without  weight  and  acted  upon 
by  the  couples  and  by  the  horizontal  thrusts,  and  that  we  are  to  find 
the  resulting  stresses  in  the  arch  ring.  Since  the  arch  has  fixed  ends, 
the  three  equations  of  condition,  equations  4,  5,  and  6  (page  674) 
must  be  satisfied. 

1333.  If  the  upper  Q  at  each  end  be  conceived  as  acting  along  the 
line  fcjA;,,,  Fig.  233,  i.e.,  if  g  =  dA;,  then  the  bending  moment  at  any 
point  of  the  arch  ring  due  to  temperature  changes  ia  Q.ak.  The 
bending  moment  at  any  point  of  the  arch  ring  due  to  the  external 
loads  \a  H.ac,  Hence,  by  analogy,  we  see  that  Q.ak  may  replace 
H.acin  equations  4, 5,  and  6,  page  674;  and  consequently  the  equa- 
tions of  condition  for  temperature  stresses  become 

*  Trans.  Amer.  Soc.  C.  E.,  vol  Iv,  p.  101-03. 


692  Elastic  Arch.  [Chap.  XXIII. 

lak       =0 (22) 

I  ak.x  =0 (23) 

lak.y^o (24) 

The  line  k^ki^:  has  been  so  located  that  2  ak  =  o,  and  also  that 
ak.x  =  o;  and  therefore,  if  the  yet  unknown  force  Q  acts  along 
KK%i  equations  22  and  23  are  thereby  satisfied,  i.e.,  the  first  two 
of  the  equations  of  conditions  (§  1300)  are  satisfied. 

1334.  To  satisfy  the  third  condition,  notice  that  a  rise  of  temper- 
ature tends  to  increase  and  a  fall  to  decrease  the  span;  and  hence  the 
forces  Q  at  each  abutment  must  be  just  sufficient  to  resist  this  ten- 
dency, and  must  act  toward  the  center  of  the  span  to  counteract  a 
rise  of  temperature  and  from  the  center  to  counteract  a  fall.  In 
§  1332  the  change  of  span  was  shown  toh%lef;  and  by  equation 

3a  1/  ds 
^t  page  673,  the  differential  change  of  span  is     J^,    .     Hence 


"'-/:w-^  ....  (25) 

Substituting  the  value  of  M  from  §  1333,  and  taking  the  summation 
for  one  half  of  the  arch  ring  we  get 

lee  =  Q^^l"^ak.y (26) 

and  by  transposition 

I  ^ak.y 

E  in  equation  27  is  to  be  taken  in  accordance  with  the  character 
of  the  concrete  in  the  arch  ring;  and  in  the  example  in  hand  we  will 
assume  a  1:2:4  concrete,  and  take  E  =  1,500,000  lb.  per  sq.  in. 
or  (1,500,000  X  144)  lb.  per  sq.  ft.  (see  §  478  and  493).  I  is  the 
span  of  the  neutral  line,  and  is  known.  In  the  example  in  hand, 
Z  s=  50  ft.  Different  observers  find  values  of  e  varying  from 
0.000,004,3  to  0.000,008,0  per  I*'  Fahr.,  although  the  more  reliable 
results  are  between  0.000,004,3  and  0.000,006,5.*  We  will  use 
0.000,005,4,  the  value  obtained  by  Professor  W.  D.  Pence.f  I  ^  As 
is  the  reciprocal  of  As  -^  /,  which  was  computed  in  determining  the 
stresses  due  to  external  loads.  For  the  example  in  hand,  I  -^  As 
is  equal  to  the  reciprocal  of  the  mean  of  the  quantities  in  the  last 

*  For  a  summaiy  of  the  various  results,  see  Reid's  Concrete  and  Concrete  Con. 
struction,  p.  169-71 ;  or  Trans.  Amer.  Soc.  C.  E.,  vol.  Ivi,  p.  406, 
t  Jour.  West.  Soc.  of  Ekigineers,  vol.  vi.  p.  549. 
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column  of  Table  93,  page  680;  or  /  -^  J  »  =  1  -4-  2.3276.     The  value 
of  2*  aA;.y  is  given  in  Table  94,  page  683,  and  is  equal  to  192.72. 

The  proper  value  to  be  adopted  for  t  is  not  easy  to  determine. 
Often  the  upper  surface  of  the  arch  is  covered  with  earth,  and  con- 
sequently does  not  vary  much,  if  any,  in  temperature;  and  usually 
the  lower  surface  of  the  arch  is  not  exposed  to  the  direct  rays  of  the 
sun,  and  consequently  the  range  of  temperature  of  that  surface  is 
only  that  of  the  atmosphere.  Owing  to  its  high  thermal  conduc- 
tivity steel  will  readily  acquire  the  temperature  of  the  air;  but  con- 
crete is  a  very  poor  conductor  of  heat,  and  consequently  the  tempera- 
ture of  the  interior  of  a  concrete  arch  ring  does  not  vary  as  much  as 
the  surface.  Observations  made  under  the  author's  direction  *  seem 
to  show  that  concrete  4  to  6  inches  below  the  surface  does  not  follow 
the  diurnal  variations  of  atmospheric  temperature.  Observations 
for  two  years  upon  the  width  of  cracks  in  the  masonry  near  the  top 
of  the  New  Croton  Dam  (§  964)  seem  to  show  that  the  coefficient 
of  expansion  was  0.000,003,1,  or  that  the  range  of  temperature  of 
cut-stone  and  rubble  masonry  approximately  30  ft.  thick,  exposed 
to  the  atmosphere  on  both  sides  and  the  top,  was  only  about  half 
or  two  thirds  of  that  of  the  monthly  mean  of  the  atmosphere,  f 
"Expansion  joints  in  the  most  exposed  cases  do  not  show  over  \ 
inch  motion  per  100  ft.,  which  assuming  a  coefficient  of  expansion 
of  0.000,006  is  equivalent  to  a  maximum  change  of  temperature  of 
not  more  than  36**  F."t  "A  self-recording  thermometer  placed  in 
the  ring  of  a  reinforced  concrete  bridge  having  earth  filling  indicated 
that  the  total  range  of  temperature  did  not  exceed  about  20^  F.  in 
some  ten  or  twelve  months.  "If  In  the  design  of  the  280-ft.  concrete 
arch  now  (1909)  in  process  of  construction  in  Cleveland,  Ohio  (see  1 1346), 
the  range  of  temperature  was  taken  at  ±30**  F.,  the  arch  ring  being  6  ft. 
thick  at  the  crown  and  11  ft.  at  the  springing,  and  being  exposed  on 
both  the  intrados  and  the  extrados.  From  a  limited  number  of  ob- 
servations extending  over  nearly  two  years  with  thermophones  em- 
bedded in  the  masonry  of  the  Boonton  (N.  J.)  Dam,  before  the 
water  was  admitted  behind  it,  the  following  formula  was  deduced.** 

R        '^ 


S\/D 

in  which  R  is  the  total  range  of  temperature  in  Fahrenheit  degrees 
at  any  point  within  the  mass,  the  numerator  is  the  total  atmospheric 

*  Harmon  D.  Brush,  Jr.,  Bachelor's  Thesis,  University  of  Dlinois,  1906. 

t  Trans.  Amer.  Soc.  C.  E.,  vol.  Ixi,  p.  405. 

t  Trans.  Amer.  Soc.  C.  E.,  vol.  Iv,  p.  195. 

^  Howe's  Symmetrical  Masonry  Arches,  p.  119. 

**  Trans.  Amer.  Soc.  C.  E.,  vol.  Ixi,  p.  421. 
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range,  and  D  is  the  distance  in  feet  to  the  nearest  exposed  face  of 
the  dam.  The  above  formula  is  true  only  for  values  of  D  between 
0.5  ft.  and  20  ft. 

In  the  example  under  consideration,  t  will  be  assumed  to  be 
20^  Fahr.  above  a  mean  temperature  of  60*^,  and  30^  below.  The 
sufficiency  of  this  allowance  will  depend,  of  course,  upon  the  locality 
and  the  exposure  of  the  arch  ring. 

Substituting  the  above  values  in  equation  27,  gives  for  a  maximum 
rise  of  temperature 

Q       (1,500,000  X  144)  X  50  X  0.000,005,4  X  20    _  o  gep  i^ 
^  ^  192.72  X  2.3275 

That  is,  a  rise  of  temperature  of  20*^  F.  in  an  arch  ring  1  foot  long 

exerts  an  outward  thrust  of  2,550  pounds  upon  the  abutments;  and 

similarly  a  fall  of  30°  F.  will  exert  an  inward  pull  upon  the  abutments 

30 
of  -^  X  2,550  «  3,825  pounds. 

1336.  Tamperatnre  Stresses.  The  fiber  stress  due  to  temperature 
changes  is,  in  the  nomenclature  of  §  1328, 

Mc       Q.ak.c       6Q.ak 
The  stress  due  to  the  action  of  the  tangential  component  of  Q, 

/•=7 (29) 

in  which  Ti  is  the  component  of  Q  parallel  to  the  tangent  of  the 
neutral  line  at  the  point  where  the  stress  is  desired.  The  total  fiber 
stress  due  to  the  combined  bending  and  the  thrust  caused  by  a 
change  of  temperature  is 

/,./.+/,=  ±5±6«^     ....     (30) 

The  first  term  is  -f  for  a  rise,  and  —  for  a  fall  of  temperature. 
To  aid  in  interpreting  the  character  of  the  stresses  given  by  the  second 
term,  consider  only  the  left-hand  half  of  the  arch;  and  conceive  that 
the  right-hand  half  is  removed  and  that  its  effect  is  replaced  by  the 
force  Q  along  k^ki^  acting  toward  the  left  for  a  rise  and  toward  the 
right  for  a  fall.  Then,  if  the  point  lies  below  the  line  fc^Ajig,  as  for 
example  Op  for  a  rise  the  second  term  gives  tension  at  the  intrados 
and  compression  at  the  extrados,  and  for  a  fall  gives  compression 
at  the  intrados  and  tension  at  the  extrados;  and  when  the  point  lies 
above  the  line  k^k^^,  the  above  stresses  are  reversed.  Table  96 
shows  the  temperature  stresses  in  the  arch  ring  of  Fig.  233. 
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1336.  8TRI88  Dub  to  SaoBTBiriHO  or  Aroh  Biho.  In  deter- 
mining the  preceding  stresses;  the  only  efifect  of  the  tangential  oom- 
ponent  considered  was  that  of  a  force  T  uniformly  distributed  over 
the  cross  section,  which  force  produced  only  shortening  of  the  arch 
ring,  and  being  uniformly  distributed  over  the  cross  section  did  not 
affect  the  bending  due  to  fi.o^  or  H ,ac;  but  the  shortening  of  the 
arch  ring  produces  a  bending,  which  efifect  is  now  to  be  considered. 

If  the  unit  compression  due  to  the  thrust  T  were  constant  for  all 

cross  sections,  the  effect  would  be  the  same  as  a  fall  in  temperature. 

li  T  -^  A  represents  the  average  unit  compressive  stress,  the  short- 

T  1 
ening  of  the  span  ia  -^^l;   and  the  shortening  for  a  suppositious 

change  of  temperature  ^  is  ^  /  e.    Equating  these  two  values,  and 
solving  we  get: 

'-TE-e (31) 

The  proper  value  of  T  -5-  A  to  be  used  in  the  above  equation  is 
somewhat  uncertain,  since  the  unit  thrust  varies  from  point  to  point , 
and  is  quite  different  in  the  two  halves  of  the  arch  ring.  For  the 
example  in  hand,  the  value  used  will  be  the  average  of  the  unit  thrust 
at  Oj,  a^y  and  a^o  (see  the  fifth  column  of  Table  95,  page  690),  which 
is  71.8  lb.  per  sq.  in.  Substituting  in  equation  31,  this  value  and 
also  the  values  of  E  and  e  (see  §  1334),  we  get: 

71.8 


1,500,000  X  0.000,005,4 


8.9^  Fahr. 


Therefore  the  shortening  of  the  arch  ring  under  the  action  of  T, 
the  tangential  component  due  to  the  dead  and  live  load,  is  equal  to 
that  due  to  a  fall  of  temperature  of  8.9®  Fahr.;  or  the  bending 
stresses  due  to  this  shortening  are  29J  per  cent  (  «  8.9  4-  30)  of 
those  due  to  a  fall  of  30*^,  but  are  of  opposite  sign.  The  values  of 
the  bending  stresses  due  to  the  above  shortening  are  given  in  the 
fourth  and  the  fifth  columns  of  Table  97. 

The  bending  stresses  due  to  the  shortening  caused  by  the  tan- 
gential component  of  the  dead  and  live  loads  is  usually  neglected; 
but  it  is  unwise  to  omit  them,  particularly  as  the  above  method  of 
computing  them  is  so  simple  and  brief. 

1337.  There  is  a  similar  bending  stress  due  to  T^  ,  the  tangential 
component  of  the  abutment  reaction  for  temperature  stresses,  which 
can  be  computed  as  in  §1336.  For  the  example  in  hand,  this 
shortening  is  equivalent  to  a  fall  of  temperature  of  0.8®  Fahr.,  which 
is  almost  exactly  11  per  cent  of  the  result  in  §  1336.  Therefore  the 
bending  stresses  due  to  this  shortening  are  only  about  11  percent 
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of  the  results  in  the  tenth  column  of  Table  97,  page  697;  and  hence, 
in  this  case  at  least,  they  may  be  omitted. 

1338.  OOBSBIMBD  Stresses.    Table  97,  page  697,  shows  the  max- 
imum combined  stresses  due  to  dead  and  live  loads  and  to  temperature 
changes.    The  results  are  collected  from  Table  96  (page  690)  and 
Table  96  (page  695).    The  stresses  to  be  employed  in  checking  the 
design  of  the  arch  ring  are  deduced  as  those  in  Table  97  using  the 
maximum   stresses   for   different   positions  of  the   live  loads   in- 
stead of  those  for  a  single  position  as  in  Table  96.    Table  97  does 
not  show  the  shearing  stress,  partly  because  it  would  unduly  extend 
the  table.    The  shearing  stress  due  to  the  dead  and  live  loads  is 
shown  in  Table  95,  page  690;  and  that  due  to  temperature  changes 
in  Table  96,  page  695.    The  latter  is  really  too  small,  in  this  case  at 
least,  to  be  considered;  and  hence  the  only  shearing  stress  to  be 
considered  in  checking  the  design  is  that  in  Table  96. 

By  way  of  further  illustration  Table  98  is  given  to  show  the 
stresses  at  several  points  of  a  100-ft.  arch  for  several  positions 
of  the  live  load,  and  for  a  plain  and  a  reinforced  concrete  arch  ring, 
and  also  for  three  different  end  conditions.*  The  semi-arch  ring 
was  divided  into  14  parts,  beginning  at  the  springing,  such  that 
da  -^  I  was  constant;  and  "Point  1"  is  in  the  middle  of  the  end 
section,  and  "Point  6"  is  about  midway  between  it  and  the  crown. 
To  study  the  variation  of  the  stress  at  any  point  due  to  the  dead  and 
live  loads,  consider  only  the  quantities  in  the  "D  &  L"  columns  in 
the  upper  portion  of  Table  98;  and  to  study  the  variation  of  the 
combined  gravity  and  temperature  stresses  consider  only  the  stresses 
in  the  first  four  lines  of  the  table.  The  remainder  of  Table  98  will 
be  of  interest  in  connection  with  the  discussions  in  Art.  2  and  3  of 
this  chapter. 

1339.  Approximate  Solutiohs.  The  work  of  finding  the 
stresses  in  an  elastic  arch  having  fixed  ends  is  so  long  that  numerous 
approximations  have  been  used. 

One  of  these  consists  in  dividing  the  span  into  equal  parts  instead 
of  dividing  the  neutral  line  into  parts  such  that  Js  -J-  /  is  constant 
(§  1311-12).  If  the  span  is  divided  into  equal  parts,  the  arch  ring 
is  divided  into  parts  whose  lengths  increase  as  the  secant  of  the 
angle  with  the  horizontal;  and  consequently  the  divisions  increase 
in  length  from  the  crown  toward  the  abutment,  but  not  as  required 
to  make  As  -¥■  I  constant.  This  method  is  most  nearly  correct  for 
a  very  flat  arch  having  a  nearly  uniform  depth.  The  method  of 
dividing  the  neutral  line  as  explained  in  §  1312  is  so  simple  as  not  to 
make  the  above  approximation  of  any  great  advantage. 

Another  approximation  consists  in  assuming  the  loads  at  points 

*  Almon  H.  Fuller,  Trans.  Amer.  Soc.  C.  E.,  vol.  Iv,  p.  196. 
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on  the  arch  independent  of  the  division  of  the  neutral  line,  which 
introduces  errors  in  scaling  the  intercepts  oc  (see  §  1316  and  §  1329) ; 
but  this  approximation  is  necessary  when  the  weight  of  the  roadway 
and  of  the  live  load  is  transferred  to  the  main  arch  by  spandrel 
arches  or  by  coliunns. 

Sometimes,  when  the  spandrel  filling  is  earth,  the  horizontal 
components  of  the  earth  filling  are  included;  but  this  violates  one 
of  the  fundamental  principles  upon  which  the  method  of  solution  is 
based,  viz.:  that  the  bending  moment  is  proportional  to  the  vertical 
intercept  in  the  equilibrium  polygon,  which  principle  is  true  only 
with  vertical  forces.  Therefore  including  the  horizontal  components 
adds  accuracy  in  one  respect  but  introduces  error  in  another;  and 
on  the  whole  is  not  wise,  since  usually  the  horizontal  components  are 
not  included,  and  including  them  prevents  a  comparison  of  the  re- 
sults by  this  method  with  those  by  the  ordinary  method. 

1340.  Obaphio  78.  Alodbaio  Solutioh.  The  preceding 
solution  is  quite  long  and  complicated;  but  it  is  shorter  and  simpler 
than  an  algebraic  solution.  Further,  the  graphic  solution  is  self- 
checking  at  various  intermediate  steps;  any  errors  in  the  graphic 
solution,  being  visible  to  the  eye,  are  more  easily  detected  than  in  an 
algebraic  solution;  and  great  errors  are  less  likely  in  a  graphic  than 
in  an  algebraic  solution. 

1341.  BXLIABILITT  OF  Elastio  Thiobt.  The  chief  sources  of 
error  in  applying  the  elastic  theory  to  a  plain  concrete  arch  are: 
1.  The  uncertainty  as  to  the  coeflScient  of  elasticity.  The  coefficient 
varies  with  the  quality  and  the  age  of  the  concrete,  and  also  with  the 
unit  stress;  but  not  according  to  any  definite  law.  2.  The  uncer- 
tainty as  to  the  temperature  variations.  The  effect  of  temperature 
changes  were  entirely  neglected  by  the  older  builders  and  by  nearly 
all  the  modem  builders;  and  as  the  older  voussoir  arches  have  stood 
for  thousands  of  years  without  signs  of  distress,  and  as  the  newer 
concrete  arches  show  no  signs  of  approaching  failure,  it  may  be  con- 
cluded that  the  stresses  due  to  temperature  changes  are  proportion- 
ally not  very  great,  probably  because  the  variation  of  the  mean  tem- 
perature of  the  arch  ring  is  not  very  large.  Accurate  experiments 
on  this  phase  of  the  subject  are  very  much  needed.  3.  The  uncer- 
tainty as  to  the  coefficient  of  expansion  of  concrete  (see  §  1334). 
Accurate  experiments  are  very  much  needed  in  this  field.  4.  The 
uncertainty  as  to  the  fixedness  of  the  ends  of  the  arch.  The  un- 
certainty as  to  the  fixity  of  the  ends  can  be  greatly  reduced  or  be 
entirely  eliminated  by  taking  the  springing  line  for  purposes  of 
analysis  at  a  plane  where  the  ends  of  the  arch  are  virtually  fixed; 
and  whenever  there  is  no  pronounced  change  of  resisting  section 
from  abutments  to  arch  ring,  or  whenever  the  abutments  are  so  high 
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or  of  such  a  form  that  the  ends  of  the  arch  are  not  really  fixed,  then 
the  analysis  should  include  the  whole  structure  down  to  the  founda- 
tion, where  the  unit  pressure  will  likely  be,  or  can  be  made,  so  low  that 
the  distortion  due  to  the  live  load  on  the  arch  will  be  inappreciable. 
5.  When  the  spandrel  filling  is  earth,  the  omission  of  the  horizontal 
components  of  the  pressure  makes  the  computed  stability  less  than 
the  actual. 

If  the  arch  ring  is  built  monolithic,  the  elastic  theory  applies 
reasonably  well,  and  a  small  amount  of  tension  may  be  permitted, 
say  50  lb.  per  sq.  in.  (see  §  405-06) ;  but  if  the  arch  ring  is  built  in 
voussoirs,  the  bond  between  the  two  adjacent  voussoirs  is  likely  to 
be  much  less  than  the  tensile  strength  of  the  concrete  (see  §  346), 
and  consequently  it  is  unwise  to  permit  any  tension  in  the  arch  ring. 

The  dimensions  deduced  by  the  elastic  theory  do  not  differ  greatly 
from  those  for  the  thrust  theory,  particularly  if  the  moving  load  is 
comparatively  light;  but  the  elastic  theory  permits  a  more  accurate 
determination  of  the  maximum  live-load  stresses. 

1342.  An  elaborate  series  of  instructive  experiments  on  arches 
of  various  spans  up  to  76  ft.,  by  the  Austrian  Society  of  Engineers  and 
Architects*  showed  that  the  deflections  of  voussoir  arches  well  within 
working  limits  conformed  to  the  law  of  elasticity,  and  therefore  the 
elastic  theory  is  applicable  to  a  voussoir  arch  provided  the  curve  of 
pressure  always  lies  within  the  middle  third  of  the  depth  of  the  arch 
ring,  i.e.,  provided  there  is  no  tension;  but  owing  to  the  uncertain- 
ties of  the  properties  of  the  composite  arch  ring,  the  degree  of 
accuracy  is  not  as  great  as  in  a  plain  concrete  arch. 

1343.  PLAOIHO  the  Oohobste.  With  a  small  arch  the  concrete 
can  be  laid  at  one  operation,  commencing  at  the  abutments  and  work- 
ing toward  the  crown,  so  that  the  arch  ring  is  in  fact  monolithic; 
but  with  large  arches  this  is  impossible.  There  are  two  general 
methods  of  placing  the  concrete  in  a  large  arch  ring,  viz.:  (1)  con- 
structing the  arch  in  successive  blocks  or  voussoirs  each  of  which 
is  continuous  for  the  full  width  of  the  arch  transverse  to  the  span; 
and  (2)  building  the  arch  ring  as  a  number  of  successive  parallel  ribs 
continuous  from  abutment  to  abutment.  Each  method  has  its 
advocates. 

In  the  first  method,  the  voussoirs  at  each  springing  are  Und  firsts 
next  a  block  on  each  side  intermediate  between  the  springing  and  the 
crown,  then  the  two  voussoirs  each  side  of  the  key,  and  next  the 
intermediate  blocks,  and  finally  that  at  the  crown.     For  the  exa(*t 

*  Bericht  des  Gewdlbe-Auaschusses  des  Oesterreichischeci  Ingenieur-  unit  Archi- 
tekten- Verelns ;  large  4to,  paper,  pp.  131,  27  folding  plates;  Vienna,  1895.  F«r  » 
brief  summary,  sec  Howe'ii  Treatise  on  Arches,  p.  253-60;  or  Engineering  Nrws^,  vol, 
XXXV,  p.  238-39. 


700 

on  the  arc 
introduces 
but  this  SI 
and  of    X*^ 
arches  0:1 
Soncic 
compont 
of  the   i" 
based, 
intero^ 
with.  ^ 
adds 
OVL  tVr 
not    " 
sulti^ 

so\^ 
tVva 


^   *"''--?•!*.-,  ^   •^  W^ 

"'««8.  see 


T.    1.] 


Plain  Concrete  Hingeless  Arch. 


703 


05 

PQ 

< 


to 


O 

o 
z 
o 

O 

CO 

O 

00 


C  a 


«a3 


m 


3-g 


551 


3 


•ONJOH 


^ 


lsgi228S58SJ5SSS'^8282 


*    c8c80      KJ(S(S  J^(S*oo 


&3o<S 


o 


CO  cj  ud  ^ 


O   O^  00   O  ' 


I'll  i  1 11      UlllS'a.slfe 


^        o«eo^iccot^«OiO»^C^co^»ccDr^ 


702  Elastic  Abch.  [Chap.  XXIII. 

order  in  a  particular  case,  see  Fig.  236,  page  705,  and  Fig.  244,  page 
719.  This  method  distributes  the  weight  uniformly  over  the  center 
and  prevents  its  distortion  by  unequal  compression  or  settlement. 

In  the  second  method,  the  width  of  the  rib  can  be  chosen  so  that 
a  single  arch  rib  may  be  built  complete  from  abutment  to  abutment 
in  a  single  day  (except  for  very  long  spans),  which  as  soon  as  the 
concrete  sets  is  capable  of  bearing  its  own  weight.  Each  rib  built 
in  this  way  has  no  joints,  and  hence  is  in  better  condition  to  resist 
bending  stresses  than  though  it  had  radial  joints;  but  this  is  not 
an  important  matter  if  the  line  of  pressure  is  always  within  the 
middle  third,  since  then  there  is  no  tension  at  any  point  in  the  arch 
ring. 

1344.  Examples  of  Plain  Oonobiti  Aboeks.  We  will  close 
the  consideration  of  plain  concrete  arches  by  giving  a  few  details  of 
some  of  the  larger  arches  that  have  been  built. 

1346.  Dimensions  of  Plain  Ooncrete  Arches.  Table  99  gives  the 
principal  dimensions  of  some  of  the  larger  plain  concrete  arches 
having  fixed  ends.  A  comparatively  few  structures  were  omitted 
for  the  lack  of  complete  data.  Table  99  is  valuable  as  showing 
the  dimensions  of  arches  that  have  stood  successfully  for  a  number 
of  years,  and  are  useful  as  a  guide  in  assuming  trial  dimensions  for 
a  new  structure. 

1346.  The  Longest  Ck>ncrete  Arch.  Fig.  235,  page  705,  shows 
the  cross  section  of  a  280-ft.  concrete  arch,  the  longest  yet  put  under 
construction.  For  comparative  data,  see  Table  99.  This  arch, 
now  (1909)  in  process  of  construction,  is  the  central  span  of  a 
concrete  bridge  to  carry  Detroit  Avenue,  Cleveland,  Ohio,  over  Rocky 
River.  The  central  arch  is  flanked  on  one  side  by  one  59-ft.  and  two 
50-ft.  arch  spans,  and  on  the  other  side  by  one  59-ft.  and  one  50-ft. 
arch  spans.  The  bridge  has  a  40-ft.  roadway  and  two  8-ft.  sidewalks. 
The  main  arch  consists  of  two  parallel  ribs,  each  22  ft.  wide  and  11  ft. 
thick  at  the  springing,  and  18  ft.  wide  and  6  ft.  thick  at  the  crown. 
The  space  between  the  ribs  at  the  crown  is  16  ft.,  and  is  spanned  by  a 
reinforced  slab  (the  only  reinforced  concrete  in  the  bridge).  The 
parallel  twin  construction  is  carried  all  through  the  spandrel  arches, 
the  piers,  and  the  approach  spans.  The  twin  method  of  construction 
was  first  employed  in  the  Luxemburg  bridge — see  No.  2,  Table  90, 
page  648,  and  also  §  1285.  The  advantages  of  this  form  of  construc- 
tion are:  (1)  it  saves  considerable  load  on  the  foundations;  (2) 
lessens  the  amount  of  spandrel  filling  required;  and  (3)  permits  the 
same  center  to  be  used  for  the  two  parallel  arches. 

For  a  graphic  solution  of  the  stresses  in  the  main  arch  and  a 
tabular  statement  of  the  stresses  for  the  dead  load,  for  two  positions 
of  the  live  load,  for  the  wind,  and  for  temperature  changes,  see 
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En^^ineering-Contractingj  March  10,  1909,  page  184-87.  The  main 
arch  ribs  are  built  of  a  1  :  2  :  4  portland-cement  concrete  with  slabs 
of  stone  embedded  therein  in  a  radial  position. quite  close  together; 
and  most  of  the  remainder  of  the  bridge  is  built  of  a  1  :  3  : 5  rubble 
concrete.  The  rubble  concrete  of  the  arch  rings  was  assumed  to 
weigh  160  lb.  per  cu.  ft.,  and  the  remainder  of  the  concrete  150  lb. 
per  cu.  ft.  The  safe  compressive  strength  of  the  concrete  in  the 
arch  rings  was  assumed  to  be  600  lb.  per  sq.  in.  The  center  for  the 
main  ribs  consists  of  two  three-hinged  steel  trusses  23  ft.  apart.  The 
arch  will  be  concreted  in  transverse  sections  (§  1343). 

1347.  Big  Muddy  Bridge.  One  of  the  first  large  plain-concrete 
railway  arches  was  the  double-track  bridge  on  the  Illinois  Central 
Railroad  over  the  Big  Muddy  River,  near  Grand  Tower,  HI.*  The 
bridge  consists  of  three  elliptical  arches,  each  of  140  ft.  clear  span 
and  30  ft.  rise.  For  the  dimensions  of  the  main  arches,  see  No.  5, 
Table  99,  page  705.  Each  main  arch  is  surmounted  by  ten  trans- 
verse arches  whose  abutment  walls  are  pierced  by  longitudiniJ 
arches.    Only  the  spandrel  arches  were  reinforced. 

Fig.  236,  opposite,  shows  the  longitudinal  section  of  one  of  the 
main  arches.  The  arch  ring  was  built  in  voussoirs  approximately 
8  ft.  long  on  the  intrados;  and  the  numbers  on  the  voussoirs  in 
Fig.  236  show  the  order  of  placing  the  concrete.  Each  voussoir 
keys  into  the  next  one  by  two  4-inch  by  12-inch  projections  on  each 
^aide,  made  by  timbers  built  into  the  block  first  completed.  The 
face  of  the  arch  ring  was  divided  into  false  voussoirs  4  ft.  on  the 
intrados  by  nailing  triangular  strips  on  the  forms.  Fig.  237,  page 
706,  shows  the  centers  employed  in  erecting  the  side  spans.  For  the 
central  span,  to  provide  for  possible  drift,  the  middle  portion  of  the 
center  was  supported  upon  60-ft.  plate  girders  which  rested  upon 


Observations  were  made  from  January  20  to  May  23,  1903,  with 
gages  reading  to  thousandths  of  a  foot,  to  determine  the  amount  of 
expansion.  The  extreme  movement  in  that  time  was  0.012  ft., 
which  was  equivalent  to  a  temperature  change  of  16®  F.  if  we  assume 
the  coefficient  of  expansion  to  be  0.000,005,4,  or  to  12°  F.  if  we 
assume  the  coefficient  to  be  0.000,006,5  (see  §  1334).  No  deflection 
of  the  arches  or  movement  at  the  expansion  joints  could  be  detected 
during  the  passage  of  heavy  trains. 

1348.  Pennypacker  Bridge.  Fig.  238,  page  707,  shows  some  of 
the  details  of  the  arch  ring  and  of  the  center  of  one  of  the  five  60- 
foot  arches  of  the  Pennypacker  bridge  on  the  Philadelphia  and  Read- 
ing Railroad. t    The  arch  was  constructed  as  a  monolith.    A  1  :  3  :  6 

*  By  courtesy  of  A.  S.  Baldwin,  Chief  Engineer. 

t  Engineering  Record,  vol.  liv,  p.  396-^97, — Oct.  13,  1906. 
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concrete  was  used  below  the  springing  line,  and  a  1:2:4  above. 
The  upper  surface  of  the  arch  pitches  6  inches  toward  the  axis  of 
the  bridge,  and  is  drained  by  4-inch  pipes  built  into  the  concrete  of 
each  pier.  Tongue  and  groove  vertical  transverse  expansion  joints 
are  provided  in  the  spandrel  wall,  two  over  each  pier,  extending  from 
the  haunches  through  the  coping. 


Art.  2.    Reinforced  Concrete  HingeiiBSS  Arch. 

1349.  Advamtaom  or  the  BimroBOiD  Aboh.  If  the  loads 
upon  the  arch  were  all  fixed,  it  would  be  possible  to  design  an  arch 
ring  so  that  the  resultant  pressure  would  pass  through  the  center  of 
each  cross  section,  and  consequently  the  entire  arch  ring  would  be 
in  compression;  but  if  part  of  the  load  is  a  moving  one,  or  if  the  line 
of  pressure  does  not  pass  exactly  through  the  center  of  each  cross 
section  of  the  arch  ring,  there  will  be  developed  bending  stresses 
as  well  as  direct  compression.  When  the  arch  ring  is  subjected 
to  bending,  the  greatest  economy  is  likely  to  be  obtained  by  the 
use  of  reinforced  instead  of  plain  concrete.  However,  the  gain  in 
economy  through  the  use  of  steel  reinforcement  in  an  arch  is  not 
very  great.  If  the  line  of  pressure  does  not  depart  from  the  middle 
third  of  the  arch  ring,  no  tension  is  developed;  and  therefore  the 
steel  reinforces  only  in  compression,  and  steel  is  not  as  economical 
a  material  to  resist  compression  as  concrete.  On  the  other  hand, 
if  the  line  of  pressure  departs  from  the  middle  third  of  the  arch  ring, 
the  probabilities  are  that  owing  to  the  comparatively  heavy  direct 
compressive  stress  the  resulting  tension  will  be  quite  small,  and 
hence  the  unit  tensile  stress  in  the  steel  will  be  very  low.  Of  course, 
the  unit  stress  in  the  steel  could  be  increased  by  using  a  smaller  per 
cent  of  it;  but  if  the  percentage  of  steel  is  quite  small,  to  secure 
a  proper  distribution  of  it  would  necessitate  the  use  of  impossibly 
small  cross  sections. 

Even  though  the  economy  of  the  use  of  steel  in  arches  is  not 
great,  the  reinforcement  is  practically  of  great  value.  Concrete  is 
much  more  reliable  in  compression  than  in  tension,  and  hence  th^ 
use  of  steel  to  carry  the  tension  adds  to  the  reliability  of  the  structure 
as  a  whole.  Further,  the  steel  is  an  economical  insurance  against 
uncertainties  in  the  data,  errors  in  the  computations,  shrinkage 
stresses,  unequal  settlement  of  the  foundations,  defective  materials, 
and  careless  workmanship. 

1360.  Analtsib  of  BBZuroRoiD  Aboh.  The  analysis  of  the 
reinforced  concrete  arch  having  fixed  ends  is  substantially  the  same 
as  that  for  a  plain  concrete  arch,  except  that  the  moment  of  inertia 


r- 
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of  the  homogeneous  cross  section  should  be  replaced  by  that  of  the 
composite  cross  section. 

The  differences  between  the  solution  for  the  plain  concrete  arch 
and  that  for  the  reinforced  arch  will  be  consid^^  in  order. 

1361.  Equations  of  Ck>ndition.  It  is  customary  to  place  the  re- 
inforcing steel  symmetrically  about  the  neutral  surface  of  the  arch 
ring.     In  §  1302  the  fiber  stress  of  the  plain  concrete  section  is  stated 

to  be  /  «  E  j^  ;  and  for  the  symmetrically  reinforced  concrete 
section,  the  fiber  stress  in  the  concrete  ib  fe  ^  Ee  .  and  that  in 
the  steel  is  /,  =  E^  —r^ .    Similarly,  the  differential  moment  of  the 

stress  in  the  plain  concrete  section  is  stated  to  be  /  «  da;  but  for  the 
reinforced  section  the  elementary  moment  \a  (jc^  d^e  +  /•  ^  **•)• 
Substituting  in  equation  a,  page  672,  the  above  values  for  the  rein- 
forced concrete  section,  instead  of  the  corresponding  values  for  the 
plain  concrete  section,  remembering  that  E^^  nEc  (see  §  447),  and 
carrying  the  work  through,  equation  c,  page  672,  becomes 

"^'EAIc  +  nl,) (*'> 

By  analogy,  the  equations  of  conditions,  equations  1,  2,  and  3, 
then  become 

^  EAh  +  nl,)      " ^^^ 

J,  EAIc  +  nl,)  ^   ' 


/. 
/ 


if 

■  J  J,   EAIc  +  nl,)-^ (^^ 

1362.  To  Make  Js  -^  (/^  +  n/,)  Constant.    The  neutral  line  of 
^  the  arch  ring  must  be  divided  so  as   to  make  Js  -s-  (/<.  -f  n/,) 

^  constant.    The  method  of  making  this  division  is  the  same  for  the 

(  rdnforced  section  as  that  explained  in  §  1311  for  the  plain  section. 

f  Proceeding  as  in  the  second  paragraph  of  §  1311,  construct  a  line 

f  similar  to  DF,  Fig.  231,  page  677,  to  represent  le  +  n/,.    /c  =  tV 

f  b  d^\  and  /«  =  iV  ^  ^i'  +  -^»  d^  in  which  dc  is  the  depth  of  the  con- 

crete, dj  is  the  thickness  of  the  steel  in  the  direction  of  the  radius  of 
the  arch,  d,  is  the  distance  from  the  neutral  line  to  the  center  of  the 
steel,  and  A,  is  the  sum  of  the  area  of  the  cross  section  of  the  steel 
on  the  two  sides  of  the  neutral  axis.     Since  it  is  customary  to  con- 
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aider  only  a  section  of  the  arch  a  unit  long,  we  may  put  /«  =  iV  ^«*i 
and  ordinarily  we  may  take  /,=  A^d^. 

Next  proceeding  as  in  §  1312,  divide  the  neutral  line  into  a  pre- 
determined number  of  parts. 

1363.  To  Locate  the  Line  kk.  The  method  of  locating  the  line 
kk  for  the  reinforced  arch  is  exactly  the  same  as  that  for  the  plain 
concrete  arch — see  §  1313. 

1364.  To  Find  the  True  Xqnilifarinm  Polygon.  The  method  of  find- 
ing the  true  equilibrium  polygon  for  the  reinforced  arch  is  exactly 
the  same  as  that  explained  in  §  1314-26. 

1366.  8TBX88X8  Dux  TO  DEAD  AND  LlTS  LOADS.      In  §  1351    it 

was  shown  that  the  fiber  stress  in  the  concrete  due  to  bending 

fe^  EeZ-^  i  and  substituting  the  value  of  the  fraction  from  equation 

c'i  page  709,  gives 

.  Mz 

U  ^ 


As  we  desire  the  maximum  value  of  fa  z  must  have  its  maximum 
value,  i.e.,  z  =  d^t  the  distance  from  the  neutral  line  to  the  upper  or 
the  lower  edge  of  the  concrete.  Further,  from  equation  18,  page 
689,  M  ^  H ,ac.  Therefore  for  the  maximum  fiber  stress  in  the 
concrete  due  to  bending,  the  above  equation  becomes 

H.ac.dc  .„,. 

'^        /c  +  n/. (^^^ 

Similarly,  the  maximum  fiber  stress  in  the  steel  due  to  bending  is 

.     .    H.ac.d, 
'•-    Ic  +  nl, ^*^^ 

in  which  dg  is  the  distance  from  the  neutral  axis  to  the  center  of  the 
steel. 

To  find  the  unit  stress  due  to  T,  the  tangential  component  of  R 
(see  §  1328),  notice  that  the  section  is  symmetrical  and  also  that  the 
steel  takes  n  times  as  much  stress  as  an  equal  area  of  concrete,  and 
therefore  the  unit  compressive  stress  due  to  T  is 

f-'AThr. (i»') 

Again,  /,  =  nfc,  and  hence  from  equation  W 

'-xf^. "»"' 

Adding  equations  18'  and  19^  and  substituting  the  values  of 
Ic  and  /,  from  §  1362,  we  have 
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/  -    ^    ±   H,ac.dc  .^,. 

''      A,  +  nA.      y^,d,»  +  riA.d.^  .      .      .      .     ^^i ) 

Similarly,  by  adding  equations  18^^  and  lO'', 

_      n.T       .      n.H.ac.d,  „ 

^'^  A,  +  nA.      ^  de»  -{-nA.d.^      '     '     '     ^^"^  ^ 

Equations  2V  and  2V  are  to  be  used  exactly  as  equation  21,  page 
689,  and  the  law  governing  the  character  of  the  stress  is  the  same  in 
both  cases. 

1366.  8TSTEM8  OF  BBINFOBOBD  OONOBETB  ABOH  OONSTBUOTION. 

There  are  a  great  variety  of  methods  of  reinforcing  a  concrete  arch, 
most  of  which  are  patented.  A  few  of  the  better  known  will  be 
briefly  described,  in  chronological  order. 

1367.  Monier  Arch.  Mr.  Jean  Monier  of  Paris,  France,  in  1867 
built  the  first  reinforced  concrete  arch.  He  first  embedded  a  wire 
net  near  the  intrados;  but  later  two  nets  were  used,  one  near  the 
intrados  and  one  near  the  extrados.  Monier  arches  have  some 
serious  defects,  viz.:  1.  The  wire  nets  are  very  flexible,  and  hence 
are  difficult  to  place  properly.  2.  The  transverse  wires  do  not  aid 
in  supporting  the  load,  and  hence  add  needlessly  to  the  cost.  3.  The 
closeness  of  the  mesh  prevents  the  use  of  even  a  moderately  coarse 
aggregate,  and  hence  adds  to  the  cost  of  the  concrete.  Notwith- 
standing their  defects  many  Monier  arches  have  been  built,  partic- 
ularly in  Europe,  some  of  wliich  are  quite  remarkable  for  their  delicate 
dimensions  and  surprising  strength.  The  two  most  notable  of  these 
are:*  1.  Three  arches  built  in  Switzerland  in  1891  each  having  a 
span  of  128  ft.,  rise  11  ft.,  thickness  at  the  crown  6.67  in.  and  at  the 
springing  10  in.  2.  An  arch  built  in  Germany  in  1890  in  which  the 
span  was  132  ft.,  the  rise  14.7  ft.,  and  thickness  at  the  crown  9.88  in. 

1368.  WiinBch  System.  This  system,  invented  by  Robert  Wiinsch 
of  Budapest,  Hungary,  in  1884,  consists  of  a  straight  rolled  section, 
equal  in  length  to  the  span,  placed  horizontally  above  the  crown  and 
a  curved  member  placed  parallel  to  the  intrados,  the  two  being 
connected  by  vertical  members  riveted  to  them.  This  is,  strictly 
speaking,  not  an  arch  at  all,  but  a  reinforced  abutting  cantilever. 

1369.  Melan  System.  This  system,  invented  in  1892  by  Joseph 
Melan  of  Austria-Hungary,  consists  of  embedding  steel  ribs,  either 
solid  rolled  sections  or  built  sections,  in  the  concrete  arch  ring.  The 
solid  sections  are  used  for  small  arches  and  the  built  for  large  ones. 

1360.  Hennebiqne  System.  The  arch  in  this  system,  invented 
by  Hennebique  in  1893,  is  reinforced  with  solid  rolled  members 
parallel  to  the  intrados  and  the  extrados  connected  at  frequent 

♦  Trans.  Amer.  Soc.  C.  E.,  vol.  xxxi.  p.  441-42. 
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intervals  by  lattice  bars.  In  this  system,  small  bridges  consist  of 
parallel  arch  ribs  built  up  solid  to  the  level  of  the  crown,  which  sup- 
port a  reinforced  concrete  slab  resting  directly  upon  the  ribs;  and 
in  larger  bridges  the  floor  slab  is  supported  by  columns  or  spandrel 
arches  resting  on  the  extrados  of  the  reinforced  ribs. 

1361.  Thacher  System.  This  system,  invented  by  Edwin  Thacher, 
New  York  City,  in  1899,  consists  of  flat  steel  bars  in  pairs,  one  parallel 
to  the  intrados  and  the  other  parallel  to  the  extrados.  The  bars 
have  no  connection  with  each  other  except  through  the  concrete; 
but  are  provided  with  projections,  usually  rivet  heads,  at  short 
intervals  to  secure  mechanical  bond  between  the  steel  and  the  con- 
crete. 

1362.  Ck>mmon  System.  Recently  in  America  the  most  common 
reinforcement  for  concrete  arches  consists  of  a  series  of  plain  or 
deformed  bars  (Fig.  28,  page  236)  parallel  to  and  near  the  extrados 
and  a  similar  series  near  the  intrados,  each  series  sometimes  being 
connected  at  intervals  by  some  form  of  stirrups  (Fig.  29,  page  238). 
The  chief,  if  not  the  sole,  purpose  of  the  steel  is  to  resist  the  bending; 
and  hence  the  amount  of  reinforcement  parallel  to  the  neutral  Ime 
should  be  from  }  to  !{  per  cent  (see  equation  10,  page  228),  but  it 
is  frequently  considerably  greater  than  this.  Not  infrequently  the 
concrete  alone  is  able  to  carry  the  computed  stresses  with  a  f^r 
degree  of  safety,  the  reinforcement  being  added  only  as  an  additional 
element  of  security. 

For  examples  of  what  was  above  called  the  common  system,  see 
Rg.  239-41,  page  713-16,  and  Fig.  243-44,  page  717-19. 

1363.  Examples  of  Bxinfobcbd  Oonobiti  Abohks.  The  con- 
sideration of  reinforced  concrete  arches  will  be  closed  by  giving  some 
details  of  a  few  structures. 

It  is  hardly  possible  to  make  a  tabular  exhibit  of  any  value  show- 
ing the  dimensions  of  reinforced  concrete  arches  as  was  done  for 
voussoir  and  plain  concrete  arches,  since  the  systems  of  reinforce- 
ment are  so  varied  and  the  quality  of  the  steel  and  its  positions  are 
so  diverse.  Further,  reinforced  concrete  arches  are  built  with  either 
a  solid  arch  ring  or  of  ribs  connected  by  a  curtain  wall;  and  rein- 
forced concrete  arches,  like  those  of  plain  concrete,  are  built  with 
solid  spandrel  filling  or  various  forms  of  open  spandrels.  It  is  not 
possible  to  make  a  tabular  statement  of  all  these  variables  that  will 
be  of  any  particular  value.  Reasonably  complete  descriptions  of 
many  reinforced  concrete  arches  can  be  found  by  consulting  any  one 
of  the  several  indexes  to  current  engineering  literature.  The  fol- 
lowing are  representative  examples  of  reinforced  concrete  arches 
having  no  hinges. 

1364.  Union  Pacific  Arch.     Fig.  239  shows  the  typical  reinforced 
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concrete  arch  for  stream  and  highway  crossings  employed  recently 
by  the  Union  Pacific  Railroad.*  Fig.  239  is  for  a  highway 
crossing  near  Omaha;  and  the  form  for  stream  crossings  is  the  same 
except  that  the  wings  flare  at  30^.  The  reinforcement  consists  of 
corrugated  bars  (§  465) ;  and  this  particular  job  contained  52.2  lb. 
of  steel  per  cubic  yard  of  concrete.  No  bar  was  placed  nearer  the 
surface  of  the  concrete  than  3  inches,  and  splices  were  lapped  2  feet. 


BoMof/Jht'l^ 


Hodf  End  Eltvation. 
fBtnSUct 


5ection  at  Grown, 
Fig.  239. — Reinfobced  Comcbetb  Arch  on  Union  Pacific  R.R. 


Sections  Through  DuttrcssM. 


The  arch  ring  is  not  necessarily  built  monolithic,  but  any  joints  are 
required  to  be  on  a  radial  line. 

1366.  Big  South  Fork  Bridge.  Fig.  240,  page  714,  shows  one  of 
the  five  equal  spans  of  a  skew  bridge  over  the  Big  South  Fork  Branch 
of  the  Cumberland  River  on  the  Kentucky  and  Tennessee  Railway. f 
The  extrados  and  also  the  intrados  are  circular  curves.  The  arch 
is  designed  for  a  train  load  equivalent  to  Cooper's  E}-40.  The  rein- 
forcement is  twisted  steel  bars  (§  465).  The  concrete  in  the  arch 
ring  and  the  spandrel  walls  is  1  :  2  : 4,  in  the  footings  1:3:6,  and 

*  Engineering  Record,  vol.  Ivii,  p.  396, — April  4,  1908. 

tWard  Baldwin.  Railroad  Gazette.,  vol.  lii,  p.  409-10,— March  22,  1907. 
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in  the  body  of  the  piers  1  :  2J  :  5.  "The  west  abutment  was  built 
hollow  and  filled  with  stone.  It  was  designed  on  the  supposition 
that  solid  rock,  which  outcropped  near  the  site  of  the  abutment, 
would  be  found  at  a  small  depth;  but  sohd  rock  was  not  found  as 
expected,  and  to  avoid  the  cost  of  extending  the  abutment  so  that 
its  weight  would  make  it  stable  against  the  thrust  of  the  arch, 
anchors  were  cemented  into  the  rock  foundation  to  a  depth  of  6  ft. 
along  the  front  edge  of  the  abutment.  In  building  this  abutment 
it  was  found  that  the  cost  of  the  form-work  was  greater  than  the 
saving  in  concrete;  and  the  contractor  preferred  to  build  the  other 
abutment  solid  and  omit  much  of  the  steel."  The  rods  parallel  to 
the  neutral  line  between  the  reinforcement  near  the  extrados  and  the 
intrados  are  quite  unusual. 

1366.  Charley  C^eek  Bridge.  Fig.  241,  page  716,  shows  one  of 
the  two  75-ft.  arches  carrying  a  highway  over  Charley  Creek,  near 
Wabash,  Ind.;  and  Fig.  242,  page  716,  shows  the  center  used  in 
its  erection.*  This  bridge  differs  from  the  two  preceding  ones 
in  four  noteworthy  particulars,  viz.:  1.  The  use  of  a  special  bar, 
the  Kahn  (e,  Fig.  29,  page  238)  for  the  reinforcement,  which  give 
a  rather  remarkable  arrangement  of  metal  in  the  arch  ring.  The 
designer  claims  that  the  diagonal  members,  being  solidly  connected 
to  the  extradosal  and  intradosal  bars,  firmly  anchor  these  bars  and 
also  tie  together  the  concrete  of  the  arch  ring.  2.  The  complete 
reinforcement  of  the  spandrel  walls.  The  spandrel  walls  are  designed 
as  vertical  cantilevers  to  hold  in  place  the  earth  spandrel  filling,  the 
reinforcement  being  Kahn  bars  (§  465)  set  upright;  and  are  rein- 
forced longitudinally  for  temperature  stresses  by  round  rods.  3. 
The  bonding  together  of  the  arches  and  spandrel  walls  over  the  center 
pier.  4.  It  has  frequently  been  stated  that  the  curve  of  the  arch 
ring  of  this  bridge  is  a  parabola;  but  an  examination  of  the  drawing 
shows  that  the  intrados  is  a  five-centered  circular  curve  and  the 
extrados  a  circular  arc.  The  above  statement,  and  many  similar 
ones,  must  be  interpreted  to  mean  that  the  stresses  were  determined 
on  the  assumption  that  the  center  line  of  the  arch  ring  was  a  parabola, 
i.e.,  the  stresses  were  determined  by  the  method  proposed  by  Prof. 
C.  E.  Greene  t  for  an  arch  whose  neutral  line  is  a  parabola.  Professor 
Greene  adopted  a  parabola  for  the  center  line  of  the  arch  ring  because 
a  parabolic  linear  arch  is  stable  under  a  load  uniform  along  the  span; 
but  it  is  not  proved  that  the  parabolic  arch  is  better  than  the  more 
common  forms,  particularly  as  the  dead  load  is  not  uniform  along 
the  span,  and  since  the  live  load  has  a  different  position  for  the  maxi- 

♦  Engineering  News,  vol.  Iv,  p.  290,— March  15,  1906. 

t  Pages  41-71  of  his  Arches — Part  III.  of  his  Trusses  and  Arches.     John  Wiley  & 
Sons,  New  York,  1879. 
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mum  stresses  at  different  points 
along  the  arch,  and  further  since 
temperature  stresses  are  an  impor- 
tant factor  in  the  design  of  an  arch 
and  are  independent  of  the  curve 
of  the  neutral  line.* 

1367.  P«ra  Bridge.  Fig.  243 
shows  one  of  the  seven  arches 
across  the  Wabash  Biver  at  Peru, 
Ind.f  There  are  three  noteworthy 
features  of  this  bridge.  1.  The 
arrangement  of  the  reinforcement 
of  the  arch  ring,  whereby  a  rod  is 
near  the  intrados  at  the  crown  and 
near  the  extrados  at  the  springing, 
one  third  of  the  rods  crossing  the 
neutral  line  at  the  mid-point  of 
the  semi-arch,  one  third  at  the 
upper  third-point,  and  one  third 
at  the  lower  third-point.  This 
disposition  of  the  steel  is  on  the 
supposition  that  the  unreinforced 
arch  has  a  tendency  to  fail  by  ten- 
sion in  the  intrados  at  the  crown 
and  by  tension  in  the  extrados 
near  the  springing — see  Fig.  189, 
page  610.  2.  A  new  method  of 
balancing  the  thrust  of  unequal 
spans.  The  arch  shown  in  Fig. 
243  is  flanked  on  the  right  by  a 
100-ft.  span  and  on  the  left  by  an 
85-ft.  span.  For  the  effect  on  the 
appearance  of  the  bridge  and  also 
to  increase  the  waterway,  it  was 
desired  to  make  the  spans  increase 
from  the  shore  toward  the  middle 
of  the  river;  and  to  keep  the  road- 
way level  and  as  low  as  possible 
and  also  to  give  a  maximum  water- 
way, it  was  not  possible  to  balance 


*  For  an  interesting  and  instructive  detailed  accotint  of  a  125-ft.  true  parabolic 
plain-ooncrete  arch  bridge  over  Piney  Branch,  Washington,  D.  C,  see  Engineering 
Ne%D9,  vol  Uv,  p.  610-12;  vol.  Iv,  p.  453;   vol.  Ivii,  p.  682-83. 

t  D.  B.  Luten,  the  designer  of  the  bridge,  in  Engineering  Newe,  vol.  Iv,  p.  347-49. 
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the  thrust  of  the  longer  span  in  the  usual  way,  i.e.,  by  making  the 
shorter  span  proportionally  much  flatter,  as  the  shorter  arch  would  be 
entirely  subm^ged  at  Wghwater.    The  submergence  of   the   end 
spans  would  not  only  decrease  the  waterway,  but  might  through  the 
effect  of  buoyancy  cause  a  collapse  of  the  adjoining  spans.     Further, 
it  was  not  possible  to  make  the  piers  heavy  enough  to  supi>ort  the 
unequal   thrusts,  without  unduly  reducing  the  waterway.     These 
con(Htions  were  met  by  inclining  each  arch  of  a  shorter  span  upwards 
toward  the  adjacent  longer  span,  so  that  at  any  pier  the  shorter  arch 
has  virtually  a  higher  springing  than  the  longer  arch,  although  the 
apparent  springings  are  maintained  at  the  same  level  by  slightly 
distorting  the  curve  of  the  shorter  span  at  the  pier.     By  this  method 
a  75-ft.  span  is  balanced  by  an  85-ft.  span,  an  85-ft.  by  a  95-ft.,  and 
a  95-ft.  by  a  100-ft.,  all  on  6-ft.  piers,  although  the  rise  of  the  several 
arches  is  practically  constant,  being  15  feet  for  the  100-ft.  span  and 
13  feet  for  the  75-ft.     The  effect  on  the  thrusts  of  the  arches  by  in- 
clining of  the  shorter  span  upward  toward  the  longer  is  shown  in 
Fig.  243,  for  the  pier  between  the  95-ft.  and  the  100-ft.  spans.     The 
thrust  Tj  of  the  95-ft.  arch  meets  the  thrust  T^  of  the  100-ft.  span  on 
that  side  of  the  center  of  the  pier  toward  the  greater  span,  by  reason 
of  the  elevation  of  this  end  of  the  shorter  span.     The  thrust  T^  of  the 
100-ft.  arch  being  greater  than  T^  the  resultant  R^  of  the  two  thrusts 
is  deflected  across  the  center  line  of  the  pier,  but  is  kept  within  the 
middle  third  of  its  base.     3.  A  new  method  of  striking  the  centers. 
The  centering  was  supported  by  2-  by  12-inch  joists,  which  were  too 
flexible  to  carry  their  load  except  when  braced  in  both  directions 
at  the  third  points.*    To  strike  the  centers,  one  system  of  sway 
bracing  was  removed  from  the  upright  supports,  which  allowed  them 
to  buckle  and  thus  relieve  the  centers. 

1368.  Danville  Bridge.  Fig.  244  shows  half  of  the  100-ft. 
span  and  half  of  one  of  the  two  80-ft.  spans  of  the  double- 
track  reinforced-concrete  arch  bridge  on  the  Cleveland,  Cincinnati, 
Chicago  and  St.  Louis  Railway,  near  Danville,  IlLf  The  road  also 
has  a  similar  bridge  near  Robinson,  111.  The  bridge  is  42  ft.  wide 
outside  to  outside  of  parapet  walls,  and  27  ft.  inside  to  inside.  The 
springing  line  of  the  intrados  of  the  100-ft.  arch  is  30  ft.  above  the  bed 
of  the  stream.  Note  that  the  crowns  of  all  three  arches  are  at  the 
same  elevation,  the  springing  lines  of  the  smaller  arches  being  higher 
than  those  of  the  larger  one.  The  base  of  the  rail  is  19.75  ft.  above 
the  extrados  of  the  crown  of  the  main  arches,  and  the  track  rests 
upon  a  cushion  of  earth  5  ft.  deep.    The  spandrel  arches  have  a 

*  For  details  of  the  computations,  see  Engineering  News,  vol.  Hii,  p.  477, — Mav 
11,  1905. 

t  Engineering  Record,  vol.  liii,  p.  238-43. 
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span  of  8  ft.,  and  a  thickness  at  the  crown  of  2  ft.,  the  space  above 
the  arches  being  filled  with  concrete  to  the  level  of  the  crown.  The 
reinforcement  is  square  corrugated  bars.  The  steel  in  the  main 
arches  is  6  inches  from  the  surface  at  the  crown  and  24  inches  at  the 
haunches.  The  series  of  spandrel  arches  are  built  in  three  sections, 
one  over  each  of  the  main  arches.  Between  each  section  of  spandrel 
arches  is  an  expansion  joint,  the  details  of  which  are  shown  in  Fig. 
244,  page  719.  The  numbers  on  the  arch  rings  show  the  order  of 
the  concreting. 

1369.  Hudson  Memorial  Arch.  For  a  detailed  description  of  the 
proposed  Henry  Hudson  memorial  reinforced-concrete  arch  of  703- 
ft.  clear  span  over  Spuyten  Duyvil  Creek,  New  York  City,  see  Engi- 
neering News,  Vol.  Lviii  (Nov.  21,  1907),  pages  559-61;  and  for  in- 
teresting editorial  comments  on  the  same,  see  page  555. 

Art.  3.    Hinged  Arch. 

1870.  A  hinge  in  a  masonry  arch  consists  of  two  blocks  of  stone, 
cast  iron,  or  steel,  one  having  a  plane  or  nearly  plane  surface  of  con- 
tact and  the  other  having  a  cyUndrical  surface.  Stone,  cast  iron, 
and  steel  hinges  have  been  employed.  Hinge-like  joints  are  some- 
times constructed  by  inserting  a  sheet  of  lead  in  the  middle  third  of 
the  joint,  and  then  after  the  centers  are  struck  the  remainder  of  the 
joint  is  filled  with  mortar.  There  are  three  forms  of  hinged  arches, 
viz.:  (1)  a  hinge  at  the  crown,  (2)  a  hinge  at  each  springing  line, 
and  (3)  a  hinge  at  each  springing  and  also  one  at  the  crown;  but  only 
the  last  form  is  used  for  masonry  arches. 

The  use  of  hinges  in  masonry  arches  was  first  proposed  by  Koepke 
of  Dresden,  Germany,  in  1880;  and  a  number  of  hinged  arches,  both 
voussoir  and  continuous,  have  been  built  in  Europe,  but  almost  none 
have  been  built  in  America  (see  §  1374).  Hinged  arches  have  been 
built  of  independent  voussoirs,  of  plain  concrete,  and  of  reinforced 
concrete  (see  Table  100). 

1371.  Analysis  of  the  Thbxb-Hikoid  Aboh.  The  hingeless 
arch  is  statically  an  indeterminate  structure,  since  the  stresses  can 
not  be  found  except  by  a  consideration  of  the  elastic  properties  of  the 
material  of  the  arch  ring;  while  the  three-hinged  arch  is  statically 
determinate.  Each  half  is  an  independent  structure,  and  the  ex- 
ternal reactions  and  internal  stresses  can  easily  be  found  by  the  usual 
methods  of  structural  analysis;  in  other  words,  each  half  may  be 
treated  as  a  curved  beam  and  the  stresses  found  accordingly.  The 
method  of  designing  a  hinged  masonry  arch  consists  in  assuming  the 
cross  sections  at  the  hinges  and  also  the  boundaries  of  the  arch  ring, 
and  then  computing  the  maximum  stresses  at  a  number  of  sections. 
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If  the  resulting  stresses  are  not  satisfactory^  the  dimensions  are 
altered  and  the  computations  are  repeated.  For  a  general  solution 
and  detailed  design  of  a  three-hinged  masonry  arch  of  236  ft.  span, 
see  an  article  by  D.  A.  Molitor  in  Transactions  of  American  Society 
of  CSvil  En^ee^,  Vol.  xl,  pages  36-76. 

1372.  HniOBD  V8.  HnrocLMS  Abohbs.  The  advantages  claimed 
for  the  hinged  masonry  arch  are:  1.  The  introduction  of  hinges 
eliminates  the  difficulties  and  the  uncertainties  in  the  analysis  of  the 
hingeless  arch.  2.  The  hinges  prevent  undue  stresses  owing  to  an 
unequal  settlement  of  the  abutments.  3.  The  effect  of  temperature 
changes  is  less  for  hinged  than  hingeless  arches.  4.  The  arch  ring 
of  the  hinged  arch  is  lighter  than  that  of  the  hingeless  arch. 

The  disadvantages  urged  against  the  hinged  masonry  arch  are: 
1.  The  hinges  add  cost  and  complication  in  the  construction,  and 
their  maintenance  requires  attention.  2.  The  lack  of  perfect 
freedom  of  action  of  the  hinge,  due  to  friction  and  to  dust  and  rust, 
introduces  uncomputable  stresses.  3.  Any  movement  at  the  hinge 
changes  the  position  of  the  line  of  pressure  and  hence  changes  the 
stresses.  4.  The  spandrel  walls  and  the  floor  of  an  arch  bridge 
interfere  with  the  action  of  the  hinges.  5.  The  amount  of  masonry 
in  the  arch  ring  is  only  a  small  part  of  that  in  the  entire  structure, 
and  hence  the  saving  of  a  small  per  cent  of  arch  masonry  is  unim- 
portant. 6.  The  hinged  arch  has  greater  deflections,  and  hence  is 
less  rigid  than  the  hingeless  arch.  7.  The  hinges  lack  durability — 
the  most  important  feature  of  a  masonry  arch.  It  is  agreed  that 
hinges  are  more  useful  the  larger  and  the  flatter  the  arch. 

American  engineers  almost  unanimously  prefer  the  hingeless  arch. 

1374.  BXAISFLBS  OF  HiKGSD  Abohes.  Apparently  there  are 
only  three  hinged  arches  in  America:  1.  A  40-ft.  three-hinged  plain- 
concrete  highway  arch  at  Mansfield,  Ohio,  built  about  1904  and  hav- 
ing a  rise  of  7.5  ft.  2.  A  three-hinged  83-ft.  elliptical  plain-concrete 
arch  in  Brookside  Park,  Cleveland,  Ohio.  For  an  illustrated  des- 
cription, see  Engineering  News,  Vol.  lv,  pages  507-08.  3.  A  135-ft. 
three-hinged  reinforced-concrete  ribbed  parabolic  skew  arch  in 
Denver,  Colorado.  The  hinged  form  was  adopted  largely  because 
of  the  flatness  of  the  arch  and  the  36°  skew.  For  a  detailed  and 
illustrated  description,  see  Engineering  Record,  Vol.  lvii,  pages  336- 
39,— March  21,  1905. 

1376.  Table  100,  page  722,  gives  some  of  the  particulars  concern- 
ing the  most  noted  hinged  masonry  arches  in  Europe. 
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Specifications  for  Cement 

The  following  are  the  standard  specifications  of  the  American 
Society  for  Testing  Materials*  and  have  been  approved  by  the 
American  Railway  Engineering  and  Maintenance  of  Way  Associa- 
tion, and  by  the  American  Society  of  Civil  Engineers.  The  headings 
and  the  numbering  of  the  paragraphs  are  as  in  the  original. 

General  Observations. 

1.  These  remarks  have  been  prepared  with  a  view  of  pointing  out  the  pertinent 
features  of  the  various  requirements  and  the  precautions  to  be  observed  in  the 
interpretation  of  the  results  of  the  tests. 

2.  The  Committee  would  suggest  that  the  acceptance  or  rejection  imder  these 
specifications  be  based  on  tests  made  by  an  experienced  person  having  the  proper 
means  for  making  the  tests. 

3.  Specific  Gravity.  Specific  gravity  is  useful  in  detecting  adulteration. 
The  results  of  tests  of  specific  gravity  are  not  necessarily  conclusive  as  an  indi- 
cation of  the  quality  of  a  cement,  but  when  in  combination  with  the  results  of 
other  tests  may  afford  valuable  indications.  , 

4.  Fineness.    The  sieves  should  be  kept  thoroughly  dry. 

6.  Time  of  Setting.  Great  care  should  be  exercised  to  maintain  the  test 
pieces  under  aa  uniform  conditions  as  possible.  A  sudden  change  or  wide  range 
of  temperature  in  the  room  in  which  the  tests  are  made,  a  very  dry  or  humid 
atmosphere,  and  other  irregularities  vitally  affect  the  rate  of  setting. 

6.  TensUe  Strength.  Each  consumer  must  fix  the  minimum  requirements 
for  tensile  strength  to  suit  his  own  conditions.  They  shall,  however,  be  within 
the  limits  stated. 

7.  Constancy  of  Volume.  The  tests  for  constancy  of  volume  are  divided  into 
two  classes,  the  first  normal,  the  second  accelerated.  The  latter  should  be  re- 
garded aa  a  precautionary  test  only,  and  not  infallible.  So  many  conditions 
enter  into  the  making  and  interprethig  of  it  that  it  should  be  used  with  extreme 
care. 

8.  In  m^lring  the  pats  the  greatest  care  should  be  exercised  to  avoid  initial 
strains  due  to  moulding  or  to  too  rapid  drying-out  during  the  first  twenty-four 
hoiu^  The  pats  should  be  preserved  under  the  most  uniform  conditions  pos- 
sible, and  rapid  changes  of  temperature  should  be  avoided. 

9  The  failure  to  meet  the  requirementb  of  the  accelerated  tests  need  not 
be  sufficient  cause  for  rejection.  Tlie  cement  may,  however,  be  held  for  twenty- 
eight  days,  and  a  re-test  be  made  at  the  end  of  that  period,  using  a  new  sample. 
Fnilure  to  meet  the  requirements  at  this  time  should  be  considered  sufficient 

♦  Adopted  Nov.  14.  1904.  and  amended  slightly  Jumc  25,  1908. 
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cause  for  rejection,  although  in  the  present  state  of  our  knowledge  it  can  not  be 
said  that  such  failure  necessarily  indicates  unsoundness,  nor  can  the  cement  be 
considered  entirely  satisfactory  simply  because  it  passes  the  tests. 

Spbcipications. 

1.  General  Conditions.    All  cement  shall  be  inspected. 

2.  ( '•ement  may  be  inspected  either  at  the  place  of  manufacture  or  on  the  work. 

3.  In  order  to  allow  ample  time  for  inspecting  and  testing,  the  cement  should 
be  stored  in  a  suitable  weather-tight  building  having  the  floor  properly  blocked  or 
raised  from  the  ground. 

4.  The  cement  shall  be  stored  in  such  a  manner  as  to  permit  easy  access  for 
proper  inspection  and  identification  of  each  shipment. 

6.  Every  fadlity  shall  be  provided  by  the  contractor  and  a  period  of  at  least 
twelve  days  allowed  for  the  inspecticm  and  necessary  tests. 

6.  Cement  shall  be  delivered  in  suitable  packages  with  the  brand  and  name 
of  the  manufacturer  plainly  marked  thereon. 

7.  A  bag  of  cement  shall  contain  94  pounds  of  cement  net.  Each  barrel  of 
Portland  cement  shall  contain  4  bags,  and  each  barrel  of  natural  cement  ebah 
contain  3  bags  of  the  above  net  weight. 

8.  Cement  failing  to  meet  the  seven-day  requirements  may  be  held  awaiting 
the  results  of  the  twenty-eight-day  tests  before  rejection. 

9.  All  tests  shall  be  made  in  accordance  with  the  methods  proposed  by  the 
Committee  on  Uniform  Tests  of  Cement  of  the  American  Society  of  Qvil  Engi- 
neers, presented  to  the  Society  January  21,  1903,  and  amended  January  20,  1904 
and  January  15,  1908.  [The  methods  described  in  Chapter  IV  are  substantially 
in  accordance  with  that  report.] 

10.  The  acceptance  or  rejection  shall  be  based  on  the  following  requirements: 

Natural  Cement. 

11.  I>eflnitk>n.  The  term  natural  cement  shall  be  applied  to  the  finely 
pulverised  product  resulting  from  the  calcination  of  an  argillaceous  limestone 
at  a  temperature  only  sufficient  to  drive  off  the  carbonic  acid  gas. 

12.  Fineness.  It  shall  leave  by  weight  a  residue  of  not  more  than  10  percent 
on  the  No.  100,  and  30  per  cent  on  the  No.  200  sieve. 

13.  Time  of  Setting.  It  shall  not  develop  initial  set  in  less  than  ten  minutes, 
and  riiail  not  develop  hard  set  in  less  than  thirty  minutes,  or  in  more  than  three 
hours. 

14.  Tensile  Strength.  The  minimum  requirements  for  tensile  strength  for 
briquettes  one  inch  square  in  cross  section  shall  be  within  the  following  limits, 
and  shall  show  no  retrogression  in  strength  within  the  periods  specified: 

Age.  Neat  Cement.  Strength.* 

24  hours  in  moist  air 50-100  lb. 

'  7  days  (1  day  in  moist  air,    6  days  in  water)       100-200   ' ' 

28  days  (1  day  in  moist  air,  27  days  in  water) 200-300   '  * 

One  Part  Cement,  Three  Parts  Standard  Sand. 

7  days  (1  day  in  moist  air,    6  days  in  water) 26-  75  lb. 

28  days  (1  day  in  moist  air,  27  days  in  water) 75-160  * ' 

*The  minimimi  requirement  for  neat  cement  at  tw«iity-foiir  hours  should  be 
some  specified  value  within  the  limits  of  50  and  100  pounds,  and  similarly  for  each 
period  stated.  If  no  special  value  is  prescribed,  the  mean  of  the  above  values  shall 
be  taken  as  the  minimum  strength  required. 
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16.  Constancy  of  Volume.  Pats  of  neat  cement  about  three  inches  in  diam- 
eter, one  half  inch  thick  at  center,  tapering  to  a  thin  edge,  shall  be  kept  in  moist 
air  for  a  period  of  twenty-four  hours. 

(a)  A  pat  is  then  kept  in  air  at  normal  temperature. 

(6)  Another  is  kept  in  water  maintained  as  near  70°  F.  as  practicable. 

16.  These  pats  are  observed  at  intervals  for  at  least  28  days;  and,  to  satis- 
factorily pass  the  tests,  should  remain  firm  and  hard  and  show  no  signs  of  dis- 
tortion, checking,  cracking,  or  disintegrating. 

Portland  Cement. 

17.  Definitton.  This  term  is  applied  to  the  finely  pulverised  product  resulting 
from  the  calcination  to  incipient  fusion  of  an  intimate  mixture  of  properiy  pro- 
portioned argillaceous  and  calcareous  materials,  and  to  which  no  addition  greater 
than  3  per  cent  has  been  made  subsequent  to  calcination. 

18.  Specific  Gravity.  The  specific  gravity  of  the  cement,  ignited  at  a  low 
red  heat,  shall  be  not  lees  than  3.10;  and  the  cement  shall  not  show  a  loss  on 
ignition  of  over  4  per  cent. 

19.  Fineness.  It  shall  leave  by  weight  a  residue  of  not  more  than  8  per  eent 
on  the  No.  100,  and  not  more  than  25  per  cent  on  the  No.  200  sieve. 

20.  Time  of  Setting.  It  shall  not  devdop  initial  set  in  less  than  thirty  minutes, 
and  must  develop  hard  set  in  not  less  than  one  hour  nor  more  than  ten  hours. 

21.  Tensile  Strength.  The  minimum  requirements  for  tensile  strength  for 
briquettes  one  inch  square  in  section  shall  be  within  the  following  limits,  and 
shall  show  no  retrogression  in  strength  within  the  periods  speeded: 

Age.  Neat  Cemeni.  Strength.* 

24  hours  in  moist  air 150-200  lb. 

7  days  (1  day  in  moist  air,    6  days  in  water) 460-560  " 

28  dayv  (1  day  in  moist  air,  27  days  in  water) . .  .560-660  '' 

One  Part  Cement,  Three  Parte  Sand. 

7  days  (1  day  in  moist  air,    6  days  in  water) 160-200  lb. 

28  days  (I  day  in  moist  air,  27  days  in  water) 200-300  " 

22«  Constancy  of  Volume.  Pats  of  neat  cement  about  three  inches  in  dia- 
meter, one  half  inch  thick  at  the  center,  and  tapering  to  a  thin  edge,  shall  be 
kept  in  moist  air  for  a  period  of  twenty-f oiu*  hours. 

(a)  A  pat  is  then  kept  in  air  at  normal  temperature  and  observed  at  intervals 
for  at  least  28  days. 

(6)  Another  pat  is  kept  in  water  maintained  as  near  70°  F.  as  practicable,  and 
observed  at  intervals  for  at  least  28  days. 

(c)  A  third  pat  is  exposed  in  any  convenient  way  in  an  atmosphere  of  steam, 
above  boiling  water,  in  a  loosely  closed  vessel  for  five  hours. 

23.  These  pats,  to  satisfactorily  pass  the  requirements,  shall  remain  firm  and 
hard  and  show  no  signs  of  distortion,  checking,  cracking,  or  disintegrating. 

24.  Sulphuric  Acid  and  Magnesia.  The  cement  shall  not  contain  more  than 
1.75  per  cent  of  anhydrous  sulphuric  acid  (SOt),  nor  more  than  4  per  cent  of 
magnesia  (MgO). 

*  For  example  the  minimum  requirement  for  neat  portland  cement  at  twenty- 
four  hours  should  be  some  specified  value  within  the  limits  of  150  and  200  pounds, 
and  similarly  for  each  period  stated.  If  no  value  is  specified,  the  mean  of  the  above 
values  shall  be  taken  as  the  minimum  strength  required. 
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Specifications  for  Portland-Cement  Concrete 

The   following  are  the   standard  specifications  of   the   American 
Railway  Engineering  and  Maintenance  of  Way  Association:  * 

1.  Cement  The  cement  shall  be  portland,  either  American  or  foreign, 
which  will  meet  the  requirements  of  the  standard  specifications  adopted  by 
the  American  Society  for  Testing  Materials.    [See  Appendix  I.] 

2.  Sand.  The  sand  shall  be  clean,  sharp,  coarse,  and  of  grains  vHrying  in 
size.  It  shall  be  free  from  sticks  and  other  foreign  matter,  but  it  may  contain 
clay  or  loam  not  to  exceed  five  per  cent.  Crusher  dust,  screened  to  reject  all 
particles  over  one  quarter  inch  in  diameter,  may  be  used  instead  of  sand,  if 
approved  by  the  engineer. 

3.  Stone.  The  stone  shall  be  sound,  hard  and  durable,  crushed  to  sisee  not 
exceeding  two  inches  in  any  direction.  For  reinforced  concrete,  the  suEes  usually 
are  not  to  exceed  three  quarter  inch  in  any  direction,  but  may  be  varied  to  suit 
the  character  of  the  reinforcing  material. 

4.  GraveL  The  gravel  shall  be  composed  of  clean  pebbles  of  hard  and  durable 
stone  of  sizes  not  exceeding  two  inches  in  diameter,  free  from  clay  and  other 
impurities  except  sand.  When  containing  sand  in  any  considerable  quantity, 
the  amount  per  unit  of  volume  of  gravel  shall  be  determined  accurately  to  admit 
of  the  proper  proportion  of  sand  being  maintained  in  the  concrete  mixture. 

6.  Water.  The  water  shall  be  clean  and  reasonably  clear,  free  from  sul- 
phuric add  or  strong  alkahes. 

6.  Mixing  by  Hand,  (a)  Tight  platforms  shall  be  provided  of  sufficient  siae  to 
accommodate  men  and  materials  for  the  progressive  and  rapid  mixing  of  at  least 
two  batches  of  concrete  at  the  same  time.  Batches  shall  not  exceed  one  cubic 
yard  each,  and  smaller  batches  are  preferable,  based  upon  a  multiple  of  the  num- 
ber of  sacks  to  the  barrel. 

(6)  Spread  the  sand  evenly  upon  the  platform,  then  the  cement  upon  the  sand, 
and  mix  thoroughly  until  of  an  even  color.  Add  all  the  water  necessary  to  make 
a  thin  mortar,  and  spread  again;  add  the  gravel  if  used,  and  finally  the  brok^i 
stone,  both  of  which,  if  dry,  should  first  be  thoroughly  wet  down.  Turn  the  mass 
with  shovels  or  hoes  until  thoroughly  incorporated,  and  until  all  the  gravel  and 
stone  is  covered  with  mortar,  which  will  probably  require  the  mass  to  be  turned 
four  times. 

(c)  Another  method,  which  may  be  permitted  at  the  option  of  the  engineer  in 
charge,  is  to  spread  the  sand,  then  the  cement,  and  mix  dry;  then  the  gravd  or 
broken  stone,  add  water,  and  mix  thoroughly  as  above. 

7.  Mixing  by  Machine.    A  machine  mixer  shall  be  used  wherever  the  volume 

♦  Adopted  first  in  1902,  see  Proc.,  vol.  iii,  p.  304-06;  modified  in  1903,  and  modified 
and  adopted  as  here  in  1904,  see  vol.  v,  p.  610-13,  618,  619,  660-666.  The  head- 
ings and  the  numbering  of  the  paragraphs  are  as  in  the  originaL 
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of  work  will  justify  the  expense  of  installing  the  plant.  The  necessary  require- 
ments for  the  machine  shall  be  that  a  precise  and  regular  proportioning  of  materials 
can  be  controlled,  and  the  product  as  delivered  shall  be  of  the  required  consistency 
and  be  thoroughly  mixed. 

8.  Consistency.  The  concrete  shall  be  of  such  consistency  that  when  dumped 
in  place  it  will  not  require  much  tamping.  It  shall  be  spaded  down,  and  be 
tamped  sufficiently  to  level  it  off,  after  which  the  water  should  rise  freely  to  the 
surface. 

9.  Forms,  (a)  Forms  shall  be  well  built,  substantial  and  unyielding,  properly 
braced  or  tied  together  by  means  of  wire  or  rods,  and  shall  conform  to  the  hues 
given. 

(6)  For  all  important  work,  the  lumber  used  for  face  work  shall  be  dressed 
on  one  side  and  both  edges,  and  shall  be  sound  and  free  from  loose  knots,  secured 
to  the  studding  or  uprights  in  horizontal  lines. 

(c)  For  backing  and  other  rough  work,  imdressed  limiber  may  be  used. 

((/)  Where  comers  of  the  masonry  and  other  projections  liable  to  injiuy  occur, 
suitable  mouldings  shall  be  placed  in  the  angles  of  the  forms  to  round  or  bevel 
them  off. 

(e)  Lumber  once  used  in  forms  shall  be  cleaned  before  being  used  again. 

(/)  The  forms  must  not  be  removed  within  thirty-six  hours  after  all  the 
concrete  in  that  section  has  been  placed.  In  freezing  weather,  they  must  re- 
main until  the  concrete  has  had  a  sufficient  time  to  become  thoroughly  hardened. 

ig)  In  dry  but  not  freezing  weather,  the  forms  shall  be  drenched  with  water 
before  the  concrete  is  placed  against  them. 

10.  Depositing,  (a)  Each  layer  should  be  left  somewhat  rough  to  insure  bond- 
ing with  the  next  layer  above;  and,  if  the  concrete  has  already  set,  it  shall  be 
thoroughly  cleaned  by  scrubbing  with  coarse  brushes  and  water  before  the  next 
layer  is  placed  upon  it. 

(&)  Concrete  shall  be  deposited  in  the  moulds  in  layers  of  such  thickness  and 
position  as  shall  be  specific  by  the  engineer  in  chaige.  Temporary  planking 
shall  be  placed  at  the  ends  of  partial  layers,  so  that  none  shall  run  out  to  a  thin 
edge.  In  general,  excepting  in  arch  work,  all  concrete  must  be  deposited  in 
horizontal  layers  of  imiform  thickness  throughout. 

(c)  The  work  shall  be  carried  up  in  sections  of  convenient  length  and  the 
sections  shall  be  completed  without  intermission. 

((/)  In  no  case  shall  work  on  a  section  stop  within  18  inches  of  the  top. 

(e)  Concrete  shall  be  placed  immediately  after  mixing,  and  any  having  an 
initial  set  shall  be  rejected. 

11.  Expanston  Joints.  In  exposed  work,  expansion  joints  may  be  provided 
at  intervals  of  thirty  to  one  hundred  feet,  as  the  character  of  the  structure  may 
require. 

(&)  A  temporary  vertical  form  or  partition  of  plank  shall  be  set  up,  and  the 
section  behind  shall  be  completed  as  though  it  were  the  end  of  the  structure. 
The  partition  shall  be  removed  when  the  next  section  is  begun,  and  the  new 
concrete  shall  be  placed  against  the  old  without  mortar  flushing.  Locks  shall 
be  provided,  if  directed  or  called  for  by  the  plans. 

(c)  In  reinforced  concrete  the  length  of  these  sections  may  be  materially  in- 
creased at  the  option  of  the  engineer. 

12.  Facing,  (a)  The  facing  may  be  made  by  carefully  working  the  coarse 
stone  back  from  the  form  by  means  of  a  shovel,  bar  or  similar  tool  so  as  to  bring 
the  excess  mortar  of  the  concrete. 

(6)  About  one  inch  of  mortar  (not  grout)  of  the  same  proportions  as  used  in 
the  concrete  may  be  placed  next  to  the  forms  immediately  in  advance  of  the 
concrete,  in  order  to  secure  a  perfect  face. 
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(c)  Oare  must  be  taken  to  remove  from  the  inside  of  the  forms  any  dry  i 
in  order  to  secure  a  perfect  face. 

13.  Pioportioni.  The  propc^ons  of  the  materials  in  the  concrete  shall  be  as 
specifically  called  for  by  the  contract,  or  as  set  forth  herein,  upon  the  lines  left  for 
that  purpose,  the  volume  of  cement  to  be  based  upon  the  actual  cubic  contents 
of  one  barrel  of  specified  weight. 


Pabw  bt  Volumb. 

Structubb. 

Cement. 

Sand. 

Grmvel. 

Brokeo 
Stoae. 

14.  Finishing,  (a)  After  the  forms  are  removed,  which  should  generally  be  as 
soon  as  possible  after  the  concrete  is  sufikiently  hardened,  any  small  cavities  or 
openings  in  the  face  shall  be  neatly  filled  with  mortar,  if  necessary  in  the  opin- 
ion of  the  engineer.  Any  ridges  due  to  cracks  or  joints  in  the  lumber  shall  be 
rubbed  down  with  chisel  or  wooden  float.  The  entire  face  may  then  be  washed 
with  a  thin  grout  of  the  consistency  of  whitewash,  mixed  in  the  same  proporticMi 
as  the  mortar  of  the  concrete.  The  wash  shall  be  applied  with  a  brush.  The 
earlier  the  above  operations  are  perfcHined  the  better  will  be  the  result. 

(&)  The  tops  of  bridge  seats,  pedestals,  copings,  wing  walls,  etc. ,  when  not  finished 
with  natural  stone  coping,  shall  be  finished  with  a  smooth  surface  composed  of  one 
part  cement  to  two  parts  of  granite  or  other  suitable  screenings  or  sand,  applied  in 
a  layer  ^  to  1  inch  thick.    This  muit  be  put  in  place  with  the  last  course  of  concrete. 

16.  Waterproofing.  Where  waterproofing  is  required,  a  thin  coat  of  mortar 
or  grout  shall  be  applied  for  a  finishing  coat,  upon  which  shall  be  placed  a 
covering  of  suitable  waterproofing  material. 

16.  Freezing  Weather.  Ordinarily  concrete  to  be  left  above  the  surface  of 
the  ground  shall  not  be  constructed  in  freezing  weather  Portland-ceaient 
concrete  may  be  built  under  these  conditions  by  special  instructions.  In  this 
case  the  sand,  water  and  broken  stone  shall  be  heated;  and  in  severe  cold,  salt 
shall  be  added  in  the  proportion  of  about  2  pounds  per  cubic  yard. 

17.  Reinforced  Concrete.  Where  concrete  is  deposited  in  connection  with 
metal  reinforcing,  the  greatest  care  must  be  taken  to  insure  the  coating  of  the 
metal  with  mortar  and  the  thorough  compacting  of  the  concrete  around  the 
metal.  Whenever  it  is  practicable,  the  metal  shall  be  placed  in  position  first. 
This  can  usually  be  done  where  the  metal  occurs  in  the  bottoms  of  the  forms, 
by  supporting  the  metal  on  transverse  wires  or  otherwise,  and  then  flushing  the 
bottoms  of  the  forms  with  cement  mortar,  so  as  to  get  the  mortar  under  the 
metal  and  depositing  the  concrete  immediately  afterward.  The  mortar  for  flush- 
ing the  bars  shall  be  composed  of  one  part  cement  and  two  parts  sand.  The 
metal,  used  in  the  concrete  shall  be  free  from  dirt,  oil  or  grease.  All  null 
scale  shall  be  ronoved  by  hammering  the  metal,  or  preferably  by  picklin|c  the 
same  in  a  weak  solution  of  muriatic  acid.  No  salt  shall  be  used  in  reinforced 
concrete  when  laid  in  freezing  weather. 
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Specifications  for  Railway  Masonry 

The  following  are  the  standard  specifications  of  the  American 
Railway  Engineering  and  Maintenance  of  Way  Association:* 

General.  Rbquirbmentb. 

1.  Engineer.  Where  the  term  Engineer  is  used  in  these  specifications,  it 
refers  to  the  engineer  actually  in  charge  of  the  work. 

2.  Cement  The  cement  shall  conform  to  the  requirements  adopted  by  the 
Association  [see  Appendix  I]. 

3.  Stone.  Stone  shall  be  of  the  kinds  specially  designated  and  shall  be  hard 
and  durable,  free  from  seams  or  other  imperfections,  of  approved  quality  and 
shape,  and  in  no  case  shall  have  less  bed  than  rise.  When  liable  to  be  affected 
by  freezing,  no  imseasoned  stone  shall  be  laid. 

4.  Dressing.     Dressing  shall  be  the  best  of  the  kind  specified. 

6.  Beds  and  joints  or  builds  shall  be  square  with  each  other,  and  dressed  true 
and  out  of  wind.     Hollow  beds  shall  not  be  allowed. 

6.  Stone  shall  be  dressed  for  laying  on  natural  beds. 

7.  Marginal  drafts  shall  be  neat  and  accurate. 

8.  Pitching  shall  be  done  to  true  lines  and  exact  batter. 

9.  Mortar.  Mortar  shall  be  mixed  in  a  suitable  box,  and  kept  dean  and  free 
from  foreign  matter.  Sand  and  cement  shall  be  mixed  dry  and  in  small  batches 
in  proportions  as  directed  by  the  engineer,  water  shall  then  be  added,  and  the 
whole  mixed  until  the  mass  of  mortar  is  thoroughly  homogeneous  and  leaves  the 
hoe  clean  when  drawn  from  it.  Mechanical  mixing  to  produce  the  same  results 
may  be  permitted.     Mortar  shall  not  be  re-tempered  after  it  has  begun  to  set. 

10.  Laying.  The  arrangement  of  courses  and  bond  shall  be  as  indicated  on 
the  drawings  or  as  directed  by  the  engineer.  Stone  shall  be  laid  to  exact  Unes 
and  levels,  to  give  the  required  bond  and  thickness  of  mortar  in  beds  and  joints. 

11.  Stone  shall  be  cleansed  and  dampened  before  laying. 

12.  Stone  shall  be  well  bonded,  laid  on  its  natural  bed  and  solidly  setUed  into 
place  in  a  full  bed  of  mortar. 

13.  Stone  shall  not  be  dropped  or  slid  over  the  wall,  but  shall  be  placed  with- 
out jarring  stone  already  laid. 

14.  Heavy  hammering  shall  not  be  allowed  on  the  wall  after  a  coiu-se  is  laid. 
16.  Stone  becoming  loose  after  the  mortar  is  set  shall  be  relaid  with  fresh 

mortar. 

16.  Stone  shall  not  be  laid  in  freezing  weather,  unless  directed  by  the  en- 
gineer. K  laid,  it  shall  be  freed  from  ice,  snow  or  frost  by  warming;  and  the  sand 
and  water  used  in  the  mortar  shall  be  heated. 

♦  Adopted  1908— see  Proc.  vol.  ix,  p.  650-55,  669. 
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17.  With  precaution,  a  brine  may  be  substituted  for  the  heating  of  the  nu? 
tar.  The  brine  shall  oonsiBt  of  one  pound  of  salt  to  eighteen  gallons  of  watef 
when  the  temperature  is  32  degrees  Fahrenheit;  and  for  every  d^ree  of  tempen- 
tuie  below  32  degrees  Fahrenheit,  one  ounce  of  salt  shall  be  added. 

18.  Pointing.  Before  the  mortar  has  set  in  beds  and  joints,  it  shall  be  removec 
to  a  depth  of  not  less  than  one  inch  (!').  Pointing  shall  not  be  done  unt^ 
the  wall  is  complete  and  mortar  set,  nor  when  frost  is  in  the  stone. 

19.  Mortar  for  pointing  shall  consist  of  equal  parts  of  portland  cement  utd 
sand  sieved  to  meet  the  requirements.  In  pointing,  the  joints  shall  be  wet  aad 
filled  with  mortar  pounded  in  with  a  ''set-in"  or  calking  tool,  and  be  finished 
with  a  beading  tool  of  the  width  of  the  joint,  used  with  a  straight-ed^e. 

Ashlar  Masonry. 

A.  For  Bridges  and  Retaining  Walls. 

20.  Stone.    The  stones  shall  be  large  and  well-proportioned. 

21.  Courses  shall  not  be  lees  than  fourteen  inches  (14^)  or  more  than  thirtr 
inches  (dKf)  thick,  thickness  of  courses  to  diminish  regularly  from  bottom  to  top. 

22.  Dressing.  Beds  and  joints  or  builds  of  face  stone  shall  be  fine-pointed, 
so  that  the  mortar  layer  shall  not  be  more  than  one  half  inch  (i")  thick  when  the 
stone  is  laid. 

23.  Joints  in  face  stone  shall  be  full  to  the  square  for  a  depth  equal  to  at  leut 
one  half  the  height  of  the  course,  but  in  no  case  less  than  twelve  inches  (12'). 

24.  Exposed  surfaces  of  the  face  stone  shall  be  rock-faced,  and  the  edges 
shall  be  pitched  to  true  lines  and  exact  batter.  The  face  shall  not  project  more 
than  three  inches  (3*)  beyond  the  pitch  line. 

25.  Chisel  drafts  one  and  one  half  inches  (IV^  wide  shall  be  cut  at  exterior 
comers. 

26.  Holes  for  stone  hooks  shall  not  be  permitted  to  show  in  exposed  surfaces. 
Stone  shall  be  handled  with  clamps,  keys,  lewis,  or  dowels. 

27.  Stretchers.  Stretchers  shall  not  be  less  than  foiu*  feet  (4')  lon^  and  have 
at  least  one  and  a  quarter  times  as  much  bed  as  thickness  of  course. 

28.  Headers.  Headers  shall  not  be  less  than  four  feet  (4')  long,  shall  occupy 
one  fifth  of  face  of  wall,  shall  not  be  less  than  eighteen  inches  (180  wide  in  face, 
and,  where  the  course  is  more  than  eighteen  inches  (18^)  high,  width  of  face  shall 
not  be  less  than  height  of  course. 

29.  Headers  shall  hold  in  heart  of  wall  the  same  size  shown  in  face,  so  arranged 
that  a  header  in  a  superior  coiu'se  shall  not  be  laid  over  a  joint,  and  a  joint  shaD 
not  occur  over  a  header;  the  same  disposition  shall  occur  in  back  of  walL 

30.  Headers  in  face  and  back  of  wall  shall  interlock  when  thickness  of  wall 
will  admit. 

31.  Where  the  wall  is  three  feet  (3')  thick  or  less,  the  face  stone  shall  pase 
entirely  through.     Backing  shall  not  be  allowed. 

32a.*  Backing.  Backing  shall  be  large,  well-shaped  stone,  roughly  bedded 
and  jointed;  bed  joints  shall  not  exceed  one  inch  (T).  At  least  one  half  of  the 
backing  stone  shall  be  of  same  size  and  character  as  the  face  stone  and  with 
parallel  ends.  The  vertical  joints  in  back  of  wall  shall  not  exceed  two  inches 
(2^).  The  interior  vertical  joints  shall  not  exceed  six  inches  (0^).  Voids  shall  be 
thoroughly  filled  with  concrete  or  apcdU  fully  bedded  in  cement  mortar. 

32b.*  Backing  shall  be  of  concrete  or  headers  and  stretchers,  as  specified  in 
paragraphs  28-SO,  and  the  heart  of  the  wall  shall  be  filled  with  concrete. 

*  Paragraphs  32a  and  32b  are  so  arranged  that  either  may  be  eliminated  according 
to  requirements.  Each  of  these  paragraphs  also  contains  optional  clauses,  which 
are  printed  in  italica 
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33.  Where  the  wall  will  not  admit  of  such  arrangement,  stone  not  less  than 
four  feet  (4')  long  shall  be  placed  transversely  in  the  heart  of  the  wall  to  bond 
the  opposite  sides. 

34.  Where  stone  is  backed  with  two  courses,  neither  course  shall  be  less  than 
eight  inches  (8^)  thick. 

35.  Bond.  The  bond  of  stone  in  the  face,  back,  and  heart  of  the  wall  shall 
not  be  less  than  twelve  inches  (12^).  The  backing  shall  be  laid  to  break  joints 
with  the  face  stone  and  with  one  another. 

36.  Coping.  Coping  stones  shall  be  full  size  throughout,  of  dimensions  indi- 
cated on  the  drawings. 

37.  Beds,  joints  and  top  shall  be  fine-pointed. 

38.  Location  of  joints  shall  be  determined  by  the  position  of  the  bed  plates, 
and  be  indicated  on  the  drawings. 

39.  Cramps.  Where  required,  coping  stone,  stone  in  the  wings  of  abut- 
ments, and  stone  on  piers  shall  be  secured  together  with  iron  cramps  or  dowels, 
their  position  being  indicated  on  the  drawings. 

B.  For  Arches. 

40.  Arch  Stones.  Voussoirs  shall  be  full  sise  throughout  and  dressed  true 
to  templet,  and  shall  have  bond  not  less  than  thickness  of  stone. 

41.  Joints  of  voussoirs  and  intrados  shall  be  fine-pointed.  Mortar  joints  shall 
not  exceed  three  eighths  inch  H"), 

42.  Exposed  surfaces  of  the  ring  stone  shall  be  smooth  or  rock-faced  ivith  a 
marginal  draft.* 

43.  Number  of  courses  and  depth  of  voussoirs  shall  be  indicated  on  the 
drawings. 

44.  Voussoirs  shall  be  placed  in  the  order  indicated  on  the  drawings. 

46.  Backing.  Backing  shall  consist  of  concrete  or  large  stone  shaped  to  fit 
the  archf  bonded  to  the  spandrel  and  laid  in  fuU  bed  of  mortar* 

46.  Where  waterproofing  is  required,  a  thin  coat  of  mortar  or  grout  shall  be 
applied  evenly  for  a  finishing  coat,  upon  which  shall  be  placed  a  covering  of 
approved  waterproofing  material. 

47.  Centers  shall  not  be  struck  until  directed  by  the  engineer. 

48.  Bench  Walls,  etc.  Bench  walls,  piers,  spandrels,  parapets,  wing  walls, 
and  copings  shall  be  built  under  the  specifications  for  Ashlar  for  Bridges  and 
Retaining  Walls. 

Rubble   Masonry. 

A.  For  Bridges  and  Retaining  Walls. 

49.  Stone.  The  stone  shall  be  roughly  squared  and  laid  in  irregular  courses. 
Beds  shall  be  parallel,  roughly  dressed,  and  the  stone  laid  horizontal  in  the  wall. 
Face  joints  shall  not  be  more  than  one  inch  (1")  thick.  Bottom  stone  shall  be 
large,  selected  flat  stone. 

50.  The  wall  shall  be  compactly  laid,  at  least  one  fifth  of  the  surface  of 
back  and  face  being  headers  arranged  to  interlock.  All  voids  in  the  heart  of 
the  wall  shall  be  thoroughly  filled  with  concrete  or  suitable  stones  and  spalls 
fully  bedded  in  cement  mortar,* 

B.  For  Arches. 

61.  Voussoirs.  Voussoirs  shall  be  full  size  throughout,  and  shall  have  bond 
not  les8  than  thickness  of  voussoirs. 

62.  Beds  shall  be  roughly  dressed  to  bring  them  to  radial  planes. 

*  Optional  clauses  are  in  italic. 
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Arch,  plain  concrete,  examples,  703 
shortening,  stresses  due  to,  690 
stresses  maximum,  690,  695 
due  to  shortening,  697 

temperature,  694,  696,  697 
reinforced,  advantages  of,  708 
analajrsis  of,  706 
equations  of  condition,  709 
relieving,  for  retaining  walls,  616 

in  spandrel  filling,  660 
skew,  defined,  608 

specifications  for  arch  masonry,  667, 731 
spandrel  filling,  660 
S3rstenia  of  reinforcing,  711 
temperature  changes  in,  691 
temperature  stresses  in,  694,  695,  697 
Thacher,  defined,  712 
voussoir,  abutments,  670 

dimensions  from  French 

practice,  647 
stabiHty  of,  640 
thickness  of,  645 
backing,  659 

hollow  spandrels,  660 
centers,  examples  of,  663,  667,  669, 

706,  707,  716;  see  also  Centers, 
crown  thrust,  617,  621 
Navier's  principle,  620 
theory  of  least,  620 

to  find,  621 
theory  of  least  pressure,  618 
Wmkler's  hypothesis,  618 
detuls  of  construction,  659  . 
dimensions,  648 
examples  of,  661 
Bellefield,  665 
Cabin  John,  664 
Luxemburg,  662 
Pennsylvania  R.R.,  666 
Plauen,  662 
Pont-y-Prydd,  665 
external  forces,  614 
failure,  methods  of,  609 
joint  of  rupture,  defined,  622 
correct  method  of  finding,  623 
incorrect  method  of  finding,  626 
location  of,  625 
line  of  pressure,  609 
line  of  reeistence,  609 
open  joints,  613 
plain  concrete,  see  Arch,  elastio. 
proportions,  formulas  for,  642 
thickness  at  crown,  643 
at  springing,  645 
stability,  crushing,  611,  631 
unit  pressure,  611 
empirical  rules  for,  641 
rotation,  610 
sliding,  614 
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Arch,  vouflBoir,  theory  of,  606 
criterion,  610,  636 
theories,  628 
rational,  628 
synunetrical  load,  628 
unsymmetrical  load,  634 
Rankine's,  640 
Scheffler's,  637 
incorrectly  applied,  638 
unit  pressure,  611 
unreinforced,  see  Arch,  elastic. 
Union  Pacific,  712 
Wunsch,  defined,  711 
Artificial  Stone,  268 
Ashlar,  280,  283 
backing,  285 
bond,  285 
dressing,  283 
definition,  280 
finishing  joints  287 
laying,  282 
pointing,  286 

mortar,  amount  required,  287 
sise  of  stones,  283 
specifications,  730 
uses,  283 
A.  T.  and  S.-F.  R.R.,  abutment,  542 
culvert,  cast-iron,  576 
pier,  559 
Atchafalaya  bridge,  foundation,  424 
Ax,  270 

Back  wall,  see  Parapet  wall. 
Batter,  definition,  279 
Beams,  reinforced  concrete,  economic  d&> 
sign  of,  242 
working  stress  for,  240 
Bearing  power,  foundations,  q.v.,  336 
piles,  q.  v.,  387 
soils,  q.  v.,  335 
Big  Muddy  arch,  704 
Big  South  Fork  Arch,  713 
Bituminous  shield,  190 
Blair  bridge,  pneumatic  foundation,  431 
cost,  447 

fictional  reastanoe,  442 
rate  of  sinking,  440 
Bond,  brick,  arches,  667 
masonry,  306 
concrete  with  steel,  229 
stone  masonry,  285 
Box  culvert,  see  Culvert,  box. 
Brick,  absorptive  power,  21,  39 
arch,  bond,  667 

example,  669 
classification,  37 
day,  34 
building,  35 
cost,  44 
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Brick,  clay,  crushing  strength,  40, 42 
manufacture  of,  35 
requisite  of  good,  39 
shearing  strength  48 
sizes,  43 

transverse  strengtii,  43 
crushing  strength,  method  of  testing,  40 

data  on,  42,  46 
cylinders  for  bridge  foundations,  426 
fire,  35 

manufacture,  35 
masonry,  see  Masonry,  brick, 
requisites  for  good,  35 
sand-Ume,  absorption,  47 
characteristics,  46, 
cost,  48 

crushing  strength,  46 
definition,  45 
fire,  effect  of,  48 
weather,  effect  of,  47 
manufacture,  method  of,  45 
transverse  strength,  47 
Brick  masonry,  see  Masonry,  brick. 
Bridge  abutment,  see  Abutment,  bridge. 
Bridge  pier,  see  Pier. 
Broken-stone,  cost,  103 

screened  vs.  unscreened,  133 
sizes,  100 
voids,  99,  101,  102 
weight,  102 
Brooklyn  bridge,  foimdation,  442,  443 
Building-blocks,  concrete,  262 
form,  263 
hollow  space,  265 
manufacture.  265 
Building-blocks,  moulding  machines,  266 
size,  263 

waterproofing,  267 
Building-stone,  classification,  27 
requisites  for  good,  3 
tests,  5 
see  also  Stone. 
Buildings,  concrete,  cost  of,  258,  260 
data  for  computing  weight  of,  347 
pneumatic  foundation  for,  444 

C.  B.  &  Q.  R.R.,  culvert  box,  single,  588 

double,  689 
retaining  wall,  529 

forms  for,  531 
G.  G.  G.  &  St.  L.  R.R.,  arch,  reinforced 

concrete,  718 
C.  C.  &  O.  Ry.,  arch  culvert,  697 
C.  M.  A  St.  P.  Ry.,  culvert,  arch,  599, 601 

box,  586 

rail-top,  590 
G.  &  N.  W.  R.R.,  retaining  wall,  527 

forms  for,  530 
Gaisson,  definition,  417,  428 
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GMSSon,  disease,  446 
pneumatic,  431 

Blair  bridge,  431 

first  use  of,  429 

guiding  in  sinking,  441 

Havre  de  Grace,  433 
Gairo  bridge,  pier,  658,  548 
GavU,  270 
Gement,  activity,  68 

amount  for  a  yard  of  mortar,  119 

bibliography,  83 

chemical  analysis,  66 

classification,  49,  54 

cost,  58 

data  for  estimates,  58,  118-20 

economy,  relative,  82 

fineness,  61 

iron-ore,  54 

lime  with  cement,  effect  of,  128 

magnesia,  55 

mortar,  data  for  estimates,  118, 119 

lime-cement,  128 

normal  consistency,  72,  76 

tee  alao  Mortar,  cement 
natural,  description,  66 

cost,  58 

specifications,  724 

weight  per  barrel,  68 
normal  consistency,  72 
pat  test,  64 
Portland,  description,  66 

cost,  58 

specifications,  726 

weight  per  barrel,  68 
pozzolan,  description,  66 

cost,  58 

weight,  58 
re-tempering,  effect  of,  128 
Roeendale,  66 
silica,  56 
slag,  57 

specifications,  83,  723 
specific  gravity,  60 
strength  of,  122 

sand,  effect  of,  123 

time,  effect  of,  122 
soundness,  63 

tests  of,  64 
tensile  strength,  data  on,  81,  83,  lit; 
122,123 

method  of  testing,  71 
tests,  activity,  68 

briquette,  form  of,  76 

chemical  anal3rBi8,  66 

color,  59 

constancy  of  volimie,  68 

fineness,  61 

set,  time  of,  70 

soundness,  63 
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Cement,    tests,    soimdneas,    ftooelaniitad 
tests  of,  65 
specific  gravity,  60 
strength,  71,  124 
age  when  tested,  79 
data  on,  81, 82,  111,  123,  US 
form  of  briquette,  76 
¥nnght,60 
testing,  impoitanMOl^  66 

methods  of,  69 
time  of  set,  70 
weight,  57,  60 
Center  of  gravity  of  tnpeMl^  toind*  465 
Chariey  Creek  arch,  Tift 
Chisd,  pitching,  271 
splitting,  272 
tooth,  272 
Coefficient,  cohesion  of  earth,  405 
elasticity,  concrete,  206,  242 

stone,  14 
expansion  of  concrete,  256 
friction,  earth,  405,  498,  409 
foundation,  426,  442 
masonry,  464 
Coffer-dam,  9ee  Foundation,  coffer-dam. 
Colunms,  concrete,  cement,  effect  of,  244 
eccentric  loads,  243 
factor  of  safety,  249 
plain,  strength  of,  244 
reinforced,  243 

circumferentially,  246 
longitudinally,  245 
strength  of  concrete,  248 
plain,  244 
reinforced,  243 

empirical  formula  for,  248 
strength,  243 
Compressed  air,  ph3r8iological  effect,  445 
foundations,   see   Foundations,   pneu- 
matic. 
Concrete,  aggregate,  defined,  133 
alkali,  effect  of,  193 
alimi  and  soap  waterproofing,  186 
amount  of  water  required,  169 
beams,  plain,  223 
reinforced,  224 
T-beam,  228 
bitimiinouB  shield,  190 
bond  with  steel,  229 
bonding  old  to  new,  173 
broken-stone  vs.  gravel,  134 
building-blockK,  see  Building-block, 
cement  vh.  strength,  139 
cinder,  136,  201 
coefficient  of  elasticity,  206,  242 

of  expansion,  255 
oolumns,  eccentric  loads,  243 
cement,  effect  of,  244 
empirical  formulas  for,  248 


OOH 

Concrete,  columns,  reinforoenieiit,  244 
circiunferential,  246 
longitudinal,  245 

strength  of,  243 
consistency,  166 
contraction  and  expansion,  264 

joints,  190,  256 
cost,  207,  258,  260,  532,  533,  550,  560. 
562,  591,  502,  503,  603,  605 

arch  culverts,  214 

buildings,  258,  260 

examples  of,  212,  258 

forms,  209,  258,  591,  502,  603,  603, 
605 

foundation,  213,  258,  416 

iahor,  215,  258,  416,   .532,   533,  550. 
560,  562,  502,  503,  603,  605 

materials,  208, 258,  416,  532,  533, 550 
560,  562,  592,  503,  603,  605 

mixing,  hand,  210, 216 
maehine,  211 

placing,  215 

retaining  wall,  213 

sea  wall,  212 
defined,  132 

depositing  under  water,  174 
density,  137 

vs.  strength,  139 
diagonal  tension,  238 
dry.  V8.  wet,  167 
economic,  215 
efflorescence,  192 
elastic  limit,  206,  242 
elasticity,  modulus  of,  206 
estimates,  data  for,  157 
expansion  and  contraotion,  254 

joint,  190,  256 
fiodsh  of  surface,  177 
forms,  159,  250 

bracing,  160 

cleaning,  165 

construction,  ordinary,  160,  260, 627, 
529,  530,  531 
improved,  163,  251 

column,  250,  258 

cost  of,  166,  209,  258,  416,  501 

floor,  251,  258 

girder,  251 

plank,  162 

removing,  163,  254 

sectional,  163 

time  to  remove,  166,  264 
Fuller's  rule  for  amount   of   ixisradi- 

wits,  158 
ingredients  for  a  yard,  167 

Fuller's  rule,  158 
lajring,  172 

in  freezing  weather,  176 

rubble  concrete.  178 
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Concrete,  machine  mixers,  171 
mixing,  169 

modulus  of  elasticity,  206,  242 
oil,  effect  of,  194 
placing,  172 

f reeling  weather,  175 
proportioning,  methods  of,  142 
arbitrary  assignment,  142 
sieve-analysis,  147 
trial,  146 
voids,  143 
units  used,  154 
i  proportions,  theory  of,  138 

used  in  practice,  156 
reinforced,  advantages  of,  219 
amount  of  steel,  235 
beam  for  compression,  229 
beam,  economic,  242 

formulas,  224 
bibliography,  261 
bond,  229 

stress,  240 
compressive  stress,  241 
cost,  258,  260 

steel,  handling,  260 
definition,  218 
diagonal  tension,  233 
fireproofing,  242 

forms,  250;  see  also  Concrete,  forms, 
formulas  for  safe  strength,  225 
history,  218 
objections  to,  220 
placing,  253 

removing  forms,  168,  254 
separately  moulded    members,    256 
shear,  231,  241 
T-beams,  228 
tension  in  steel,  240 
theory  of  flexure,  221 
reinforcing    to    prevent   contraction 

craclu,  255 
reinforcement,  234 
I  kinds  of,  236 

web,  237 
rubble,  173,  292 
sea  water,  effect  of,  193 
shear,  vertical,  231 
shearing  strength,  205 
shrinkage  in  setting,  190,  256 
qsecifications,  726 
strength,  194 
age,  effect  of,  199 
cement,  effect  of,  139 
f  cinder,  201 

compressive,  195 

Dow's  experiments,  195 
Kimball's  experiments,  197 
other  experiments,  198 
Rafter's  experiments,  196 
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Concrete,  strength,  concentrated  load,  200 
different  proportions,  198 
plain  beam,  223 
safe,  200 
shearing,  205 
tensile,  202 
transverse,  203,  204 
surface,  finish  of,  177 
acid,  181 
colored,  181 
honeycombed,  180 
mortar,  178 
plaster,  179 
rubbed,  180 
scrubbed,  180 
spaded,  178 
tooled,  181 
whitewashed,  179 
theory  of  proportions,  138 
units  in  proportioning,  154 
water  required,  169 
waterproofing,  181 
ingredients,  184 
alum  and  soap,  186 
day,  185 
lime,  185 

lime  and  soap,  187 
posxolan  cement,  185 
methods  of,  183 

bituminous  shield,  190 
dense  concrete,  183 
waterproof  coatings,  188 
waterproof  ingredients,  184 
wdght,  207 
Concrete  and  piles  for  foundations,  365 
Contraction  joints,  190,  256 
Cooper's  standard,  abutment,  539 
bridge  pier,  557 
Coping,  279, 312 
Cost,  see  the  article  in  question. 
Coulomb's  theory  of  earth  pressure,  493 
Corrugated  bar,  236 
erasing  crack,  see  Hair  cracks. 
Cramps,  279 
CrandaU,  271 
Crib  for  coffer-dam,  418 
Culverts,  arch,  concrete,  cost  of,  603 
design,  594 

junction  body  and  wings,  594 
examples,  596 

C.C.AO.  Ry.,597 
C.  M.  A  St.  P.  Ry.,  599 
Erie  R.R.,  597 

Illinois  Central  R.R.,  596,  600 
L.  a  A  M.  S.  R.R.,  601 
N.Y.  Central  R.R.,  596 
Pennsylvania  Lines,  596 
Porto  Rico,  598 
plain  concrete,  examples,  596 
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Culverts,  arch,  reinforced,  examples,  599 

theory,  693 

Shoshone,  481 

box,  cost,  692 

Wachusetts,  481 

defined,  579 

failure,  methods  of,  450 

rail-top,  590 

gravity,    468;    see   also    Dam,    curved 

cost,  593 

gravity  above. 

reinforced  concrete,  680 

hoUow  vs.  8oUd,  487 

examples,  585-91 

ice,  effect  of,  477 

definition,  564 

masonry,  468 

design,  569,  694 

■  nomenclature,  469 

pipe,  671 

overfaU,  486 

cast-iron,  574 

overturning,  stability  for,  463 

concrete,  677 

algebraic  solution,  463 

plain,  578 

graphical  solution,  466 

reinforced,  578 

pUn,482 

vitrifietl-pipe,  571 

arched  vs.  gravity,  483 

strength,  578 

curved  gravity,  486 

waterway  re<]uired,  564 

straight  cress  vs.  straight  t«>e,  482 

factors,  664 

percolating  water,  effect  of,  469 

formulas  for,  566 

pressure,  allowable,  476 

Myer's,  667 

profile,  478 

Talbot's,  667 

Cain's,  479 

Cimimings  loop  bars,  238 

examples,  480,  481,  484,  487,  488 

Gushing  pile  foundations,  403 

method  of  finding,  478 

Cut-stone,  276 

quality  of  masonry,  487 

bush-hanmiered,  277 

sliding,  stabiUty  against,  460 

crandalled,  277 

solid  V8.  hollow,  487 

diamond-panel,  278 

stability,  crushing,  470 

drafted,  276 

overturning,  463 

fine-pointed,  277 

sHding,  460 

pitch-faced,  276 

tension  in  masonry,  474 

quarry-faced,  276 

waves,  effect  of,  477 

rough-pointed,  276 

width  on  top,  478 

rubbed,  278 

wmd,  effect  of,  476 

tooth-axed,  277 

Danville  arch,  718 

Deformed  bars,  236 

Dam,  arched,  468 

Detroit  Ave.  arch,  702 

examples,  483 

Diamond  bar,  236 

Bear  VaUey,  484 

Dimension  stones,  281 

Sweetwater,  484 

Dirt  waU,  see  Parapet  walL 

Upper  Otay,  484 

Disk  piles,  371 

Zola,  484 

Dowel,  279 

V8.  gravity,  483 

Dredges,  414 

bibKography,  488 

Dredging,  414 

Cain's  profile,  479 

Dredging  through  wells,  422  . 

classification,  458 

Drift  bolts.  402 

crushing,  stability  for,  470 

limiting  pressure,  475 

Eads  bridge,  foundation,  442 

maximum  pressure,  formula  for,  473 

Earth,  angle  of  friction,  498 

tension  in,  474 

angle  of  repose,  496,  499 

curved  gravity,  485 

coefficient  of  cohesion,  495 

examples,  480 

coefficient  of  friction,  495,  499 

Ashokan,  482 

Earth  pressure,  formulas  for,  492 

Cheesman,  482 

Coulomb's.  493 

New  Croton,  480 

Ponceh-t's,  494 

OUve  Bridge,  482 

Rankine's,  493 

Pathfinder,  481 

Weyrauch's,  494 

Quaker  Bridge,  480 

rehability  of  ff)rmulas,  496 

Reclamation  Service,  480 

results  of  experiment,  500 
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florescence,  brickwork,  328 

concrete,  192 
Erie  R.R.,  arch  culvert,  597 
Elxcavator,  compresses-air,  422;  9ee  aUo 

Dredges,  and  Pumps. 
£xtrados,  defined,  606 

Face  hammer,  269 
Facing,  279 
Feather  and  plug,  272 
Fireproofing,  242 
Footing,  brick,  358 
cantilever,  359 
concrete,  plain,  858 

reinforced,  359 
eccentric,  358 
inverted  arch,  361 
masonry,  356 
steel-beam,  361 
stone,  358 
timber,  360 
Forms,  see  Concrete,  forms. 
Forth  bridge,  pneumatic  caisson,  444 
Foundation,  Atachafalaya  bridge,  424 
bearing  power,  alluvium,  342 

clay,  338 

gravel,  342 

improving,  methods  of,  343 

quicksand,  342 

rock,  336 

sand,  339 

semi-liquid  soil,  340 

summary,  342 

testing,  methods  of,  335 
bed  of,  defined,  330 

preparing,  364 
bridge,  Atchafalaya,  424 

Blair,  431 

brick  cylinders,  425 

Brooklyn,  440, 443 

Eads,  442 

Forth,  444 

Havre  de  Grace,  433 

Hawkesbury,  425 

Memphis,  443 

Poughkeepsie,  423 

Williamsburg,  440,  447,  450 
buildings,  area  required,  350 

bearing  power  of  soil,  335-42 
improving,  methods  of,  843 

concrete  and  piles,  365 

consolidating  soil,  345 

deep,  362 

drainage  of,  343 
npringB,  344 

examining  the  site,  333 

footing,  355;   see  aUo  Footing. 

grillage.  365 

hi(U'}>cadcut  piers,  352 


Foimdations,  buildings,  load  to  be  sup- 
ported, 347 
pile,  see  Pile, 
piles  and  concrete,  365 
piles  and  grillage,  366 
preparing  the  bed,  36i 
sand  piles,  346 
sand  in  layers,  345 
springs,  344 
wind,  effect  of,  352 
center  of  base,  350 
coffer-dam,  406 
conclusion,  416 
construction,  406 
crib,  410 
double,  410 
movable,  410 
puddle-wall,  408 
construction,  406^ 
puddle,  409 
thickness,  409 
steel-pile,  408 
wood-pile,  407 
cost,  414 

process  for  foundations,  406 
leakage,  411 

piunps,  412;  see  alto  Pumps, 
cotnparison  of  methods,  456 
compressed-air  process,  429;    see  also 

pnemnatic  process  below. 
consolidating  the  soil,  345 
crib  and  open-caisson  process,  417 
construction,  418 

excavating  site,  420 
principle,  417 
deep,  362 

concrete  piers,  362 
hydraulic  caisson,  363 
piles,  362 
definition,  330 
designing,  347 
drainage,  343 
dredging  414 

dredging  through  wells,  422 
examples,  423 
excavators,  422 
frictional  resistance,  426 
conclusion,  428 
cost,  427 
dry  ground,  333 
examining  site,  333 
boring  with  auger,  334 
drilli^,  334 
driving  pipe,  333 
washing  a  hole,  334 
frictional  resistance  in  sinking,  426.  442 
freezing  process,  455 
advantages,  456 
difficulties,  456 
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Fountlations,   freezing  pr  scess,   liktory, 

Foimdations,  pneumatic  process,  Platte 

455 

mouth  bridge,  440 

footing,  9ee  Footing. 

plenimi  process,  defined,  428 

grillage,  365 

position  of  air-lock,  434 

importance  of,  330 

pUe,  429 

independent  piers,  352 

rate  of  sinking,  440 

inverted  arch,  361 

\iiouum  process,  described,  428 

lateral  yielding,  400 

woridng  time,  446 

load  on,  dead,  347 

pump,  412 

Uve,  348 

centrifugal,  413 

ordinary,  333 

hand,  412 

plan  of  proposed  discusinon,  331 

pulsometer,  413 

pUe,  345,  365;  see  aUo  Pile. 

steam  syphon,  413 

concrete  cap,  365,  403 

spread  footings,  355 

distance  between  piles,  399 

inverted  arch,  361 

finishing,  401 

masonry  footings,  366 

grillage,  401 

steel-rail  footings,  361 

pneumatic,  described,  429 

timber  footings,  360 

cost,  448 

timber  m,  420 

sawing  off,  400 

imder  water,  405 

pneumatic  process,  428 

wind,  effect  on,  352 

advantages  of,  455 

Freezing  of  mortar,  cement,  130 

buUdings,  444 

lime,  108 

caisson,  described,  431 

Freesing  process  for  foundations,  455 

Blair  bridge,  431 

Freezing  weather,    laying    concrete    !a, 

Havre  de  Grace  bridge,  433 

175 

caisson  disease,  446 

laying  masonry  in,  108,  130 

cost,  Blwr  bridge,  447 

Friction,  coefficient  of,  for  earth,  495  ,499 

European  examples,  453 

internal,  498,  499 

Havre  de  Grace  bridge,  447 

for  masonry,  464 

moderate  depth,  447 

Frost  batter,  516 

Plattsmouth  bridge,  448 

pneumatic  piles,  448 

Gilbertsville  pier,  560 

Williamsburg  bridge,  447,  450 

highway  crossing,  600,  602 

defined,  428 

Grand  Forks  pivot  pier,  562 

effect  of  compressed-air,  445,  446 

Granite,  described,  29 

examples,  442 

cost  of  cutting,  298 

Blair,  431,  447 

Gravel,  97 

Brooklyn,  443 

cleanness,  97 

Eads,  442 

data  on,  99 

Forth,  444 

durability,  97 

Havre  de  Grace,  433,  447 

requisites  for  good,  97 

Memphis,  443 

size,  97 

Plattsmouth,  440,  448 

voids,  97,  99 

excavation,  436 

Grout,  118 

clay  hoist,  439 

wash  for  waterproofing;  180 

Eads  pump,  437 

Moron  air-lock,  439 

Hair  cracks  in  concrete,  178 

mud  pmnp,  437 

Hammer;  bush,  270 

sand  lift,  436 

face,  269 

water  colimin,  439 

hand,  271 

filling  air-chamber,  442 

patent,  271 

frictional  resistance,  442 

Haunch  of  arch,  defined,  607 

guiding  caisson,  441 

Havre  de  Grace  bridge,  foundation    433. 

lustory,  429 

447                                                         '^ 

Havre  de  Grace  bridge,  447 

Hawkesbury  bridge,  foundation,  425 

maximum  depth,  440 

Hudson  memorial  arch,  720 

physiological    effect    of    compressed 

Hytlraulic  cement,  see  Cement. 

air,  445,  446 

lime,  see  Lime. 

Index. 


741 


lOB-MAS 

Ice,  effect  on  dam,  477 

pier,  552, 
Illinois  Central  R.R.,  abutment,  548 
arch,  Big  Muddy,  704 
culvert,  arch,  598,  600 

box,  reinforced  concrete,  588 
pier,  Cairo,  558,  548 
Gilbertsville,  560 
retaining  wall,  526 
forms  for,  529 
Intrados,  defined,  607 
Inverted  arch,  361 

Jet  pile-driver,  381 

vs.  hammer  pile-driver,  383 
Joint  of  rupture,  method  of  finding,  625 

correct,  623 

incorrect,  626 

Pitit's  theory  of,  627 

Kahn  bar,  238 

K.-  C,  M.  &  O.  R.R.,  culvert,  box,  585 
pier,  559 

L.  S.  A  M.  S.  Ry.,  culvert,  arch,  601 

box,  585 
Lateral  yielding,  400 
Lehigh  Valley  R.R.,    bridge    abutment, 

539 
Lime,  classification  of,  49 

cement  with,  128 

cost,  53 

data  for  estimates,  53,  108 

description,  50 

hydrated,  52 

hydraulic,  53 

mortar,  104,  see  also  Mortar. 

preserving,  52 

slacking,  104 

storing,  52 

tensile  strength,  51,  122 

testing,  method  of,  52 

weight,  53 
Limestone,  described,  30 

Map  lines,  see  Hair  cracks. 
Marble,  described,  30 
Masonry,    ashlar,    283;    see  also  Ashlar, 
brick,  coping,  312 
bond,  308 
cost,  324 
labor,  324 
materials,  326 
crushing  strength,  314 
data  for   estimates,  323 
efflorescence,  328 
impervious  to  water,  327 
joints,  finishing,  311 
thickness  of,  307 


MAS -MEL 

Masonry,  brick,  laying,  309 
improvements  in,  313 
measurement,  322 
mortar,  306 
pointing,  311 
pressure  allowed,  319 
shove  joint,  311 
specifications  for  buildings,  326 

sewers,  327 
slushing  the  joints,  310 
strength,  compressive,  314 

transverse,  320 
veneer,  309 
waterproof,  327 
coefficient  of  expansion  of  concrete,  255, 

692 
cost,  bibliography,  305 
cutting,  granite,  298 
limestone,  300,  301 
sandstone,  300,  303 
U.  S.  public  buildings,  301 
labor,  brick,  324 
stone,  297,  303 
laying,  301,  303,  304 
quarrying,  304 
total,  301,  303 
ashlar,  302 
brick,  326 
rubble,  302 

U.  S.  public  buildings,  SWS 
definition,  1 
footings,  356 

general  rules  for  laying,  282 
measurement,  brick,  322 

stone,  296 
mortar  required  per  yard,  121 
paving,  282 

rubble,  289;  see  also  Rubble, 
slope  wall,  282 
squared-stone,  288;    see  also  Squared- 

stone  masonr>\ 
stone,    ashlar,    238;     see  also   Ashlar, 
classification  of,  279 
cost,  297 

crushing  strengtli^  2i>3 
definitions  of  kimis^  270 
dry,  282 
kinds  of,  279 

laying,  general  ritlt^  for^  2S2 
measurement,  2ftiJ 
mortar  required  [ht  y&rtJ,  !Ht,  121 
pressure  alloweil.  2tH 
nibble,   289;  str  tdan  Rubbli*. 
safe  pressure,  20ft 
squared-stone,  2S8 ;  «w  aUo  Squared* 

stone  masonr\% 
strength,  293 
weight,  348 
Melan  arch  defined,  711 
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Mortar,  amount  to  fill  voids  in  stone,  144 
amount  for  various  kinds  of  masonry, 

121 
absorptive  power,  21 
adhesive  strength,  124 
cement,  data  for  estimates,  118, 120, 121 
density,  106 

v».  strength,  112 
cost,  126 

estimates,  data  for,  118,  120,  121 
freesing,  effect  of,  130 
lime  in,  128 
mixing,  116 
cement,  nonnal  consistency,  72,  75 
proportioning,  methods  of,  114 
proportions,  theory  of,  110 

used  in  practice,  116 
quantities  in  a  3rard,  1 19,  120 
re-tempering,  effect  of,  128 
strength  of,  121 
adhesive,  124 
cement,  effect  of.  111 
compressive,  124 
density,  effect  of,  112 
tensile,  121 

age,  effect  of,  122 
sand,  effect  of,  123 
time,  effect  of,  122 
theory  of  proportions,  1 10 
freesing,  to  prev«it,  130 
time,  cement  in,  128 
estimates,  data  for,  108 
freezing,  effect  of,  108 
mixing,  107 
proportions,  106 
strength,  51,  122 
uses  of,  107 
quantity  for  a  yard  of  masonry,  121 
waterproof,  129 
&lud-pump,  437 

New  York  Central  R.R.,  abutment,  547 
U-abutment,  547 
wing  abutment,  539 
culvert,  arch,  596 
pipe,  cast-iron,  576 
\'itrified,  573 
pier,  557 

retaining  wall,  526 
forms  for,  527 
Northern  Pacific  R.R.,  pivot  pier,  562 

Oil,  effect  on  concrete,  194 
0|>en  joints  in  an  arch,  613 

Parapet  wall,  539 
Patent  hammer,  271 
Paving,  stone,  282 
Pennsylvania  Lines,  culvert,  596 


PBH-pn. 

Pennsylvania,  R.R..  arch,  666 
Pennypacker  arch,  704 
Peru  arch,  717 

Physiological  effect  of  compresaed-fur,  44f 
Pier,  bridge,  abutment-pier,  550 
examples,  plain  concrete,  557 
A.,  T.  &  S.-F.  R.R.,  550 
Cairo,  548,558 
Cooper's  highway,  657 
K.-C.,  M.  Jc  O.  R.R.,  559 
N.  Y.  Central  R.R.,  557 
Santa  F^,  R.R.,  559 
reinforced,  560 
functions  of  a,  551 
hoiisontal  section,  556 
kx^ktion,  551 
pivot,  562 
reinforced,  560 

QUbertsville,  560 
stability,  theory  of,  552 
longitudinal,  552 

current,  dBTect  of,  552 
ice,  effect  of,  662 
wind,  effect  oF,  552 
transverse,  664 
expansion  of  bridge,  555 
motion  of  train,  664 
wind,  666 
Pile,  bearing,  d^ned,  367 
bearing  power  of,  387 
actual,  396 
columnar,  388 
computed,  393,  394 
disk,  398 

experimentally  determined,  396 
factor  of  safe^,  398 
formula  for,  389,  392,  394 
safe,  398 
screw,  398 

wood,  experiments  on,  394,  396 
formula  for,  392 
frictional  resistance  of,  398 
load,  safe,  398 
ultimate,  396 
concrete,  371 
cap,  403 
cost,  373 
Chenoweth,  372 
Gow.  373 
Raymond,  372 
Simplex,  372 
vs.  wood,  373 
cost  of  driving,  see  driving  Mow. 
Cushing,  403 
definitions,  367 
disk,  371 

bearing  power,  398 
tlriA-ing,  brooming,  effect  of,  390 
cost  of,  383 
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PIL-POI 

POR-BIT 

Pile,  driving,  cost  of,  bridge  construction. 

Porto  Rico,  arch  culvert,  598 

386,  548,  549 

Poughkeepsie  bridge,  foundation,  423 

bridge  repairs,  384 

Poszolan  cement,  56 

foundations,  386,  533 

Puddle,  material  for,  409 

harbor  work,  386 

Pulsometer,  413 

railroad  construction,  383 

Pump,  412, 

sheet,  387 

centrifugal,  413 

steel,  387 

hand,  412 

drop-hammer,  377 

mud,  437 

pulsometer,  413 

steam-hammer,  379,  380 

sand,  436 

water-jet,  381,  383 

steam  siphon,  413 

foundation,  «ee  Foundation,  pile. 

lateral  yielding,  400 

Quarrying,  297,  302,  304 

pnoimiatic,  429 

Quoin,  defined,  279 

sand,  346 

sawing  off,  400 

Rankine's,  arch,  theory  of,  640 

screw,  370 

earth  pressure,  theory  of,  493,  604 

beajing  power  of,  398 

Ransome  stone,  268 

sheet,  374 

Reinforcement,  amount  of  steel,  235 

cost  of  driving,  387 

for  concrete,  234 

steel,  375 

placing,  method  of,  253 

Wakefield,  374 

cost  of,  260 

wood,  374 

various  kinds  of,  236,  338 

shoe,  368 

Relieving  arches,  515 

steel,  described,  375 

Retaining  wall,  back-filling,  method  of 

cost  of  driving,  387 

placing,  514 

Wakefield,  374 

cost,  plain-concrete,  532 

wood,  367 

reinforced-concretc,  533 

cost,  369 

Coulomb's  theory  of,  493 

hood,  368 

design  of  a  reinforced,  517 

shoe,  368 

cantilever,  517 

splicing,  368 

oounterforted,  523 

Pile-driving  machine,  377 

definitions,  489 

drop-hammer,  377 

difliculties  in  determining  stability,  490 

friction-clutch,  378 

dimensions,  empirical  rules  for,  507 

nipper,  378 

drainage,  513 

steam  va.  drop-hammer,  380 

empirical  rules  for,  507 

dynamite,  381 

examples,   plain-concrete,   Chicago    & 

friction  clutch,  378 

Northwestern  R.R.,  527 

Illinois  Central  R.R.,  526 

jet  of  water,  381 

N.  Y.  Central  R.R..  526 

nipper,  378 

reinforced  concrete,  C.  B.  A  Q.  R.R, 

steam-hanuner,  379 

529 

water-jet,  381 

Corrugated  Bar  Co.,  530 

Pitching  chisel,  271 

Pittsburg,  530 

Pivot  pier,  562 

factor  of  Lafety,  509 

Plattsmouth  bridge,  foundation,  415,  440, 

foundation,  511 

448 

land  Ues,  489,  515 

Plug  and  feather,  272 

pressure  of  earth,  491 

Pneumatic  foundation,  see  Foundation, 

amount  of,  491 

pneumatic. 

direction  of,  494 

Point,  271 

point  of  application  of,  494 

Pointmg,  brick  masonry,  311 

Rankine's  theory  of,  493,  504 

stone  masonry,  286,  288 

reliabiUty  of  theories  of,  496,  605 

dash  pointing,  288 

point  of  application,  499 

ribbon  pointing,  288 

direction  of  resultant,  505 

Point  Pleasant  bridge,   cost  of  founda- 

surface of  nipture  a  plane,  497 

tions,  415 

reUeving  arches,  515 

744 
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Retaining  wall,    stability,    difficulties  in 
theory  of,  490 
of  concrete,  510 
thickness,  empirical  rules  for,  507 
Benj.  Baker's,  508 
Fanshawe's,  507 
Trautwine's,  508 
vertical  cross  section  of,  516 
Weyrauch's  theory,  494 
Riprap,  282 
Rock,  compressive  strength  of  bed-rock, 

337 
Rubble,  281,  289 
concrete,  292 
definition,  281 
laying,  282,  290 
mortar,  amount  required,  291 
specifications,  292,  731 
uses,  291 

Sand,  amount  per  yard  of  mortar,  120 

bearing  power,  339 

clay,  effect  of,  87 

cleanness,  86 

cost,  96 

data  on,  93 

durability,  85 

fineness,  88 

requisites  of  good,  85 

selecting,  95 

sharpness,  86 

stone  screenings,  94 

voids,  91 

washing,  88 

weight,  96 
Sand-lift,  436 
Sand-pump,  437 
Sandstone,  31 

Schefller*s  theory  of  voussoir  arch,  63V 
Screenings,  stone,  substitute  for  sand,  94 
Screw-piles,  described,  370 
Seasoning  of  stone,  17 
Sibley  bridge,  guiding  the  caisson,  441 
Sieve-analyws,  defined,  147 
Skew  arch,  defined,  608 
Slab  reinforcement,  239 
Slope-wall  masonry,  282 
Soap  and  alum  waterproofing,  186,  327 
Soap  and  lime  waterproofing,  187 
Soil,    bearing    power    of,    335;    see    also 

FoundatioHH,  bearing  power. 
Sorel  stone,  268 
Spandrel,  definition  of,  607 

filling,  for  arches,  o60 
Specifications,  ashlar,  730 

brick  masonry,  buildings,  326 
sewers,  327 

cement,    723 

concrete,  726 
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Specifications,  masonry,  729 

ashlar,    730 

rubble,  292,  731 

squared-stone,  288 
Splicing  reinforcing  bars,  253 
Squared-stone  masonry,  281,  288 
backing,  288 
definition,  281 
laying,  282 

mortar,  amount  required,  289 
pointing,  288 
specifications,  288 
Steam  siphon,  413 

Steel  reinforcement,  cost  of  h&ndlinf^  2^ 
Stirrups,  rule  for,  237 
Stone,  absorptive  pwwer,  21 
artificial,  267 

Ransome,  268 

Sorel,  268 
bibliography,  26 
broken,  see  Broken-Stone, 
building,  importance  of  durabilitr.^ 

requisites  for  good,  3 

tests  of,  5 
cost,  103,  298 
classification,  27 
crushing  strength,  data  on,  11 

metliods  of  determining  7 

slabs,  12 
cut,  bush-hammered,  277 

crandalled,  277 

diamond-panel,  278 

drafted,  276 

fine-pointed,  277 

pitch-faced,  276 

quarry-faced,  276 

rough-pointed,  276 

rubbed,  278 

tooth-axed,  277 
description,  artificial,  268 

granite,  29 

limestone,  30 

marble,  30 

sandstone,  31 

trap,  29 
durabihty,  destructive  agents,  IS 

resisting  agents,  17 

testing,  19 
elasticity,  14 

granite,  description  of,  29 
hardness,  7 

limestone,  description  of,  30 
marble,  description  of,  30 
masonry,  see  Masonry,  stone. 
preserving,  methods  of,  25 
price  of,  103,  298 
sandstone,  description  of»  31 
screenings,  substitute  for  sand,  94 
shearing  strength,  14 
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tone,  specific  gravity,  101 

stren^h,  11 
crushing,  11 
transverse,  12 

toughness,  7 

trap,  29 

-weight,  6 
tone-cutting,  finishing  surface,  275 

forming  surface,  273 

flushed  joint,  284 

making  drawings,  275 

tools,  260 

^hacher  S3rstem  of   arch   reinforcement, 

712 
i'imber  in  foundations,  420 
^ools,  stone-cutting,  260 
^ooth-ax,  270 
Trap,  29 
Tr^mie,  174 
Twisted  bar  for  reinforcement,  236 

Jnion  Pacific  arch,  reinforced  concrete, 

712 
Unit  girder  frame,  238 

Nitrified  culvert  pipe,  574 
i^oussoir,  definition  of,  607 

Wabash  R.R.,  abutment,  reinforced  con- 
crete, 642 
Wakefield  sheet-pile,  374 
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Wall,  definitions  of  parts  of,  279 
retaining,  9ee  Retaining-Wall. 
Water-jet  pile-driver,  381 
Waterway  for  culverts,  564 
factors,  564 
formulas,  566 
Myer's,  567 
Talbot's,  567 
Weep  holes,  513 

Wejrrauch's  theory  of  earth  pressure,  404 
Weight,  buildings,  347 
cement,  per  barrel,  58 

per  cubic  foot,  60 
concrete,  207 
earth,  405 
gravel  03,  90 
lime,  53 
masonry,  348 
pipe,  cast-iron,  575 

vitrified,  574 
sand,  03,  06 
stone,  6 
broken,  102 
'    Whitewash,  brickwork,  328 
j       concrete,  102 
Winkler's  hypothesis  for  crown  thrust,618 
Wunsch  arch  defined,  711 

Yazoo  river  bridge,  guiding  the  caisson, 
442 

Zola  dam,  484        \ 
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